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Total Target Cost 
Total Estimated Coat 
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Incentive Profit @ 30% of Underage 
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TOTAL AMOUNT 


Total Target Cost 
Total Estimated Cost 
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Total Estimated Cost 


TOTAL AMOUNT 


$ 10,726,562 
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Grand Total, Target Cost $232,070, 359 · 
Grand Total Estimated Cost 
Total Underage 145555283 


Този то Profit Ө 305 of Underage $ 4,366,555 
20526561 


Target Profit ИШ ла s Oe £, 
Subtotal Profit $ 14,932,172 


Less Profit in Exsoss of 12% ef Target Cost 
Total Profit . 
Total Estimated Cost 
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FINAL PRICE REDETERMTNATTON 
TOTAL CONTRACT COST SUMMARY 
Төбе), Costs | 
/ Totg 
Л. One-hundred-eight (108) F-1024 Airplanes | $ 76,897,128 ) 
/ 
22 Twenty-eight (28) TF-102A Airplanes 22,083, 971 ` 
3. Five (5) Mobile Training Units \ _ 32504657). 
А 100) 4/95 256 855087 
о Spare i 2 
4 pares : 9, 98,30 КІШ! 
бо Ground Support Equipment and Special Tools - 8 ? 
17, C29, € >Š 
TOTAL COST |: 


Un Bis = Lasa Mobile Training Unita, Spares, Ground Support Equipment 
And Spesial Tools 


1. One-hundred-eight (108) Е-ХО2А Airplanes $ 712,030 


Хо ‘Twenty-eight (28) TF-1024 Airplanes $ 788,699 
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CONTRACT АРЗ3(600)-29264, 
FINAL PRICE REDETERMINATION 


Actual. Cost Estimato Total 
Trough 30 Sept. 1958 Бо Complete Cost. 
Engineering $ 2,786,698 $ $ 2,786,698 
Tooling $ 10,623,808 $ 10,613,808 
Manufacturing 
Labor $ 30,755,497 $ 30,755,497 
Material & Other 39,867,352 724,612 20,591,954. 
ИИ 12,786,942 12,786,942 
og M ? 

Subtotal 25959, $ 721,612 2284,39 | 
Division Costs $ 96,260,292 $ 724,612 $ 96,984,904. 
General Office $ 1,791,290 $ $ 1,791,290 
Property Taxes $ 199,802 $ 1,651. $ 201,452 
Year End Overhead Adj. 5 8 2.053 $ 3:023 

GRAND TOTAL COST $ 98,251,383 Š 729,216 Š 98,980,609 
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Т.О. 1F-102A-15-5 


OPERATIONAL SUPPLEMENT | 


FLIGHT MANUAL 
USAF SERIES 


F-102A лю TF-102A 


AIRCRAFT 


- 


. THIS PUBLICATION SUPPLEMENTS Т.О, 1Ғ-102А-І. Reference w 
this supplement will be made ов the ийс page oí the basic manual by 
personnel responsible for maintaining the publication іп current status. 


COMMANDERS ARE RESPONSIBLE POR BRINGING THIS BUPPLEMENT 
TO THE ATTENTION ОҒ ALL APPECTEB AIR PORCIE PERSONNEL. 


PUBLISHED UNDER AUTHORITY OF THE SECRETARY OF THE АЈА FORCE 


lc 22 DECEMBER 1965 
| 1, PURPOSE. 
To provide operating instructions end system description for airplanes equipped with in-flight re- 
| о fueling capability. 
$ à. GENERAL. 
o Some airplanes are equipped with an ca-flight refueling system to provide increased ferry range. The 
| $ descriptive information and operating procedures in this supplement were developed from actual aircraft 


proofing aad flight test. This supplemeot is desigacd to provide minimum Coverage on the in-flight re- 
fueling system. Reference to Т.О. 1-1С-1-3 is essential for complete onderstandiag of фе refueling 


о 5 operatios. 


3. INSTRJICTIONS. ` 
0. IN-FLIGHT REFUELING WITH KC-135 TANKER 
» 


Some airplanes are equipped with ia-flight refueling capability for ferey mission фрегацов. la-flight 
refueling is accomplished by the probe and drogue method of refueling using Ше KC —135 tasker. The 
| . system coasiats of an exterior tripod mounted probe assembly installed on the right forward side of the 
0.. fuselage adjacent (о the canopy. Exterior tubing, coagectung the probe assembly to the eirplaae fuel 
supply system, із routed ай along the right side of the dorsal fairing to фе forward poiat of фе vertical 
. stabilizer. The tubing enters the fuselage at this point aad tees into the refueling crossfeed line that 
9, interconnects the left and right wing refueling system. To accomplish refueling, the atrpisne is flown 


to в positive where the refueling probe cagages the tanker drogue refueling receptacle. Refueling is ac- 
。 complished ас approximately 1,100 pounds рес minute. In-flrght refueling replenishes the wisg tanks but 
На does mot replenish Фе exteroal tanks, Refueliog shutoff occurs automatically withie the airplane fuel 
$ system (refueling shutoff valves) in the same maoncr as during попав! ground refueling. 


MR FORCE, АУРА. SAANA, 29 OEC 06-2096 ; 1 
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= 


Сізге altitude for refueling is 30,000 fees. Cruise airepeed for refueliag bo 277 KCAS (270 KIAS). 
Lower altitudes may be required fer плова іу high free air temperatures. Refueling probe diseagage- 
ment is accomplished by reducing спадае thrust approximately 1 of 2% rpm and permis tanker w move 
атау. For information of tanker operation, rendezvous, and communications procedures refer to Т.О. 
1-1ІС-1-3. 


IN-FLIGHT REFUELING PROCEDU RES 


1. Establish radio costact with the tanker using specified Communication procedures aad assume 
observation position (refes со Т.О. 1-1С-1-3). . 

2. Whea cleared to the Prccom act рові цаа, meve to the rear aed slightly below the refueling drogue. 
Turker boom angle will be 0° azimuth aad 389 elevation. 


3. When cleared to contact, operating under command of (Ве tanker, move to position the probe ap- 
proximately 5 to 10 feet from and aligned with the deogue. Establish a closure rate of about three kaota; 
Ну refueling probe into the drogue using фе ead of the boom nr the tanker aircraft as а formation refer 
сасе. Extremely slow closure rates may not provide a proper drogue and probe engagement: for Ме! 
transfer, - 


| 


Do not attempt to chase the drogue (се pitch. Пізге- 
gard small oscillatioas of the drogue «bile closing бөг US 
contact, Contact from closure rates higher tham about 
3 knots are likely to cause the hose to whip, possibly 
damaging the probe, drogue, or receiver atri raft. 


4. After coocact, maintain the drogue ром чоп at a point forward, slightly higher, and to the left of 
the normal trailing position of the drogue. There аћои!д be approximately 2 feet of slack Та the hose oy 
forming а loop away from the receiver. Smooth aad precise pitch aad bask control 18 essential for safe “ 
refueling operations. All corrective actions should be smooth and gradual 


$. Wich фе fuel quantity gage selector knob im the TOTAL position, nore refueling progress by ob- Е 
serving the (uel quaatity gage. When the tanker crew indicates zero transfer гасе, check the fuel quan- 
tty gage foc maximum transfer. Fuel quantity gage will read approximately 6,100 to 6,300 pounds. 


6. After completion of fuel transfer, and upon signal from the tanker, commence probe disengagement. 
Position фе receiver so that the drogue із aligned e:th, but slightly lower (hun the diogue's normal ia- 
trail position. Slowly back off until the hose is strasghz.. Reduce rpm 1 ог 2% for positive separation. 

А slight возе-дота pich change may occur at disconnect because of the discoaaect torce required "о 
diseagage the drogue. 


FLIGHT CHARACT&RISTICS 


The in-flight cefueling iostaliation may induce wind noise in the form of a whistling souad which te 
clearly audible in the соскри. This noise is usually appareat above approximately 250 KIAS below ap- 
prozimately 20,000 feet, ] 


The system also iadaces an airílow such фаг the right speed brake partially loses effectiveness. 
This induces a left уат condition when ӛрееб brakes are open. The yaw condition із amplified as air- 
speed increases but may be detected at any speed over approximately 200 KIAS. Flight tests demoa- ` 
strated that the уат presents во aircraft control problems either during flight ог (а Ве approach and 
landing. ' 


Aircraft perfomance із degraded an estimated 20% with фе in-flight refueling installation iacesperatd. The 
extent of degradation will be verified by operational experience. . 


| E te 
% ааваа С uL 
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FLIGHT LIMITATIONS 
With in-flight refueling capability iestalled, the following limitations apply. 


Airspeed: Mach ,95 or 435 KIAS, whichever occurs first (наше as external-taaka-iastalled limim- 
tiea). 


Load Facto: -2.7 to 99.30 (same ав exteraal-tanks-empty limitation). 


Speed Brake Operation: Because of фе yaw induced by the installation, speed brake eperatioa is it 
limiced со below 300 KIAS. : 


When ачин Tetueling ів saticipated, take-off aft CG limits should aot exceed 30.8% МАС. 


END 
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SUMMARY 


Flight evaluation of the F -I06A improved external fuel tank installation 
was successfully accomplished in 21 flights during the scheduled test 
period from 29 March to 30 Apri 1965, During this program the 
desired objectives were achieved: 


Flutter ~ free of flutter throughout the flight envelope. 


Stability & Control - Satisfactory above 10,000 feet, low-attirude/ 
high-speed clévator trim requires further investigarion. 


Performance + equal то or less than drag decrement predicted, 


Structure ~ satisfactory, 


С, | Weapons Launch - same às basic aircraft. 


Jetttsanahility - clean separation, no adverse effects, 


Function - satisfactory throughout flight envelope, 


The Improved external fuel tank installation with Aero 7А rack 15 considered 
sultable for tactical application, 
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Purpose 


Baseline Pexf. Data. 
Baseline Pest. Data 
Flutter Survey 
Flutter Survey 
Flutter Survey 
FTF 

Baseline Perf. Data 
Performance: 
Flutter Survey 
Flutter Survey 
Flutter Survey 
Stability & Control 
Structural Demo. 
Stability & Control 
Stability & Control 
Structural Démo. 
Structuxal Demo. 


Алгаа Firing 
(2 AIM-4 missiles) 


Armament Firing 
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FLIGHT HISTORY 
S/N 59-061 


Configuration 


Clean 

Clean 

Tanks on-empty 
Tanks on -em pty 
Tanks оп 1/2 full 
Clean 

Clean 

Tanks on-full 
Tanks on-1/2 full 
Tanks on-empty 
Tanks on-1/2 full 
Tanks on-1/2 full 
Tanks on-1/2 full 
Tanks on-1/2 full 
Tanks ољ- АИ 
Tanks on-1/2 full 
Tanks mm-1/2 full 


Tanks оп- ета pty 


Tanks on-em pty 


Date 


3-29-65 
3-30-65 
3-31-65 
4- 1-65 
4-2-65 
4-7-65 
4-8-65. 
4-9-65 
4-9-65 
4-12-65 
4-13-65 
4-18-63 
4-14-65 
4-15-65 
4-15-65 
4-16-65 
4-20-65 
4-26-65 


4-27-65 


(2 AIM-4G missiles and 1 АЩ-2А rocket) 


External Tank 
Jettison 


External Tank 
Jettigon 


Structural Demo 


Structural Demo &' 


Rolling Capability 


Tanks оп-ет pty 


4-29-65 


Tanks on-1/2 full 4-30-65 


Tanks full 


Tanks empty 


1-26-65 


12-1-65 


Duration 


1:05 
1:06 
0:58 
0:54 
1:12 
0:48 
1:09 
1:24 
гы 
0:47 
0:47 
1:13 
0:40 
0:88 
1:03 
1:01 
0:52 
0:38 


0:47 
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Pilot 


Capt. 
Capt. 
Capt. J. 
Capt. | 

Capt. T. 
Capt. 
Cart. 
Capt. 
Capt. 
Capt. 
Capt. К. 
Capt. 
Capt. J. 
Capt. J. 
Capt. R. 
Capt. 
Capt. 
Capt. 


R. Scott 
7. Taylor 


"Taylor 
. Scott 
Taylor 
. Dunbar 
. Scott 
. Taylor 
. Scott 
. Taylor 
Scott 
. Taylor 
Taylor 
Taylor 
Scott 
. Scott 
. Taylor 


‚ Scott 


. Taylor 


pt. Қ. Scott 


Capt, 5, Акта он 


- J. Taylor 


Capt, J. Dunbar 
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INTRODUC TION 


This document presents results of a flight test program conducted to 
demonstrate structural integrity and functional operation of the Е -106A 
improved external fué] tank installation, Data parameters were utilized 
to provide limited aircraft performance and flight characteristics, and 
to demonstrate separation characteristics for tank jettisons and arma- 

ment firings. 


The test program was conducted at Holloman Air Force Base, New 
Mexico for the San Antonio Aic Materiel Area; under Contract 

AF 41(608)-27335. Duration of the flight program was from 29 March 
to 30 April 1965. Additional strucrural demonstration tests were con- 
ducted under Contract AF 41(608)-37105 on 26 November and | December 
3 | 1965. 


6, Maintenance of teat аігсгай and aircraft AGE was accomplished by AF MDC 
personnel, AFMDC provided aircrews for test and chase aircraft, 
Maintenance of test instrumentation was accomplished by Hughes Aircraft 


Company and telemetry assist was provided by the Dynalectron Cor poration, 
Maintcnance of the test-modified aiccraft systems and AGE associated 
with the modifications was performed by Convair. 
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CONC LUSIONS АМО RECOMMENDATIONS 


The F -106 with imptoved external fuel tanks is free of flurter throughout 
the performance envelope. 


Stahility and control characteristics of the aircraft with tanks is satis- 
factory above an altitude of approximately 10,000 feet. Below this altitude, 
mote down elevator than is available is requived in a portion of tlic tran- 
Sonic-supersonic region. Because insufficient test dara exists in this 
region. Convair cecommie nde that an F -106 squadron low-Ievel/tcansonic - 
supersonic capability be evaluated, Ты evaluation together with present 
low-level tactical requirements will êsta bileh chc need to investigate 
астан Лаик suitability or modification for this low-level /high-speet 
region, If thé 360 gallon tanks will be used as presently installed, Convair 
recommends am "Information" paragraph be placed in the handbook to 
inform the pilots af the level flight elevator trim condition in this low -Ievel/ 
high-speed portion of thé flight envelope. 


‘The aiveraft with tanks essentially duplicates clean aireraft characteristics 
of dynamic longitudinal! stability, dutch roll, and both static and dynamic 
lateral -diteérional stability. 


Qualitative performance comparison of the test aircraft with and without the 
improved external fuel tanks produced drag decrement and А Сту attributable 
to the iank installation which agreé with predictions, The predictions are 
therefore justified and the performance requirements satisfied, 


Structural demonstration confi eme d the steuctural integrity of the tank 
installation within limitations of the program. 


Jettisonabiliry of the improved external tuel tanks is excellent both sub- 
sonically and supersonically. The tanks cleared aircraft struetur e and 
separated cléanly during all drops. 


Separation ала trajectory of АТМ -4 missiles and AIR2A tockets are 
unaffected by installation of the improved external fuel tanka. 


The hnproved externa! fuel tanks function satisfactorily throughout the 
performance and maneuvering Digit envelope. 


СЕ FE-06I 
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CON FIGURA TION 


The test airoraft employed for this program was а standard production 
version Е-106А, USAF Serial Number 59-061. The aircraft was modified 
during а three-menth period at the contractur's San Diego facility, to 
incorporate the improved external fuel tanks system and required test 
instrumentation cómponents.(Refcrence "Instzumentation'", page 5.) 


The improved external fuel tanks configuration consists of two increased size, 
jettisonable units mounted at the same locations as the current stundard 230- 
gallon tanks. "Ihe improved tanks аге 24 inches in diameter, 278 inches long, 
have a cylindrical section 113 inches long, a paraboloid nose section, a 
conical tail section arid provide a usable fuel volume of 360 0,5. Gallons each 
(Reference Figure 1). System operation, including installation and schematic 
drawings, is described in detail in Volume 1 of this report. Localized 
structural modifications te the wing, described in Volume T of this report, 
were accomplished te accept Ше new installation and to provide structural in- 
tegrity fox the increased-weight stores. For purposes of this program, test 
tauks were fabricated incorporating fuel-proofed test instrumentation 
components, enabling in-flight date measurements to be obtained with tanks 
fueled and functional. Four tank shells, with no system plumbing, were also 
fubricated and were used for the jettison tests. 


The tank suspension system uses an Aero 7A ejector rack enclosed in sn aero- 
dynamically faired pylon which 18 Semi-pérménently attached to the aircraft. 
Pylons and racks remain with the aircraft when tanks are jettisoned. Power 
fox the Aero 7A ejector racks is supplied by the 28V DC essential bus. 


Modifications то the fuel system included incórpovation of single-point refueling 
provisions (in addition to tank remote-fill provisions) and an external fuel 
quantity gaging system (full-empry indication). The production installation will 
incorporate a gage; however, а dipstick was used during the test program, 

as a suitable gage was nët available. The production fuel indicating system 
will receive power from Ше 28V DC non-essential bus. 


a Рав 


C 


MODEL 
DATE 


GND 


"GENERAL DYNAMICS | CONVAIR 


PAGE 5 
`x REPORT NO. GD/C-65-034 


INSTRUMENTA TION 


Test instrumentation systems. used to record in-flight data measurements 
consisted of a -hole photopanel; two 26 -свапаот oscillographs; and a 10- 
channel, continuous FM: BM telemetry system. Basic É ing system 
components меке mounted in the missile bay, with cockpit controls. 


Telemetry was employed to provide in-flight monitoring of dynamic 
characteristics during flutter testing. Real-time oscillograph and Sanborn 
recordings of telemetered data мете obtained; the Sanborn recordings were 
visually monitored by a Convair dynamics analyst for purposes of safety- 
of- flight and to expedite the fest program. 


Missile and rocket separation was monitored by а 16mm, 200 frames/second, 
bay viewing camera, mounted in өле of the L/H empty tank shells fabricated 
for the jettison tests. Two furiward-viewing 16mm, 200 frames/second, 
strike cameras were also mounted in the left and right wing root fairings to 
record missile and rocket initial trajectory, fer comparison with previous 
F-106 firing retords. 


Phote-chase plane 16mm, 500 frames/second, hand-held camera coverage 


was obtained for the jettison and armament firing tests. 


Data measurements and recording systems used are listed in Table 1. 
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TABLE I 
DATA MEASUREMENTS/TEST INSTRUMENTATION 1151 


Меазигетешт 


Airspeed, Mach 
Altitude 

Total Fuel Remaining 
Total Temperature 
RPM, № 


Turbine Outlet Total Pressure, Pry 


Clock 


Data Correlation 
Normal Acceleration at C.G. 
Lateral Acceleration at G. G. 


Pitch Attitude 
Roll Attitude 
Pitch Rate 

Roll Rate 

Yaw Rate 
Angle of Attack 


Angle of Sideslip 


Rudder Position 


L/H & R/T Elevon Position ` 

Normal Acceleration, L/H & R/H Tanks 
Lateral Acceleration, L/L & R ZH Tanks 
Normal Acceleration, L/H & R/H Wing Tip 
Normal Acceleration, Nose Cone 
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Recoxding 
System 
P/P, Ose 
P/P 

р/р 

Р/Р, Osc 
р/р 

p/P 

P/P 

All 

ТМ, Osc 
Ose 

Osc 
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(Continued) 


Measurement 


Rotational Velocity, R/H & L/H Elevon 
Rotational Velocity, Ruddex 

Fuel Flow, L/H External Tank 

L/H & R/H External Tank Shut-Off Valve 
L/H & ВИН External Low Fuel Remaining 
L/H Bay Viewing Cemera 

Photo Chase Plane Coverage 


Wing Roor Forward Viewing Cameras 
(L/H & R/H) 


Range Cede Timing 


Recording System: 
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- Photopanel 
- Oscillegraph 


~ Telemetry 


DATA MEASUREMENTS/TEST INSTRUMENTA TION LIST 


Recording 


System 


ТМ, Ове 
ТМ, Ose 
Р/р 

P/P 
Lómm 


| 6mm 


lómm 
Osc 
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DISCUSSION Or TEST RESULTS 


FLIGHT PLUTTER TESTS 


Exiexual tunks half-full and empty and test altitudes of 8,000 and 37,000 feet 
made up the four parameter points selected for tho Hight flutter clearance 
tests. At each of these conditons. summarized in Table I1, the aireralt was 
Божа through the yange of Mach numbers achievable in level flight. А dive 
from 20, 000 feet at a LO? descent angle was subsequently used to clear the 
vehicle to the дүпшітіс pressure limit at 5,000 feer. 


‘The preferred method of excitation of the aeroelastic vibration modes was by 
pulse inputs to the elevator, aileron and rudder channels. Ол occasion, how- 
ever, the turbulence at tesi altitude produced nivplane vibratory responses 
which obscured the coutrol pulse generated responses. In those cases where 
the turbulence was not continuous the aircraft vibratory response and sub- 
sequent decay were геПей upon for evaluation uf the degree of flutter stability. 


Duriüg Ша tests data was recorded continuously. Onboavd recording was by 
oscillogram while гаре and Sanborn recordings were utilized at the telemetry 
ground station. Three eight-channe! recorders were employed for real time 
presentation of data, To facilitate evaluation of the data, cach Sanborn re 
corder was presenting the same channels but with different low pass filters. 


« Sanborn #1 0 to 20 eps 
Sanborn #2 0 to 35 eps 
*Sanborn #3 0 to 45 or 60 ере 


“Right 45 eps filters not ама Па Ме 


Although all data channels were observed continuously during tests, those 
assóciated with the winks were found to be most active and produced the 
better quálity data. Figure 2 shows а Mach number sequence of control 
pulse induced responses for the left external tank vertical accelerometer. 
(The square pulses arisé from ап onboard electrical disturbance and are 
not Чата. ) 


In addition to being representative of the type of data available for ема апо, 
the sequence up to and including 0.59 Mach points up the Fairly abrupt de- 
crease in damping to be expected as the transonie region is encountered, 

The dam ping at 0.89 Mach (tanks half fullaltitude = 37,500 feet) if felt to be 
the minimum amount observed bur sriM represents а comfartuble margin. 


In consequence of the rests conducted and the evaluation of the resulting data, 
it is concluded that the P-106 aircraft with improved external tanks is free 
from fluttex throughout its peztormanee envelope. 


СИ 


П 


TABLE If 


SUMMARY OF FLUTTER TEST POINTS 


Flight те Mach 


437 


P,R,R,R,Y.Y 
P, R, У 

‚В, У 
P, R, У 
P, R, 
P, R, 
MN 
Р, В, У 


Р, В, У ‚81 
P, R, У ‚70 


Test Series Sigwa in Figure 2. 


P, P, В, Y 61 
Г, В, Y 
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Altitude 


37,500 
37,100 
37,300 
37,500 
37,400 
37,800 
38,100 
38,800 
37,700 
87,100 
37,100 
36,800 
37,300 
36,300 


39,300 
39,200 


8,100 
8,400 
8,500 
8,700 
$, 400 
8,600 
8,600 
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Configuration 


Tanks Empty 
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SUMMARY OF FLUTTER TEST POINTS 


Plight Test ** 
439 P, В, Y 
R, У 
P, В, 
В, У, 
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Mach 


Altitude 
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Contiguira Ноћ 


37,300 
37,400 
37,300 
37,400 


87,400 


37,300 
37, 400 
38,200 
37,500 
37,300 
37,400 
36,800 
36,700 
36,700 


36,900 
36,700. 


,37,000 


* Test Series Shown in Figure 2. 


** р - Pitch Maneuver 
R - Roll Maneuver 
Y - Yaw Manéuver 


8, 600 
8,500 
8,400 
8,700 
8,800 


Tanks Half Full 


MODEL 
DATE 


всем ам D (REV 15764 


(СПИРО 


E GENERAL DYNAMICS | CONVAIR 
i 


pace 11 


REPORT NO. CD/C- 65 034 


DISCUSSION GF TEST RESULTS 


STATIC AND DYNAMIC STABILITY 


lity and control characteristics were evaluated at 37. 000 feet and 
15.000 feet altitude with tanks empty. 


Dynamic longitudinal stability was investigated by applying іш elevator 
pulses with dampers on and off, in an atrompt to excite the short period 
mode. Checks were scheduled at 35, 000 feet and stabilized speeds 

Mach 0,9, 1.5 and 1.7. and at 15, 000 feet with stabilized speeds of 

Mach 1.9 and 1,3. Figure 3 presents dynamic longitudinal stability 

data obtained with dampers otf in the form of periods of oscillation and 
times to damp to 1/2 amplitude versus Mach numhers; and cycles to 
damp to 1/2 anrplitude versus periods of oscillation. Figure 3 also shows 
a good comparison of the clean aircvaft data, obtained from Reference 7. 
with tank data obtained during this test program. Figure 4 presents 
dynamic longitudinal stability data obtained with dampers on in the farm 
of periods of oscillations versus times to damp to 1/2 amplitudo. АП 
maneuvers performed resulted in positive aircraft damping and the motion 
of the elevator fullewing release by the pilor was essentially deadbeat. 

The data shows the aireratt exhibits more positive damping at the lower 
specds, altitudes and with dampers "ON". There was no tendency for 
sustained or uncontrollable oscillations, The aireraft with the improved 
360 gallon external tanks aré essentially the same as the clean F-106A air- 
craft and meet the requireniencs set forth by MIL-F-8785 (ASG) dated 

10 February 1959. 


Rudder-Doublet inputs were applied at Mach numbers of 0.9 and 1.2, 

at 37,000 Feet and 18,000 feet altitudes, to investigate the Dutch-Roll 
mode with dampers өп and off. Representative plots for dynamic lateral- 
directional stability (times го damp to 1/2 amplitudo versu: iods of 
üscillation with dampers on and off) are shown in Figures 5 through 7. 
The dynamic lateral-directional stability data obtained with the improved 
external tanks and dampers “ОМ” show the dreraft well within the 
requirements of MILL-F-8785 (ASG) dated 10 February 1959. Comparison 
with clean aircraft Шиа, Reference 7, shows the dynamic literal- 
directional stability unaltered hy the installation of the improved 
externalisnks. Although по dampers "ON" dynamic lateral-dicectional 
stability data are presented for the improved external tanks, pilots 
qualitative evaluation indicates the damping is satisfactory threughout 
the flight envelope. 
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DISCUSSION OF TEST RESULTS 


STATIC AND DYNAMIC STABILITY (Continued) 


Static lateral -directional stability was evaluated by performing constant -heading 
sideslips up to full rudder deflection, at Mach 0,9, 1.23, 1,38, and 1,7 at 38, 000 
feet; and Mach 0,9 and 1,15 «аг 15,000. feet altitude, Пока aileron and rudder 
required per delta sideglip angle versus Mach number are presented in Е Igute 10, 
Rudder angle, latera] acceleration, and aileron versus sideslip angle are shown 
in Figures бапа 9, Static-lateral directional stability parameters, A бо. АВ & 
A.B at the various flight conditions were determined from the slopes of the 
tudder angle and аПегоп angle versus sideslip curves in Figures 8 and 9. These 
data. were then compared with clean airplane data from Reference 7. А compari- 
son of the data, Figure 10, shows the static lateral-directional stability with the 
improved external галка essentially the same as that of the basic airplane, In 
general, vartartons of sideslip angles increase linearly with rudder angle 
deflections. 


Static longitudinal stability/trim effectiveness was investigated at an altitude of 
35,000 feet by performing accelerations from Mach 0,9 to V max, Static longi - 
tudinal stability data were also obtained from other tests at altitudes of 16, 000 


апа 8,000 feet, Trim elevator required versus Mach number ts presented in 


Figüre H fof the above altitudes and for Convair clean F -106 data (Reference 7), 
Category H clean F -106 data (Reference 8), and rwo trim points from the 230 
gallon external tank program, 


For the test conditions illustrated in Figure ll, the general elevator requirement 
with improved external tanks is "more down elevator" than required for the 

clean aircraft. For а configurations bi the transonic region, more down elevator 
is required for level flight than ас subsonic and supersonic speeds. The combina - 
tion of these two conditions results in the requirement of mote down elevator 

than is азд На Ме (B degrees) for the low altitude region shown in Figure HA, Note 
that the shaded area іє а pteliminaxy theoretical estimate, and that the actual 
boundary may extend hoth within and outside this shaded area, It is believed that 
in thé transonic region tm pingement of tank shock waves forward of the alrcraft 
center of gravity increages the requirement for down elevator to maintain level 
flight, Shock waves developed from the 230 gallon external tank installation 
impinge closer to the a irc laft center of gravity because of the shorter tank length, 
resulting in elevator trim requirements similar to the clean aircraft as shown in 
Figure 11. 


In the shaded region of Figure ПА, more down elevator is required for level 
flight than is available, The effect of Inadequate down elevator сарађ су is to 
restrict high-speed. pursuit tactics ат low altitudes, During the F-106 test 
program, the contractor and Ate Force tests Та the Jow-level /high-speed area 
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(Continued) 


were primarily conducted to satisfy general flying capabilities, Since little con- 
parative test data exists in this area, Convair recommends а squadron évaluation 
of the level-flight high-speed capabilities of che Е-108 aircraft ro establish а combat 
level-flight cricerta, if less than the present handbook design limitation, There axe 
tank design and insta lation mc ‘fications and possible center of gravity changes 
which can be evaluated for alleviation of the present elevator trim requirements 
should the baste aircraft demonstrate sufficient low-level /high speed, level-flight 
capability and should thd tactical utilization require this low-level /high-speed 

flight regime , 


If the 360 ва Поп external tanks will be used as presently installed, Convair recom - 
mends ап "Information" paragraph be included in the handbook to inform pilots that 
level flight in the boundary of the low-level/high-speed area, Figure ПА, requires 
full dawn elevator, and that the aitecaft will climb if level flight is attained by 
initially diving into the асса or by decelerating through che асса. 


Examination of Figure П shows apparent data discrepancies and data point scatter: 


. Variation up “о 2 degrees in clevator trim for clean aircraft curves 
. Variation up to 1.5 degrees іп elevator trim at 35,000 fect for this test program 
3. Maximum down elevator: 
а, Measured 7,25 degrees at 8,000 feet in level flight, and 8.3 degrees 
during dive from 19, 000 to 8, 000 fect - a ditference of 1,05 degrees for 
maximum down elevator , 
b. The actual maximum down eleven deflections were measured ав 8,0 
and 8,25 for left and right elevons respectively, 


Many élements contribute to apparent dara discrepancies and data scatter, some are: 


Inatrumentation system items such as components, pickup location, cali- 
brations, galvariometer linearity and sensitivity, and oscfllogram shrinkage, 
Difficulty in obtaining accurate data. in rhe transonic flight regime, 

Difficulty in obtaining stabilized parameters because of atmospheric conditions, 
Inability to correct fót acceleration conditions on this program due to 
aceelerometer instrumentation accuracy. 

Useable elevon calibrations were provided after completion of this flight 
program. 


The Jongitudinal trim data obtained on this program serves to establish trends, 
not absolute data, However, since these trends agree closely with pilot reports 
and generally follow previous elevator trim curves, the longitudinal trim дага 
is considered adequate for general analysis, 
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Апетоп Rolls 


Lateral control characteristics were evaluated ar 15,000 feet altitude with 
empty external tanks installed, Aiteron rolls to the teft and right were 
performed by abrupt application of aileron at , 89 and 1.1 Mach numbers 
withdampers "on", Figures ША and 108 present the results of the full 
deflection aileton rolls in the form of toll rate versus differential elevon 
and rol] rate versus Mach number. These data, presented with General 
Dynamics/Convair and Air Force Category H test data, show some 
decrease in roll rate with external tanks installed, However, che aircraft 
with external tanks meets minimum rolling performance requirements 
spécified by MIL-F-8785 (ASG), 
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DISCUSSION OF TEST RESULTS 


MANEUVERING CHARACTERISTICS 


Maneuvering flight characteristics were scheduled to be evaluated by 


' conducting a "wind-up turn ', constant За load factor deceleration 


зоны 18:20 MEY FRI 6l) 


from Vmax to 0.9 Mach number at 35, 000 feet altitude. Tanks were 
empty and dampers were off during the maneuver. Analysis showed 
the data Obtained from the above scheduled maneuver produced an 
altitude. variation ranging Рот 40,500 to 35,800 feet Не. Therefore, 
the data obtained were divided in two (2) altitude groups: (1) points 
near 40,000 feet, and (2) points near 35,000 feet. 


Figure 12 presents the average elevon required per unit load factor 
versus Mach number. Figure 12 also presents а comparison between 
the clean basic airplane and the improved external tank airplane. 
From the above figure, it is obvious that an adequate curve definition 
cannot be made of the improved external tank data points. Adequate 
curve definition dictates that data be obtained at a constant altitude 
for 3, 2, and Lg daccelerations. 
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DISCUSSION OF TEST RESULTS 


AIRCRAFT PERFORMANCE 


The testing conductód during this program had as its purpose the 
functional evaluation of the 360 gallon improved externa] fuel tanks 
and of àn F-106 equipped with these tanks. Part of the functional 

assessment is, of necessity, a limited appreciation of the aircraft's 
performance capability with the improved tanks. The demands of 
function cun, however, be satisfied by a simple comparison of the 
test aircraft with and without the improved tanks. М is neither 
necessary nor desirable to ré-establish basic aircraft performance 
as such would ре à prodigious and expensive undertaking. 


The validity of a simple conyparison depends upon elimination of the 
extvaneous significant variables and the capability of correcting test 
parameters tó сотрата е conditions. Valid methods exist by which 
drag can Бе corrected for dynamic pressure, Mach number, weight, 
and center of gravity thus permitting reduction of all the variables in 
drag except for the improved tank effect, Drag, however, is not 
directly obtaitied but rather is deduced as the difference between thrust 
and excess thrust. The total energy method is a quite straightforward 
method of obtaining excess thrust so, by elimination it may he said 
that the validity of a simple comparison hinges upon the validity of the 
relative thrust levels. Тһе paragraph following will examine the thrust 
characteristics for the purpose of verifying relative thrust levels. 


The classic definition of thrust as the net change in momentum is of 

only academic interest here since momentum is, by itself, not a 
measurable quantity. Of far greater interest is the pressure, temperature, 
and rotor velocity measurements by which momentum is calculated. 

The engine manufacturer has developed computational techniques using 
engine pressure ratio as the primary variable. In the case of static 
operation, this technique is of such accuracy ав to be used for trimming 
engines to specification thrust, i.c., the relationship between thrust 

and engine pressure ratio is accurately Fredietable. It may, therefore, 
be stated with a high degree of accuracy that engine thrust statically 

will vary Solely as 1 function of compressor inlet temperature. In-flight 
thrust calculations, while the same іл principle, axe considerably more 
complex due to the effects of ram and altitude. The engine fuel control 
will still schedule Ше engine (military rpm) го produce the same engine 
pressure ratio versus compressor inlet température curve as the static 
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AIRCRAFT PERFORMANCE (Continued) 


engine trim curve. It is 2150 true that engine thrust will vary as a 
function of compressor inlet temperature ат fixed rum and altitude 
conditions. Similaxly, installation effects can be shown as fixed 
ratios for given values of ram, altitude, and temperature. 


biler pressure recovery and additive drag are each functions of Mach 
uum Вет and mass flow. Ejector augmentation is а function of Mach 
number and nozzle pressure ratio (the cffects of altitude while pro- 
nounced at lower altitude are negligilhle above 35,000 feet). Therefore, 
while the installation effects are not all simple functions they reduce to 
Simple functions when placed under the same constraints as uninstalled 
engine thrust, i.e., the game Mach number and altitude. The installa- 
tion effects do not, therefore; compromise the analogy and it may be 
stated that installed engine thrust is a function of compressor inlet 
témpexatuxe at fixed ram and altitude. 


Up to this point little has been said of tolerances. Tolerances can in- 
fluence the application of analogy to physical output. itis worthy of 
note that the effects of ram ава altitude exaggerate the variation from 
fuel control to fuel control, from engine to engine, and from installation. 
to installation. Ісін therefore considered essential that the same сашр- 
ment (engine and installatión) be used throughout the rest and that with 
this quallfication the validity of tlie simple comparison is established. 


Good comparative figures are therefore expected by using specification 
thrust with trim correction to obtain sixcralt drag with and without the 
improved external fuel tanks. Specification thrust as used here } 
defined as the installed thrust that à new engine trimmed to spec 
would produce under the test conditions of Mach number, altitude. and 
compressor inlet tem perature. 


То accomplish die comparison described above, only а minimum of instra- 
mentation is required. Altitude, velocity, time, aircraft weight, 
compressor inlet temperature and exhaust nozzle pressure are mandatory 
performance instrumentation. Compressor high pressure rotor rpms, 
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AIRCRAFT PERFORMANCE (Continued) 


although not strictly a performance measurement, is necessary to 
monitor the engine's condition. For example, any change in internal 
aerodynamics of the engine (deposits, F.O.D., ete.) would be re- 
flected in а shift in corrected Мо relative to engine pressure ratio and 
any change in triin (fuel control drift or malfunction) would cause both 
corrected М2 and engine pressure ratio tu shift relative to compressor 
inlet temperature but not relative to each other. In a similar manner, 
потта! acceleration and angle of sideslip monitor the aircraft flight 
path to provide early detection of flight path deviations which could dis- 
qualify the flight for performance. 


Results: Performance evaluation of the improved external fuel tanks ` 
will be based upon Rights 441 and 442. Flight 441, the baseline con- 
figuration, мав енвеп а Пу that of a tactical F-106A. Flight 442 added 
only the improved external fuel tanks to the configuration of flight 441 
. 1 assuring thereby direct сотрала Ы ту. Tt is noted thar flight 441 is the 

« second baseline flight due to the [вет that flight 430 was disqualified for 
lack of compressor inlet temperature and by subsequent fucl control 
па ипо оп and replacement. This does not imply таг flights 441 and 
442 can be used without qualification. Two separate qualifications, both 
concerned with compressor inlet temperature, are imposed. The first 
arises from distrust of the outside air temperature indication, applies 
to all flights and is discussed in more detail in the following paragraph. 
The second arises from a communication problem during flight 441 which 
made it necessaxy to operate the МА-1 in emergency mode. Use of 
emergency renders the olitside air temperature indication inoperative 
and this occurred shoxtly before the afreraft-attained 1.3 Mach number 
during the acceleration. The qualification then is the assumption that 
ambient temperature in the flight path remained constant ut the sub 1.3 
Mach level, that is, 213.7°G (oscillograph). 


The reason outside dir temperature should come under scrutiny is the 
powerful influence that temperature has upon engine thrust. The 
maximum acceptabile error ín temperature is considered to be 1?C 
and even this is equivalent to 7% of die predicted drag decrement due 


FORM 18120 (REV: 12/60 Ў || 


1 
i 


| СО 


" GENERAL DYNAMICS. | CONVAIR ы 
MODEL | . pace 17 


DATE | | | REPORT но. GD/C-65-034 


DISCUSSION OF TEST RESULTS 
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to the improved external fuel tanks. Examined from another facet, 
Figure 15 illustrates the effect of ambient temperature upon aircraft 
performance. | noted thar the magnitude of temperature difference 
between the illustrated flights, 442 and 447, 15 extreme (21°C) but it is 
further потей that the influence of ambient temperature upon Vmax is 

5 | also extreme. An examination of the following table will corroborate. the 
j reason for distrust of the outside dir temperature indication, 


T AMBIENT 
" Weather 

Altitude  Oscillograph Balloon Difference 
37 , 000 -59.5°С -56. 5°C 73°C 
39,000 “63 . 9°C -56. 9°С -7*C 
37 000 :39. 022€ 588. 7°С -5.3°С 

8,100 ‚ 79°С 6.0%С -2.%С 

8,800 2,019 С 7. 1°С -5. 190 
38,500 56. 6°С Мопе 
35,000 2.9°С -44. 9°С + 2°С 
18,000 : ФОС - 8.0°С -8.4%0 
35,000” 459С -54. 390. -5. 290 


-3.7?C (average) 


This comparison is admittedly statistical and variations are expected 
див tó the relative. difference iti location of the weather balloon and the 
aircraft. It would be expected, however, that the statistical difference 
should approach zero with a statistical sample of this size. Another 
comparison was réquested by tower fly-by was accomplished at 400 
KIAS velocity which at tower altitude corrects to .66 Mach number. The 
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oscillograph recorded an impact temperature, instrument corrected, 
of 41°C which for .66 Mach number gives an ambient temperature 
of 15.6°0. The tower measured temperature was 20°С (68°F) for a 
difference of -4.4°C, that is, in the same direction and of the same 
approximate mágiitude as the statistical in-flight comparison shown 
above. These com parisons serve to cast doubt on the validity of the 
QutSidle aix temperature measurement andare the principle justification 
lox insertion of the term "equivalent in the thrust and drag plots of 
Figures 19, 20, and 21. The qualification is therefore imposed that 
drag differences are based upon the assumption that temperatures 
deriyed от the aircraft instrumentation are at least consistent, if not 
accurate, This qualification would apply to either oscillograph or 
photopanel température readings since both are derived from à common 
source in the Air Data Computer. The photopanel instrument installed 
prior to flight 442 appears to give consistent results which are approxi- 
C. mately 2С, closer to balloon data than the oscillograph. Since this was 
not installed for flight 441, baséline, it is preferable to use oscillograph 
for both flights. 


Figures 13 and 14 show time histories for climb and acceleration 
comparing the clean baseline configuxation with the tank installed con- 
figuration. Note that flight 449 is substituted for flight 442. This is 
due to traffic induced discontinuities in the climb schedule of flight 442. 


Figures 16, 17, 18 and 18A verify the comparability of flights 441 and 
442 by showing engine consistency. The agreement between engine 
pressure fatio of "light 441 (Figure 16) with engine pressure ratio of 
flight 442 (Figure 17) verifies identical engine trim level for the two 
flights. The slope change between these flights and Category П data is 
not relevant to this study since there was no change between the two 
flights. Tha similar manner, Figures 18 and 18A show excellent 
‘agreement of corrected rotor velocity between these fliglits verifying 
the fuel control governor function. 
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Test day thrust айа drag were developed by the methods outlined 

earlier in this se で Hon. These methods, in particular the compressor 

inlet temperature, favor comparability (drag difference) in pre- 

ference to true magnitude. Тһе term equivalent is therefore employed 

as am artifice to indicate that drag levels are on a comparable ox 
equivalent basis and may be used to compare the aircraft with and with- 

out die iniproved external tanks. vs 


Specification thrust was developed approximately as shown іл EFT-A- 
106-516 using compressor inlet recóvery, additive drag, nozzle 
coefficients, ejector performance, and mass flow characteristics 
from previous instrumented. perfoxmance tests. This. dien represents 
the thrust level that would be achieved by à minimum performing new 
engine tximmed to specification thrust at the test day temperature and 
altinide. Figures 16 and 17 are then used to determine the AFy due to 
non-specification enginé pressure fatio characteristics. The sum of 
this correction and specification thrust is then the actual equivalent 
thrust. Excess thrust is computed Бу the total energy method то obtain 
equivalent test day drag (thrust minus excess thrust), The results are 
shown in Figures [9 and 20. Test day drag was then corrected to 
common conditions by meang of the Category H drag polars as shown in 
ТА-8-515. Figure 21 shows the results of correcting the test day drag 
to a commen altitude (37,000 feet), gross weight (32,1 000 pounds), and 
center of gravity (27% MAC). Figure 22 shows these same data in 
terms of ACD referenced to the ACD predicted in GDC-64-110. The 
дата. appear to agree with predictions within a reasonable scatter band 
and would thus support the performance predictions for improved 
external fuel tanks, 
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STRUCTURAL DEMONSTRATION 


General 

In-flight maneuvers were conducted tó verify the structural adequacy of 
the wing-pylon-tank design, Tests were conducted at altitudes of 15. 000 
and 35,000 feet with tanks empty, half full, and full. Post-flight stcue- 
(ага! inspections consisted of тарта их inspection of ejection rack attach 
bolts and nuts, and visual inspection of tank attachments and adjacent 
structure, No structüral deformations or irtégularities were observed. 


Operational limitations governing the test parameters were ав follows: 
(References 3. 4, апа 5) 


| . Symmetrical Rolling 
« а) Acceleration limits. Мапецуега Pull Outs 


Less than 7700 1b fuel remaining: 


Max maneuver warn Light off -3 to 7g 
Max maneuver warn light on. -2.3 to 5g 


More than 7700 1р fuel remaining: . -2.4 to Sg 
Б) Maximum Рехт е Вой Rates 


Tanks empty 210 degrees per second 


Usahle Fuel in tànks 100 degrees per second 
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STRUCTURAL DEMONSTRATION (Continued) 


Tanks Empty 


АП struccural demonstration tests with external tanks empty were 
scheduled gt 35, 000 feet and 15,000 feet altitude. 


1. 5g rolling pullout at М ах 


2604, maximum deflection гой at У ах 


3g and 3g, 60° bank-to -bank rolls ас Mach 1,5 
4. dg, 60? bank-to-bank roll at Mach .9 


Іш addition, a SVnnnietrica1 maneuver to maximum permissible positive 
and negative load factors was attempted at 35, 000 feet and Mach 1.5. 

Test results of these máneuvers are discussed below, and are summarized 
in Table IIT, ‘Time histories are presented in Figures 23 through 268. 


Sg Rolliüg Pullout. This maneuver was conducted during flight 447 with 
scheduled maneuver entry conditions of У ах at 35, 000 feet. The entry 
speed was 1,5 Mach number, Maximum normal load factor achieved at 

Бъта бон of the rolling pullout was + 4.95g. Maximum speed at which 
55 load factor may be obtained at 35. 000 feet, considering elevator hinge 
moment Imitation, is approximately Mach 1.43 (Reference 3, page 5-8). 


А rolling pullout to the feft was initiated at approximately H seconds 
elapsed time, indicated im Figure 28. As may Бе observed fram the time 
history, aileron input was relatively gradual; maximum toll rate attained 
was only 25 degrees per second and occurred at approximately 17.5 
seconds (pilot reported difficulty tn achieving full allecon deflection due 
to leg interference). With abrupt full аЦехоп input, maximum rolling 


' capability of the aircrafcar this speed is in the order of 100 degrees per 


second, from lg level flight (Reference 5). It should be noted that during 
a positive load factor maneüver, maximum roll rate obtainable is some- 
what reduced; however, а considerabiy higher coll rate could have been 
achieved with abrupt full aileron deflection. 
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STRUGTURAL DEMONSTRATION (Continued) 


360-Degree Roll. The Vinay roll with empty tanks installed was 
conducted at an altitude of 35,000 feet during flight 450. Figure 24 
presents a time history of the maneuver. Fntry speed was 1. 85 
Mach number. Full гірім aileron deflection was abruptly applied 

at approximately |. 75 seconds elapsed rime, Figure 24. Maximum 
roll rate atthined was 95 degrees per second, which is commensurate 
with the maximum rate obtainable from ig level flight at this speed ~ 


altitude condition (Reference 5). 


60-Degree Bank-to-Bank Roll, Three and five "р", 60-degree 
hank-to-bank rolls at 35, 000 feet attitude and 1.5 Mach number 

were scheduled during flight 447, with empty external tanks installed. 
А time history of the maneuvers is presented as Figure 25, 


Entry speed was 1.46 Mach number. Maximum load factors attained 
were 4,75 at 6 seconds elapsed time, and 3.0g at 13,75 seconds, 
Considering hinge moment limttation (Reference 3, Pages 5-8), the 
4,75 load factor is conmimernsurave with maximum obtainable at this 
speed /alritude conditlon. 


Maximum rell cate obtained during the 1е roll was only 29 degrees 
per second ar 9 seconds elapsed time, with 52 degrees per second 
achieved during right rollout at 15 seconds time. Maximum rolling 
capabltity of the aircraft at these flight conditions is in the order of 
100 degrees per second, from lg level flight. Even considering that 
rolling capabilities are'somewhar reduced during positive load 
factor maneüvers, the roll cates achieved would have been higher 
with abrupt aileron input. 


Ag Bank -to-Bank Roll. 4g, 60" bank-to-~bank roll was performed on 
flight 487 at „9 Mach and 15,000 feet airitude with tanks empty. 
Tinie histories of the maneuvers ate presented as Figures 26А and 
268. 


Figure 26A shows the pilot entered а 4g right turn followed by an 
abrupt aileron application to the left. The maximum roll rate 
shown оп the plot is 97,5 degrees per second. The maneuver shows 
obtaining 5.2g"s maximum normal acceleration after moving the 
elevons toward neutral, This maneuver was repeated and a time 
history is sliown by Figure 268. This maneuver substantiates the 
resulte shown by Figure 26A. Maximum rol) сате obtained during 
the second maneuver was 96 degrees per second, 
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Symmetrical Maneuver, | Although not scheduled in the test plan, 
Reference (1), a full cleven deflection symmetrical maneuver to 
maximum permissible positive 2nd negative load factors was 
attempted during flight 450, Fntry conditions were 1,5 Mach 
number at an altitude of 35,000 feer. 

As iridicated In Reference (3), Page 5-8 and Figure 26, the maximum 
positive load factor obtainable at 35,000 feet (бр) was achieved at 
approximately 7,75 seconds clapsed time, following a 10 degree per 
second pulf-up, The pushover resulted in a load factor of only zero 
я, as indicated In the time history plot. 


Tanks Маје Full 


Demoiistrations scheduled with tanks half full at an altitude of 35,000 
feet were: 


« 1, Symmetrical maneuver to maximum permissible positive and 


négative load factors (5g, -3g), at Mach 1.5. 


3.9g colling pullout at V 


тах ' 
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At an altitude of 15,000 feet, the following maneuvers were scheduled: 


1. Symmetrical maneuvers to maximum permissible positive and 
negative load factors (Sg, -3g) at 0.9 Mach and Vmax- 


2. 3g and 5g, 60-degree bank-to-bank rolls at Мах. 


Results of these maneuvers are discussed below and are summarized in 
Table ПІ, 


Symmetrical Maneuver at 35,000 Feet, This maneuvex was scheduled 
duximg Night 451, But due to local cloud conditions, the maneuver was 
conducted, at ап altitude of 31,000 feet. Pull-up entry speed was 1.72 
Mach number, as compared to the scheduled Mach 1.5. Figure 27 
presents a time history of the maneuver. 


Maximum positive load factor attained during the pull-up was 4.25, 
which, due to hinge moment limitation, is maximum obtainable at this 
speed/altitide condition. Pull-up entry speed should have been in the 
order of Mach l.4 ог less. The pushover manéuver was immediately 
initiated from а nose-up attitude at-32, 000 feet and 1. 15 indicated Mach: 
number, Maximum negative Тоай factor attained was only -0.25g and 
occurréd.at 52,000 feet altitude, 


Rolling Pull-Out. This. maneuver was conducted during flight 451 and is 
presented às Figure 28. Scheduled entry conditions were Vmax at 35,000 
feet altitude, Maxinium permissible load factor, 3.9g was scheduled 
(Reference 3, Page 5-6). 


Entry speed was 1,75 Mach nümber, but because of cloud cover, the test 
was flown at an altitude of 38,500 feet. Maximum load factor attained 
was 3.25g. Due ге relatively slow input of aileron, maximum roll rate 
achieved was only 45 degrees per second. Maximum permissible roll 
rate with fuel in thé tanks (and maximum obtainable from lg level flight 
at this вреей/а сее condition), is in the order of LOO degrees per 
second. Gensidering that the aireraft was in a positive 1oad factor 
maneuver, maximum roll касе ob ble should һауе been. somewhat less 
than 100 degrees per second, but greater than that achieved. 
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Symmetrical Maneuvers at 15,000 Feet. These maneuvers were con- 


коям 1812 (REV 12/4611 


ducted during flight 451, with scheduled entry conditions of 0.9 Mach 
and Vinax. with tanks half full. Aircraft fuel requirements necessitated 
utilizing вопте tank fuel prior to actual Vmax maneuver; however, only 
а minimal amount of fuel was used and for all intent and purposes the 
tanks were considered half full. The 0.9 Mach point was flown with 
tanks empty, and an attempt made te achieve maximum permissible load 
factors (7g, -3g with less than 7,700 1b fuel remaining). Time history 
of the Vmax maneuver is presented in Figure 29 and the 0.9 Mach point 
in Figure 30. ・ 


Entry speed fox the Vmax maneuver was 1,45 indicated Mach number. 
Figure 29 indicates the maximum positive load factor achieved was + 4.58 
which is maximum obtainable ar this speed altitude condition (hinge 
monet limitation). The desired plus Sg condition could have been ` 
achieved with a lower entry speed of approximately Mach 1.3. Maximum 
negative load factur achieved was orily- 0. 25g. 


Maximum load factors attained during the 0.9 Mach entry point were 
56 25g and -2.0g, as shown in Figure 30. At this flight condition, 
the limits of * 7g and -Әе could have been attained with more abrupt 

elevator input. 


60-Degree Bank-to-Bank Roll. This maneuver was conducted during 
flight 451, with half full tanks, at an altitude of 15,000 feet. Scheduled 
entry speed Was Vmaxi time history of the test is preserited as Figure 31. 


.Entry speed was 0,95 Mach number. ‘This is less than the scheduled 


Vmax of 1.55M and 1.27M for tie 3g end 5g points, respectively. Lower 
entry Speed permitted the higher load factors to be achieved. Maximum 
load factors attained were +3. 2g and (3.255, slightly in excess of the 
3g/5g attempted. Maximum roll таге achieved was only 65 degrees рег: 
second, due to relatively slow aileron input. At these flight conditions, 
abrupt full aileron would have produced a higher roll rate (less than 100 
degrees per second). Maximum permissible roll rate with fuel in the 
tanks is LOO degrees per second. 
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STRUCTURAL DEMONSTRATION (Continued) 
Tanks Full 


Demonstrations conducted with халке full at an altitude of 15,000 
feet were: 


ig Ва nk -tó- bank roll at 0,9 Mach 


Synimetcical maneuvers to maximum permissible positive 
and negative load factors (Sg, -3g) at Mach 0,9. 


Bank-to-Bank Roll, One (1) g aileron deflection bank-to-bank rolls 
were tüccowiplished during flight 486 at 0.9 Mach and 15,000 feet 
altitude with full external tanks, Time histories of these maneuvers 
аге shown by Figures ЗІС, ЗІН, and ЗП. 


This manetiver was originally planned to correspond to the rolling 
pullout design condition; 3.96 at 100 degrees per second roll rate. 
Ава preliminary maneuver. а [g bank-to-bank roll was conducted, 
Maximum ‘oll rate atratried was 140 degrees per second зе shown 
in Figures ЗІС and ЗІН. During the flight. an additional maneuver 
was conducted obtaining a toll rate of 80 degrees per second as 
shown in Figure 31. 


Loads analysis of the above flight conditions revealed that attach- 
шеп bolt loads exceeded the originally planned rolling pullout 
design condition, thereby alleviating the need to further demon- 
strate the design condition. 


Symmetrical Maneuvers. Six (6) symmetcical maneuvers were 
conducted during flight 486 at .9 Mach and 15,000 feer altitude 
with full external tanks installed. Figures 31A. 318, 31D, SIF, 
ЗЕ, and ЗІС present time histories of these maneuvers, From 
the six (6) symmetrical maneuvers, four (4) demonstrated the 
pré-plannéd structural demonstration condition, two (2) pullups 
and two (2) pushdowns. 
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STRUCTURAL DEMONSTRATION (Continued) 


Synimetricnl Maneuvers, (Continued) 


The symmetrical pullups werê conducted to verify sttuctural 

integrity. The demonstrations are shown in Figures ЭТА and 
ЗЕ. The center -of -gravity accelerometer showed б and 5.2 
g's, respectively. The pullup maneuvers месе scheduled for 
5 g's. Preliminary demonstration maneuvers were also pev- 
formed during the flight and the time histories are shown by 

Figures 31D and 31Р. 


Two (2) 8ymmetricat pushdowns were canducted which verified 
scructural adequacy. These maneuvers are shown by Figures 
318 und 310. Fer the scheduled -2.4 g's, maneuver, the data 
shewed achieving -3.5 and -3.2 g's (С.С. acceleration). 
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DISCUSSION OF TEST RESULTS 


TANK ТЕТТІБОМ 


Jettison.tests were. condücted, using empty tank shells (no internal 
plumbing) and shells ballasted to simulate half full tanks. Selective 
Switching provided capability of jettisoning tanks singly, ос 
simultaneously, if necessary. Aircraft handling characteristics 
with one tank installed were evaluated during die jettison tests. 


Tanks Empty 


Empty tanks drops were accomplished during flight 454 straight and 
level runs at 8, 000 feet altitude and 0.9 Mach number; and super- 
sonically at 35, 000 feet altitude and Vmax obtainable without adverse 
handling characteristics (1.79 Mach number). The tanks separated 
cleanly without striking aircraft structure in both instances. Figures 
32 апа 33, from photo-chase Бізге film, presénts jettison sequences 
at the flight 454 Conditions. 


Simulated landing approaches with landing gear extended were conducted 
betweer jéttisons, during flight 454 at 35,000 feet altitude. The single 
tank configuxátion produced a slight yaw away from the side with tank 
installed (1/4 to 1/2 ball displacement оп. turn and bank indicator, with 
feet off the ruddex), due to damper system inputs. The condition was 
not considered hazardous айй іт was concluded that a landing could be 
Safely accomplished, if, during a jettisoning procedure, oue tank failed 
to jettison. During ‘flight 454 А/В acceleration with one tank installed, 
the pilot observed a considerable dutch roll tendency in the transonic 
region, i.e., toward the side with tank installed. This condition also 
was not cónsidered hazardous. 


Tanks Half Full 


The simulated. half full tanks were jettisoned during flight 455 straight 


‘and level runs at 35, 000 feet altitude and 1.7 Mach number; and at 


8, 000 feet altitude and 0:9 Mach number. Although the aircraft rolled 

to approximately а 90 degrée bank following the supersonic jettison, tanks 
again cleared aircraft structure satisfactorily in each case, It also 
Should be noted that the F-106 airplane is inherently less stable at 

higher altitudes versus lower altitudes. Therefore, roll tendency 
evidenced during flight 455, due © single tank jettison, would be much 
less noticeable at more critical lowex altitudes and lower speeds. The 
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DISCUSSION OF TEST RESULTS 


TANK JETTISON (Continued) 


subsonic jettison produced less severe aircraft response than the super- 
sonic drop. Figures 34 and 35 show jettison sequences at the flight 455 
half full parameters, 


Following the supersonic half full jettison, the pilot reported 1/2 to 2/3 
stick throw (aileron) was required to maintain level flight during a 
deceleration from 1.72 Mach to 0.98 Mach number (280 KLAS). Extend- 
ing speed brakes produced a slight tendency to roll away from the side 
with tank installed, reducing the amount of stick throw required to 
maintain level flight. Figures 41 and 42 show the condition of the above 
jettisoned tanks in their recovered State. 3 


Tt was concluded that alrcraft-conurol could safely be maintained in the 
eveut one partinlly full tank were inadvertently dropped, ox when 
jettison. was initiated, one tank failed со jettison. 
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DISCUSSION OF TEST RESULTS 


MISSILE FIRING 


The F-106 forward missile launchers are located ahead of the area of 
possible disturbances (rom the external tanks, Therefore, missile 
separation and initial trajectory characteristics were in vestigated fox 
the aft launchers only. At 20, 000 feet altitude and with tanks in- 
stalled, two AIM-4 missiles were fired at 0,9 Mach number (flight 453), 
end one at 1,2 Mach number (R/H aft missile did not fire during flight 
452). In addition, ап AIR -2A rocket was launched at 40, 200 feet altitude 
arid 1,21 Mach number (flight 453) to verity that MB-1 separation and 
initial trajectory Characteristics axe not adversely affected by the tanks 
installation. 


Missile and: rocket separation characteristics were observed from 16mm 
bay-viewiug camera and photo-chase plane film, and compared with firing 
records obtained during earlier F-106 programs. Initial trajectories 

of missiles and rocket were observed from 16mm forward viewing Strike 
cameras installed in the wing root fairings. These films were also 

corti pared with previously obtained firing records. Analysis of film 
xecords indicated no adverse effects on either missile ox rocket 
Separalion/trajedtory. : ез 


Figures 36 through 40 present the firing sequences described above. 
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DISCUSSION OF TEST RESULTS 


FUNCTIONAL 


In-fliglit functional evaluations of the modified fuel system external 
tanks compatibility were primarily qualitetive in nature. Photopanel 
instrumentation includled L/H and R/H external tank shut-off valve 
"on-off" lights; М/Н and R/H external low fuel remaining lights; and 
total fuel remaining. The low fuel remaining lights, repeated in the 
cockpit for pilot inowivoring, were activated by the tank fuel level 
switch. As was anticipated, action of the switch float caused flickering 
of the light, in Some cases, when the tank quantity was low. This light 
flickering--obsexved on the photopancl--was not reported as objectionable 
by the pilot. However, pex АРС request, the production installation 
warning lights should be activated Бу the rank shutoff valve instead of the 
fuel level switch, for more positive indication. 


€ Fucl consumption was monitored during the (light test program and 
| proper [uel usage/tank shut-off operations wêre verified. Adequacy of 
| ・ the single-point refueling system modification was verified during 
1 ground servicing operations. 


Reference Volume Т of this report for a дет Пей description of system 
operation. 
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Figure 1 Improved Е -106 А/В External Fuel Tank Installation 
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Flight Flutter Response 
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NOTES: 


1, Test Parameters: 0,9 Mach at 8,000 feet altitude, 
tanks empty. 

2. Jettison sequence from 16mm hand-held camera іп 
photo-chase aircraft, Camera speed 500 frames 
per second. 


Figure 32 Page F32 
R/H External Tank Jettison 
F -106A S/N 59-061 


Flight 454 29 April 1965 


МОТЕ5: 
: : | Figure 33 Раре F33 
1, Test Parameters: 1,79 Mach at 35,000 feet altitude, L/H External Tank Jettison 
tanks empty. | F -106A S/N 59-061 
2. Jettison sequence from 16тт hand-held camera in Flight 454 29 April 1965 
photo-chase aircraft. Camera speed 500 frames Е 
Ж per second, 


NOTES: 


1. Test Parameters: 1.7 Mach at 35,000 feet altitude, 


tanks half full. 


2. Jettison sequence from 16mm hand-held camera in 
C photo-chase aircraft, Camera speed 500 frames 


per second, 


Figure 34 Раде F34 
R/H External Tank Jettison 

F -106A S/N 59-061 
Flight 455 


30 April, 1965 


NOTES: 


Figure 35 Раре ЕЗ5 
1, Test Parameters: 0,9 Mach ас 8,000 feet altitude, L/H External Tank Jettison 
tanks half full, Е-106А 5/М 59-061 
Jettison sequence from [6mm hand-held camera in F light 455 30 April 1965 


Gye 


photo-chase aircraft. Camera speed 500 frames 
per second, 
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NOTES: 


Figure 36 Раве F36 
AIM-4 Missile Firing With Improved 
External Tanks Installed 


1, Test Parameters: 1.2 Mach at 20,000 feet altitude, 
2, Firing sequence from 16mm L/H bay viewing pod 


camera and from !6mm forward viewing strike F -106A S/N 59-061 
a camera in L/H wing root fairing。 Camera speeds Flight 452 26 April 1965 
200 frames per second. 


3, R/H missile (aft launcher) failed to fire, 


テー 
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1. 
2. 


3. 


Figure 37 Page F37 
AIM-4 Missile Firing: With Improved 
External Tanks Installed 

F -106A S/N 59-061 
Flight 452 26 April 1965 


NOTES: 


Test Parameters: 1.2 Mach at 20,000 feet altitude. 
Firing sequence from 16mm hand-held camera in 
photo-chase aircraft, Camera speed 500 frames per 
second, 


R/H missile (aft launcher) failed to fire, 


Figure 38 Page F38 


NOTES: AIM-4 Missile Firing With Improved 
1. Test Parameters: 0.9 Mach at 20,000 feet altitude, Externa! Tanks Installed 2 
2, Firing sequence from 16mm L/H bay viewing pod F-106A S/N 59-061 


camera and from 16mm forward viewing strike Flight 453 27 April 1965 
camera in L/H wing root fairing, Camera speed 
200 frames per second, 


€ 


NOTES: 

1, "Test Parameters: 1.21 Mach at 40,200 
feet altitude. 

2. Firing sequence from lómm L/H bay 
viewing pod camera, 200 frames per 
second. 


Zero Time: Rocket Clearing Aircraft 


0.025 Second Elapsed Time: Igniter 
Initiator Activation by Lanyard Pull 


0,055 Second Elapsed Time: Lanyard 
Separated and Streamlined Along Rocket 


Figure 39 Page F39 
AIR-2A Rocket Firine With Improved 
External Tanks Installed 

F-106A S/N 59-061 
Flight 453 27 April 1965 
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0.125 Second Elapsed Time 
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0,15 Second Elapsed Time: Rocket Ignited, 
25 Per Cent Thrust Ruildup & Fins Extended 


МОТЕ5: 


1. Test Parameters: 1,21 Mach at 40, 200 feet altitude, 
2. Firing sequence from 16mm forward viewing strike 
camera in R/H wing root fairing, Camera speed 
C 200 frames per second. 
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Figure 40 Page F40 
AIR-2A Rocket Firing With Improved 
External Tanks Installed 

Е-І06А S/N 59-061 
Flight 453 27 April 1965 
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FIGURE 4 RECOVERED EXTERNAL FUEL TANKS AFTER JETTISONING 
WITHOUT FUEL IN TANKS 


Jetttson Conditions: R/H Tank, 0,9 Mach at 8,000 feet 
L/H Tank, 1.79 Mach at 35,000 feet 
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FIGURE 42 


Page F42 


MEN EN 


IMPACT AREA OF L/H EXTERNAL FUEL TANK JETTISONED 
WHILE CONTAINING 180 GALLONS OF FUEL 


Jetttson Conditions: 0.9 Mach at 8,000 feet 
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. SE-0820 LADDER - COCKPIT ENTRANCE 


SE-0778-801 PAD - INTAKE DUCT WORK PROTECTIVE 
5Е-0822 PLUG ASS'Y - BOUNDARY LAYER DUCT 
5Е-0824-1-2 SHIELD ASS'Y - INTAKE DUCT 
5Е-0823-1-2 SCREEN ASS'Y - INTAKE DUCT 

SE-0932 TOW BAR - NOSE WHEEL UNIVERSAL 


‚ SE-0959 COVER ASS'Y - PITOT TUBE 


TF-102A Special Tools Index Illustration 
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ZM-8-085-4 


INTRODUCTION 


Listed herein is a list of contractor furnished special ground sup- 
port equipment required to support the YF-102, YF-102A, F-102A 
and TF-102A airplanes. Tools and equipment have been designed 
and prototypes fabricated in accordance with the Special Tools and 
Ground Handling Equipment Provisioning Document for United 
States Air Force and Navy production contracts, dated 12 October 
1950, and Military Specifications MIL-D-8512 and MIL-D-8513 
which replace AN-D-17 called out in the provisioning document. 
MPS 71-650 is applicable to tools and equipment furnished to sup- 
port aircraft under contract АҒ 33(600)31174. 


Convair 


7М-8-085-4 


Part Мо, 


5Е-0896 
ST-00549 
ST-00544 
5Е-0856 
5Е-0994 
5Е-0893 
SE-0730-801 
-0730-803 
SE-0584 
-0584-801, -803 
SE-0784 


SE-0731 
SE-0904 
SE-0904-801 
SE-0989 
SE-1052 
SE-1046 
SE-1011 


SE-0960 


SE-0960-801 


SE-0960-803 


SE-0923 
SE-0924 
SE-0774 
SE-0596 


SE-0981 
БЕ-0877 
5Е-1040 
5Е-0996 
-0996-801 
5Е-0589 
SE-0952 
-0952-801 


SPECIAL TOOLS LIST 


Nomenclature 


Adapter - Defueling 

Adapter - Elevon Bolts Attaching 

Adapter - Hinge Pin Puller 

Adapter Assembly - Air Conditioner Hose 
Adapter Assembly - Air Conditioner Hose 
Adapter Assembly - Air Starter Valve 
Adapter Assembly - J57 Afterburner 


Adapter Assembly - Nose Section Cradle 


Adapter Assembly - Quick Disconnect 
(ATM Test Unit) 

Adapter Assembly - Tail Cone Handling 

Adapter Assembly - Sundstrand Handling 

Adapter Assembly - Sundstrand Handling 

Adapter Cable - MD-3 Generator Set 

Adapter Cradle Set - Radome Removal 

Adapter Set - GTC Air Starter Valve 

Air Conditioner - Trailer Mounted, All Weather, 
Elec. Motor Driven, Type MA-8 

Air Conditioner - Trailer Mounted, Gasoline 
Engine Driven, Type MA-4 (Modified) 

Air Conditioner - Trailer Mounted, All Weather, 
Gas Engine Driven, Type MA-7 

Air Conditioner - Trailer Mounted, All Weather 
Gas Engine Driven, Туре MA-7 (Modified) 

Aligner - Brake Pedal Hinge Tine 

Aligner - Rudder Pedal Adjustment Gears 

Anchor - Engine Ground Run-Up 

Aspirator - Cooling Air; Engine Ground Run-Up 


Bar - Nose Wheel Steering 

Bar Assembly - Aircraft Nose Jacking 
Bar Assembly - Emergency Nose Jacking 
Bar Assembly - Missile Handling 


Bar Assembly - Nose Jacking 
Bracket Assembly - Hydraulic Hose Support 


Convair 


xi 


ZM-8-085-4 Convair 


SPECIAL TOOLS LIST (Cont) | 


Group 
Part No. Nomenclature & Page 
SE-1024 Bracket Set - J57 Engine Roller 1-153 
SE-0870 Brackets - J57 Engine Roller 1-79 
5Е-0870-801, Brackets - J57 Engine Roller I-80 
-803 
SE-0583 Bridle Assembly - Aircraft Restraining I-11 ! 
5Е-1029 Brush Set - Rocket Tube Cleaning I-156 | 
SE-0998 Clamp - Nose Landing Gear Strut Restraining 1-144 | 
бЕ- 0704 Compressor Unit - Hi-Pressure Air 1-28 
(Type MC-1) 
SE-0704-801 Compressor Unit - Hi-Pressure Air I-29 
i (Type MC-1 Mod. or MC-1A Mod.) 
| SE-0861 Container - Equipment Flyaway I-75 
t SE-0907 Cord Assembly - Armament Remote Control 1-100 
| SE-1028 Cord Assembly - Single Missile Door Operation 1-155 
и C SE-0755-801 Cover - Canopy and Radome I-37 
|, 5Е-0755-803 Cover Assembly - Canopy and Radome I-38 
| SE-0755-805 Cover Assembly - Canopy and Radome 1-39 
| 5Е-0803-801, Cover Assembly - Canopy and Radome I-55 
-803 
SE-0818 Cover Assembly - Canopy and Radome I-64 
SE-0757-801 Cover Assembly - Heat Exchanger Duct I-40 
SE-0804 Cover Assembly - Heat Exchanger Duct I-56 
SE-0951 Cover Assembly - MLG Wheel 1-122 
| 5Е-0950 Cover Assembly - МІС Wheel Well 1-121 
| -0950-801 
! SE-0948 Cover Assembly - NLG Wheel and Wheel Well 1-119 
-0948-801 
SE-0959 Cover Assembly - Pitot Tube I-124 
-0959-801 
SE-0844 Cover Assembly - "9" Intake I-71 
-0844-801 
SE-0949 Cover Assembly - Wing 1-120 
SE-0593-815 Cradle Assembly - Fuselage (Wings Removed) I-16 
SE-0593-817 Cradle Assembly - Fuselage (Wings Removed) 1-17 
5Е-0593-819 Cradle Assembly - Fuselage (Wings Removed) I-18 


xil 
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Раг Ко. 
5Е-0586-801 


5Т-00558 
SE-0738 


5Е-0920 
5Е-1000 
SE-0739-1-2 
SE-1030 
SE-0922 
SE-0919 
SE-0978 
SE-0967 
-0967-801 
SE-0787 


5Е-0947 
-0947-801, -803 

SE-0987 

SE-0766 

SE-0767 
-0767-801, -803 

SE-0927 

SE-0930 

SE-0928 

SE-1049 

SE-0931 

SE-1007-801 

SE-0587-1-2 

SE-0917 

SE-1048 


ST-00559 
SE-0973 
SE-0891 
SE-0916 
-0916-803 


SPECIAL TOOLS LIST (Cont) 


Nomenclature 
Dolly Assembly - Air Turbine Motor 


Extractor Set - Roll Pins 
Eyebolt - Wing Mooring Pad 


Fixture - Aileron Lower Crank Alignment 
Fixture - Bellcrank Alignment Sta. 152.9 
Fixture - Fuselage Support, Left and Right 
Fixture - Missile Launcher, Holder 
Fixture - Rudder and Elevon Friction Check 
Fixture Control - Stick Locating 

Fixture - Sundstrand Drive Alignment 
Frame - Missile Loading and Handling 


Funnel - Fuel Tank Sump Drain 


Gage - Afterburner Nozzle Position 


Gage - Control Surface Deflection 
Gage - Elevon Pendulum Rigging 
Gage - Rudder Angle Rigging 


Gage - Rudder Idler Bellcrank 

Gage - Rudder Idler Bellcrank, 300 Pound System 
Gage - Rudder Stops 

Gage - Side Control Stick Rigging 

Gage - Walking Beam Alignment 

Generator Set - Trailer Mounter, Type MC-1 
Grill Assembly - Air Intake Duct 

Guard - Ram Air Turbine 

Guard - Transducer Vane 


Handle - "Q" Intake Cover Installation 
Heater - Type MC-1 

Hoist - Constant Speed Drive 

Hoist Apparatus - Radar T and Receiver 


Convair 
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7М-8-085-4 


Part Мо. 


SE-0889-1, -2 


SE-0786 
-0786-801 

SE-0594 

SE-0771 


SE-0580-7 


SE-1013 


SE-0618-801 
SE-0618-803 
SE-0807 
-0807-801 
SE-0820-1, -2 
ST-00533 


SE-0890 
SE-0763 
SE-0763-801 
SE-0963 
SE-0903-801 
SE-0903-803 
SE-0999 
SE-0910 
SE-0799 
-0799-801 
SE-0582 
SE-0808 
SE-0808-801 
SE-0751-801 
SE-0991 


SPECIAL TOOLS LIST (Cont) 


Nomenclature 


Hoist Fitting - Fuselage 


Intercom Unit - Ground Support 


Intervalometer Test Unit – Sequencing 
Intervalometer Test Unit - Timing 


Jack Pad Assembly - Wing Attachment 


Kit - MC-1 Air Compressor Modification 


Ladder - Cockpit Entrance 
Ladder - Cockpit Entrance 
Ladder - Cockpit Entrance 


Ladder - Cockpit Entrance 
Link Assembly - Missile Door Micro 

Switch Adjust 
Lockpins - Rudder Control Rigging 
Lockpin Assembly - Canopy and Seat 
Lockpin Assembly - Canopy and Seat 
Lockpin Set Assembly - Pilot's Seat Removal 
Lockpin Set Assembly - Pilot's Seat Removal 
Lockpin Set Assembly - Pilot's Seat Removal 
Lock Assembly - Center Missile Doors 
Lock Assembly - Drag Chute Door Safety 
Lock Assembly - Elevon Batten 


Lock Assembly - Lower Missile Bay Doors 
Lock Assembly - Lower Missile Bay Doors 
Lock Assembly - Lower Missile Bay Doors 
Lock Assembly - Lower Speed Brake 

Lock Assembly - MLG Door Safety 


Convair 
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1-150 


ZM-8-085-4 


Part No. 


SE-1031 
SE-1051 
SE-0879 
SE-0746 
SE-0746-801 
SE-0634-801 


SE-0868 


SE-0778-1, -2 
SE-0778-801 
SE-1003 
SE-0979 
ST-00527 
SE-0664 
SE-0812-801, 
-803 
SE-0822-1, -2 
SE-0906-801 
ST-00479 
ST-00477 
ST-00478 
5Е-0681 


5Е-0857 
-0857-1, -2 


SE-0813-1, -2 
-0813-3, -4 
SE-0823-1, -2 
SE-1033 
SE-0972 
ST-00546 


SPECIAL TOOLS LIST (Cont) 


Nomenclature 


Lock Assembly - Nose Landing Gear Door 
Lock Assembly - Nose Landing Gear Door 
Lock Assembly - Speed Brake 

Lock Assembly - Upper Missile Bay Doors 
Lock Assembly - Upper Missile Bay Doors 
Lock Assembly - Upper Speed Brake 


Net - Canopy Pressurization, Test Safety 


Pad - Intake Duct, Work Protective 

Pad - Intake Duct, Work Protective 

Pin Assembly - External Fuel Tank Safety 
Pins, Set - Rudder and Elevon Rigging 

Pins, Set - Wing Installation Aligning 

Plug Assembly - Boundary Layer Duct - Intake 
Plug Assembly - Boundary Layer Duct - Intake 


Plug Assembly - Boundary Layer Duct - Intake 
Plug Assembly - Rocket Grounding 

Puller - MLG Trunion Pins 

Puller - МІС Trunion Pin 

Puller - NIG Trunion Pins 

Puller - Vertical Fin 


Rail - Engine Removal 


Screen Assembly - Intake Duct 


Screen Assembly - Intake Duct 
Screen Assembly - Intake Duct Safety 
Set - Boresighting and Harmonization 
Set - Boresighting Tools 


Convair 
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Part No. 


SE-1026 
SE-0578 
SE-0579-803 
SE-0827 
SE-0814-1, -2 
SE-0824-1, -2 
SE-0636 
SE-0572 
SE-0815 
SE-0892 
-0892-801 
SE-0575 
SE-0576 
SE-05 76-801 
SE-0825 
SE-0574 
SE-0874 
SE-0945 
-0945-801 
SE-0797 
SE-0573 
ST-00506 
SE-0867 
SE-0867-801 
SE-0635 
-0635-801 
SE-0986 
SE-1012 
-1012-801 
SE-0925 
SE-0852 
SE-0918 
SE-1023 
-1023-801, -803 
SE-1016 
ЗЕ-0871 


SPECIAL TOOLS LIST (Cont) 


Nomenclature 


Set - Transducer Vane Boresighting 
Shield Assembly - Air Intake Duct 
Shield Assembly - Exhaust Tailpipe 
Shield Assembly - Exhaust Tailpipe 
Shield Assembly - Intake Duct 
Shield Assembly - Intake Duct 

Sling - Nose Section Hoisting 

Sling Assembly - Aircraft Hoisting 
Sling Assembly - Aircraft Hoisting 
Sling Assembly - Aircraft Hoisting 


Sling Assembly - Air Turbine Motor 

Sling Assembly - Canopy Hoisting 

Sling Assembly - Canopy Hoisting 

Sling Assembly - Canopy Hoisting 

Sling Assembly - Fin Hoisting 

Sling Assembly - Fuselage Support Fixture 
Sling Assembly - J57 Engine Handling 


Sling Assembly - Pilot Seat Hoisting 

Sling Assembly - Wing Hoisting 

Spanner - J57 Thrust Mount Aligning 

Stand - Engine Compartment, Mobile Work 
Stand - Engine Compartment, Mobile Work 
Stand - Engine Removal Multi- Position 


Stand Assembly - Engine Removal 
Stand Assembly - Engine Removal 


Straight Edge - Rudder Bellcranks 
Streamer Assembly - Aircraft Warning 
Support - Radome Storage 

Support Assembly - Canopy 


Support Assembly - J57 Engine Center Section 


Support Assembly - Radar Door Hold Open 


Convair 


2М-8-085-4 


SPECIAL TOOLS LIST (Cont) 


Part No. Nomenclature 
SE-0871-801 Support Assembly - Radar Door Hold Open 
SE-0990 Support Assembly - Radar Door Hold Open 
-0990-801 
SE-0934 Target - Boresighting and Harmonization 
SE-0975 Target Assembly - Radar Antenna Boresight 
SE-0984 Tester - Autoflight Control Field 
SE-0997 Tester - Edison Fire Detector System 
SE-0946 Tester - Electrical Heated Windshield 
SE-1002 Tester - Electric Heated Windshield 
SE-0985' Tester - Elevator "Q" Loader 
SE-0685 Tester - Heated Windshield Control 
SE-1001 Tester - Heater Windshield Control 
SE-0783-801 Test Assembly - Engine Thermocouple 
SE-0796 Test Assembly Kit - Ram Air Turbine 
SE-0976 Test Stand - Hydraulic Electric Motor Powered 
SE-0567-801 Test Stand - Hydraulic Portable, Ground 
5Е-0567 Тев! Stand ~ Hydraulic Portable 3000 PSI 
Dual Flow, 20 GPM Each System 
SE-0568 Test Unit - Air Turbine Motor 
5Е-0776 Test Unit - Armament Circuit 
SE-1036 Test Unit - Armament Control Relay Box 
SE-0858 Test Unit - Cabin Temperature Control 
SE-1035 Test Unit - Master Warning Box (F 213-1) 
SE-0785 Test Unit - Power Switch Sequencing 


TFE - Compass System, Type J-2, Mobile 

TFE - Electrical System Mobile 

TFE - Electronics Power Equipment, Mobile 
TFE - Fuel System, Mobile 

TFE - Hydraulic System, Primary, Mobile 

TFE - Hydraulic System, Secondary, Mobile 
TFE - IFF Radar System, Mobile 

TFE - Pneumatic System, High Pressure, Mobile 
TFE - Pneumatic System, Low Pressure, Mobile 
TFE - Power Equipment, Mobile 


Convair 


Group 
& Page 


1-82 
1-139 


1-116 
1-131 
TV-11 
IV-12 
IV-10 
IV-14 


ш-5 --Ж 


IV-3 
IV-13 
IV-6 
Ш-3 
Ш-4 
ПІ-2 
11-1 


IV-1 
IV-5 
IV-16 
IV-9 
IV-15 
IV-7 
V-7 
Y-1 
V-11 
у-6 
у-4 
у-5 
V-12 
V-3 
у-2 
V-8 
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Part No. 


`ЗЕ-0905 


ST-00536 
ST-00456 
ST-00537 
ST-00552 
SE-0781 
-0781-801, -803 

SE-0781-803 
SE-0932 
SE-0992 
SE-0992 
SE-0633 
SE-0770 


SE-0980 

SE-0883 
-0883-801 

ST-00520 

ST -00560 

ST -00522 


SPECIAL TOOLS LIST (Cont) 


Nomenclature 


TFE - Radio Communication System, Mobile 
TFE - Radio Navigation System, Mobile 
Tool - Brake Chute Door Latch Engaging 
Tool - Missile Positioning 

Tool - Rocket Loading (2. 75 inch) 

Tool - Rocket Tube Installing (2.75 Dia.) 
Tool Assembly - Rocket Loading (2.00 inch) 
Tow Bar - Nose Wheel Attaching 


Tow Bar - Nose Wheel Attaching 

Tow Bar - Nose Wheel Universal 

Trailer - Missile Rocket Transport 
Trailer - Missile Rocket Transport 

Truck - Aft Electronics Equipment 
Turnbuckle Assembly - Engine Positioning 


Walkway - Flight Controls Mechanism Protector 


Wedge - J57 Engine Shroud Positioning 


Wrench - Main and Nose Landing Gear Wheel 


Wrench - Power Control Irreversible Mechanism 


Wrench Assembly - Fin Hold Down Bolts 


Convair 


Group 
& Page 


V-9 
V-10 
1-98 
П-10 
П-1 
П-11 
П-15 
1-49 


І-50 
І-115 
І-141 

І-141А 

1-22 

1-45 


1-134 
1-86 
П-6 


Ц-18 
П-7 


xviii 


GROUP: I 
TITLE; Sling Assembly - Aircraft Hoisting 

FUNCTIONAL CHARACTERISTICS 
The aircraft hoisting sling is designed for lifting the airplane with engine installed. 
Starting with the third SE-0572 sling delivered, the lifting eye will be replaced with a 
multi-position load bar which will allow for hoisting the airplane with engine removed 
or with additional load configurations. The sling provides for three point hoisting of the 


airplane. The forward cable is attached to the fuselage by four AN-911A bolts. The two 


after cables are attached to the wings by 5/8 inch eye bolts. 


REFER: 
SE-0815 AF 53 1787-1790 
SE-0892 AF 53-1779-1786, AF 53-1787 - 1790 


LEVEL OF 
MAINTENANCE | ЕНЕСТМТҮ p "Т O 
8 YES 

Lar sz 779-1786 | 
ーー X [APPROVAL DATE 9-15-53 


MODEL OR ТҮРЕ 
DESIGNED BY: CONVAIR 


х 


STOCK NUMBER PART NUMBER 
19G 8220-600136-3 SE-0572 


CONVAIR - А DIVISION OF GENERAL DYNAMICS COR 


[| sERvICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


P. 


I-1 


GROUP: І 


TITLE: Sling Assembly - Wing Hoisting 

FUNCTIONAL CHARACTERISTICS 
The wing sling is used for installing, removing or handling the wing. The inboard sling 
fitting is located under the wing drag angle which must be removed from wing before 
attaching the sling. 


LEVEL OF 


MODEL OR TYPE 
MAINTENANCE DESIGNED BY: CONVAIR 


APPROVAL DATE: 12.3-53 


STOCK NUMBER PART NUMBER 
196-8220-622250 SE-0573 


CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


TITLE: Sling Assembly - Fin Hoisting 

FUNCTIONAL CHARACTERISTICS 
The fin sling is used for handling, removing and installing the verticalfin. To remove 
the fin it is necessary to use Fin Puller Part No. SE-0681 to free the fin prior to lifting 
with the Fin Hoisting Sling. Тће sling consists of a lifting eye with four 5/32 in. cables, 
two which are attached to the two fin attachment through-bolts. These bolts are passed 
through the vertical fin at the hoist attach points and secured to the other two cables by 
screw fittings. The upper cable fittings are safeline. The lower fittings are swaged type 
vinyl covered to protect the fin skin from damage. 


LEVEL OF 


MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR 


[ үЕ102- — | 2- 1784 

АЕ 53. 1787. 179 СРЕ х АРРЕОМА! ОАТЕ: 9-14-53 
| ______ 

| 2555-2251 

fe x5] 

5524 ع 


STOCK NUMBER PART NUMBER 
19G8220-609560 SE-0574 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: 


TITLE: 


I 


Sling Assembly - Air Turbine Motor 
FUNCTIONAL CHARACTERISTICS 


The air turbine motor sling is required for handling, installing or removing the air tur- 
bine motor. Two cables are attached to two lifting eyes on the air turbine motor and а 
third cable is attached to the generator by lifting band for maintaining the ATM in level 
position. 


LEVEL 


ОР 


MAINTENANCE EFFECTIVITY [| DESIGNED BY CONVAIR 
я 0 | АЕ 127995 . | 
| AF 53-1779-1786 — | 


| vr102 AF 551779 .14- 
YF102A CE X APPROVAL DATE, 9-14-53 

| [| STOCK NUMBER PART NUMBER 

[ で 908220402405 580975 


WN €ONVAIR- A DIVISION OF GENERAL DYNAMICS CORP. 


MODEL OR TYPE 


SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


TITLE; Sling Assembly - Canopy Hoisting 
FUNCTIONAL CHARACTERISTICS 


The canopy sling is used for handling, ingtalling or removing the canopy. The sling is | 
designed to lift and maintain the canopy in Ше correct position for installing or removing. 
Hooks are covered with vinyl to protect the canopy glass. 


REFER: 
5Е-0576-801 АҒ 53-1791 & SUBSEQUENT 
5Е-0825 AF 54-1351 & SUBSEQUENT 
LEVEL ОР | AODEL OR ТҮРЕ 
МАЈМТЕМАМСЕ EFFECTIVITY ーー デー で DESIGNED BY: CONVAIR 
gon. x | YFio2 | 
' СЕ X APPROVAL DATE: 9-15-53 
—— | STOCK NUMBER PART NUMBER 
C | 196-8220-602625 SE-0576 


CONVAIR - А DIVISION OF GENERAL OYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


Сә TITLE: Sling Assembly - Canopy Hoisting 
FUNCTIONAL CHARACTERISTICS 


The canopy sling is used for installing or removing the canopy. The sling is designed 
to lift and maintain the canopy in proper position for installation and removal. Hooks are 
covered with vinyl to protect canopy glass. This sling is similar to SE-0576. 


REFER: 


SE-0576 AF 527995, AF 53-1779-1786, 
5Е-0825 AF 54-1351 & SUBSEQUENT 


LEVEL OF MODEL OR TYPE 
MAINTENANCE に DESIGNED ВИ CONVAIR 
: AF 53-1791 & ON 
AF 53-1787 -1790 
= APPROVAL DATE: 4-18-55 
STOCK NUMBER PART NUMBER 
Ç SE-0576-801 


CON VAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


SERVtCE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 
TITLE; Shield Assembly - Air Intake Duct 1 
FUNCTIONAL CHARACTERISTICS 
The intake shield redesigned in compliance with Air Force request is fabricated from ! 
duraluminum and has felt covered with canvas around the periphery of the shield. Pro- 

visions for installing a heating or cooling air duct is provided. This shield is inserted 

like a plug into the opening of the intake duct. 


REFER 
SE-0814 AF 53- 1787-1790 & AF 53-1791 AND SUBSEQUENT 
5Е-0824 AF 54-1351 AND SUBSEQUENT 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR 


X APPROVAL DATE 6-15-54 


STOCK NUMBER PART NUMBER 
2042000 NSL SE-0578 


CONVAIR» А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


اا 


GROUP: I 


TITL E; Shield Assembly - Exhaust Tailpipe 
FUNCTIONAL CHARACTERISTICS 


The exhaust tailpipe shield has been designed to provide a cover for the exhaust tailpipe 
and boundary layer duct while airplane is on the ground thus preventing foreign materials 
from entering the tail cone section. А ground heater duct opening is provided for engine 
pre-heat purposes. 


REFER: 
SE-0827: AF 54-1351 & SUBSEQUENT, 
АР 53-1787/1790, AF 53-1791 & ON 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECT DESIGNED BY: CONVAIR 
gm. | x | үеэ | AF sz | 
уот لإ‎ — 
сє X | APPROVAL DATE 9-20-54 
—— LL. LLL 
| ses моче CART NUMBER 
| 5Е-0579-803 
[o т CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


I-8 


GROUP: 


C TITLE; 


Wing jacking installation facilities are incorporated under the wings aft of each main land- 


I 
Jack Pad Assembly - Wing Attachment 


FUNCTIONAL CHARACTERISTICS 


ing gear. A cover plate, held in place by a screw, is rotated allowing for installation of 


the jack pad assembly which is used in conjunction with the Air Force В6 jack for aircraft 


jacking. 


LEVEL OF 
MAINTENANCE 時 FECTMTY | Ê | 


| AE 52.7995 001 
53-1787 -1790 


< 
ul 
a 


MODEL OR TYPE 
Q 


53-1791 & ON 


AF 


DESIGNED BY; CONVAIR 


X APPROVAL DATE: 6-15-54 


STOCK NUMBER RART NUMBER 
19A8200 NSL SE-0580-7 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


Ç TITLE: Lock Assembly - Lower Missile Bay Doors 


REFER: 


FUNCTIONAL CHARACTERISTICS 
This lock, а personnel safety item, consists of a locking bar which Нез two lower missile 
doors together when in the open position. (One required at each end of each pair of lower 
missile doors.) The attaching fitting on one end of the bar is spring loaded to facilitate 
installation. 


SE-0808 AF 53-1787-1790, AF 54-1351 AND SUBSEQUENT, 
AF 53-1791 & SUBSEQUENT SE 0808-801 


LEVEL OF 
MAINTENANCE 


MODEL OR TYPE 
|___________ 
| AF 52-7995 | 
| АЕ 353-1779-178 — | 

АЕ. 33:179. 1786 СЕ X APPROVAL РАТЕ: 6-3-54 


DESIGNED BY: CONVAIR 


| | 

STOCK NUMBER PART NUMBER‏ ا 
SE-0582‏ 1948200-525035-118 1 
| 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


| SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


TITLE: Bridle Assembly - Aircraft Restraining 

FUNCTIONAL CHARACTERISTICS 
The Restraining Bridle is required for attaching the airplane to a field anchor for engine 
run-up on the ground. The hold back cables of the Restraining Bridle are attached to 
fittings (lugs) on the main landing gear drag braces. Ап anchor installation capable of 
holding the thrust output of the F-102 airplane is required. SE-0774, engine ground run- 
up anchor installation or equivalent proposed for the test program at Edwards Air Force 
Base will be required. 


MAINTENANCE EFFECTIVTY | DESIGNED BY: CONVAIR 


Lx | Yel? [АЕ лы | 

[уто __ X | APPROVAL DATE 9215-53 
TFIO STOCK NUMBER PART NUMBER 

ーーーーー]| 1508220 NSL 5Е-0583 


LEVEL ОР MODEL OR ТҮРЕ 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: 1 


TITLE; Adapter Assembly - Nose Section Cradle 


FUNCTIONAL CHARACTERISTICS 


The nose section cradle adapter is installed on Lockheed After Fuselage Truck P/N 
205226 AF8220-780800 for removal of the Electronics Nose Section. The Lockheed Truck 
provides easy vertical, lateral and longitudinal adjustments which facilitate installation 
of the nose section. Тһе nose section is attached to the cradle adapter by four bolts, one 
in each corner. 


REFER: 
SE -0584 -801 
SE -0584 -803 


LEVEL OF 
MAINTENANCE 


53-1788 thru 1790 
53-1787 only 
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И 


MODEL OR TYPE 
77 86 


SERVICE ENGINEERING · БАМ DIEGO, CALIFORNIA 


GROUP: I 


TITLE; Dolly Assembly - Air Turbine Motor 
FUNCTIONAL CHARACTERISTICS 


This dolly is used for transportation, work and engine run-up for the air turbine motor. 
The MA-1 gas turbine compressor with associated ducting and quick disconnects will be 
required to supply power for running the air turbine motor on this dolly. The air turbine 
motor test unit SE-0568 will be used to supply active and reactive loads for testing the 
air turbine motor. 


Adapter assembly, air turbine motor quick disconnect SE-0784 will be required in con- 
junction with use of the MA-1 gas turbine compressor with tests of the air turbine motor. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE | EFFECTIVITY, [7 Т DESIGNED BY: CONVAIR 
X | APPROVAL DATE: 9-14-53 


STOCK NUMBER PART NUMBER 


ل 
r C |‏ 
I 1968220-NSL SE-0586-801‏ — [ 


| сомумя- a DIVISION ОР GENERAL DYNAMICS CORP. 
Т SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


C TITLE; Grill Assembly - Air Intake Duct 


FUNCTIONAL CHARACTERISTICS 
The intake duct grill (safety screen) вегуев as a personnel safety and engine protective 
screen. This screen was designed to meet the requirements of Air Force specifications 
Exhibit WC 350. The large area of stainless steel screen is required to keep the engine- 
power-loss below the two percent limitation requirement. Mesh size meets requirement 
that a pebble of one fourth inch in diameter will not pass through the screen. 


REFER: 
SE-0813-1 & -2 AF 53-1787-1790, AF. 53-1791 AND SUBSEQUENT 


SE-0823-1& -2 AF 54-1351 AND SUBSEQUEN T 


LEVEL OF MODEL OR TYPE 
MAINTENANCE DESIGNED BY: CONVAIR 


—— O 
| x j үз | AF53.1779%.1786 — | 
APPROVAL DATE 6-10-53 
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102 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
$ERVICE ENGINEERING - 5AN DIEGO, CALIFORNIA 


I-14 


GROUP: I 


TITLE: Bar Assembly - Nose Jacking 
FUNCTIONAL CHARACTERISTICS 


The nose jacking bar is installed in the nose section of the airplane by removal of one end 
easting and sliding the jacking bar through the installation tube after which the end cast- 
ing is re-installed. Integral jack pads and airplane tie-down fittings are part of the jack- 
ing bar. Two Air Force B-6 jacks are used for jacking the nose. 


MODEL OR TYPE 


нестм | 


LEVEL OF 
MAINTENANCE 


DESIGNED Ви CONVAIR 


Lx | yr rss | 
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Га _1948200-065400 89 


GROUP; 1 


TITLE; Cradle Assembly - Fuselage (Wings Removed) 
FUNCTIONAL CHARACTERISTICS 
This cradle is required to support the fuselage in event of wing removal, which would 
remove the landing gear as a support. It is necessary to have the fuselage cradle level 
in order to keep from warping the fuselage when wings are removed. The Fuselage Sup- 
port Fixtures SE-0739 -1 -2 are required to be installed at the wing root for fuselage sup- 
port if any movement of fuselage with wings removed is contemplated. The Fuselage 
Cradle can be used for shipping the fuselage if support fixtures SE-0739 -1 -2 are in- 
stalled. 


REFER: 
SE・0593.817 AF 53-1787-1790, AF 53-1791 AND SUBSEQUENT 
SE-0593-819 AF 54-1351 AND SUBSE QUENT 


NOTE: SE 0593-815, -817 & -819 ARE 
IDENTICAL EXCEPT FOR 
CRADLE CONTOURS 


LEVEL OF 


MAINTENANCE EFFECTIVITY 


DESIGNED 8Y, CONVAIR 
AF 52-7995 


53:1779: 11 x APPROVAL DATE: 6-15-54 


MODEL OR ТҮРЕ 


STOCK NUMBER PART NUMBER 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


ا 
_________| 
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w 19G8200-751540 SE-0593-815‏ 
| 
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GROUP: I 


TITLE; Cradie Assembly - Fuselage (Wings Removed) 
FUNCTIONAL CHARACTERISTICS 


The fuselage cradle assembly is required to support the fuselage in event of wing re- 
moval, which would remove the landing gear as support. It is necessary to have the fuse- 
lage cradle level to prevent fuselage warping when wings are removed. On Е-102А, 
AF53-1787-1790 airplanes, fuselage support fixtures SE-0739-1 -2 are required to be in- 
stalled at the wing root for fuselage support if any movement of fuselage with wings re- 
moved is contemplated. On Е-102А, AF53-1791 and on fuselage fixtures SE-0739-1 -2 
are not required as equivalent supports are an integral part of the airplane. Тће fuselage 
cradle may be used for fuselage shipping if desired. 


REFER: NOTE: SE 0593-815, -817 & -819 ARE 
SE-0593-815 AF 52-7995, AF 53-1779- 1786 IDENTICAL EXCEPT FOR 


SE-0593-819 AF 54-1351 & SUBSEQUENT CRADLE CONTOURS 
LEVEL OF MODEL OR TYPE 
MAINTENANCE күтү [Sd DESIGNED BY: CONVAIR 
gen. | YF1024 
51024 АР APPROVAL РАТЕ. 6-15-54 


5ТОСК NUMBER PART NUMBER 


| [ 
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| 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP, 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 
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1-17 


GROUP: I 


TITLE: Cradle Assembly - Fuselage (Wings Removed) 


FUNCTIONAL CHARACTERISTICS 


The fuselage cradle assembly is required to support the fuselage in event of wing re- 


moval, which would remove the landing gear as 


support. The cradle assembly, similar 


to SE-0593-815 and -817, has been designed to accommodate the TF-102A airplanes with 
fuselage supports as an integral part of the fuselage. The fuselage cradle may be used 


for fuselage shipping if desired. 


REFER: 
SE-0593-815 AF 52-7995, AF 53-1779- 1786 
5Е-0 593-817 AF 53-1787-1790, AF 53-179! & SUBSEQUENT 


LEVEL OF 


MAINTENANCE EFFECTIVITY j C C] 
а TEZA 


X 
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NOTE: SE 0593-815, -817 & -819 ARE 
IDENTICAL EXCEPT FOR 
CRADLE CONTOURS, 


DESIGNED BY, CONVAIR 


CFE X APPROVAL DATE: 6-15-54 
STOCK NUMBER PART NUMBER 
19G-8200-751540 SE-0593-819 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


L Ç TITLE: Aspirator - Cooling Air; Engine Ground Run-Up 

FUNCTIONAL CHARACTERISTICS 
The Aspirator is installed on the airplane for hi-power engine run-up on the ground with 

! the airplane in a static position. It is made of stainless steel and attached to the fuselage 
tail cone with floating pins which allows for installation tolerances. 


The Aspirator increases the flow of cooling air through the boundary layer system around 
the engine and exhaust tail pipe. Experience gained early in the flight test program will 
govern the degree of use required for this item. 


| : | U.S. МЕ 


LEVEL OF 


MODEL OR TYPE 

MAINTENANCE ЕНЕСТІМТҮ FSS DESIGNED BY: CONVAIR 
gan. | уро; АЕ 527995 | 

| ҮЕ102- | АЕ 53.1779.1786 。 | 

ҮЕ102 AF 53-1779-1 СЕЕ X 

_ | 

|| 

| | 

| j 


| [— O 
Г LL] $ТОСК NUMBER PART МОМВЕК 
— 19A8200 NSL АЕ 0596 


|| €9NVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


TITLE; Ladder - Cockpit Entrance 
FUNCTIONAL CHARACTERISTICS 


The ladder is attached to the airplane by hooking over the cockpit longeron. In the in- 
stalled position, the ladder extends from the cockpit over the intake ducts to approximately 
12 inches above the ground. А guard rail is provided in the area at the top of the ladder 
spanning the intake duct. Material used for ladders number three and subsequent is dur- 
aluminum. Square steel tubing was used for the first two ladders. 


А step plate is provided at the top of the ladder to protect the cockpit entrance. Contact 
parts attaching.to the airplane are rubber covered. 


REFER: 

SE 0618-803 AF 53-1787-1790 

SE 0807 AF 53-1791 & SUBSEQUENT 
SE 0820 AF 54-1351 & SUBSEQUENT 


LEVEL OF MODEL OR TYPE 
MAINTENANCE DESIGNED BY: CONVAIR 


ал 
APS CFE X APPROVAL РАТЕ: 7-21-54 
=i STOCK NUMBER PART NUMBER 


に ーー 
|_______ 

[—  — j] 
_______________________| 19A-8200NSL SE-0618-801 
レー 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


GROUP; I 


TITLE; Ladder - Cockpit Entrance 


FUNCTIONAL CHARACTERISTICS 


This is а tubular aluminum alloy ladder similar to SE-0618-801 conforming to fuselage 


contour change of the YF-102A, AF53-1787-1790. 


REFER: 

SE-0618-801 AF 52-7995, AF 53- 1779-1786 
SE 0807 AF 53-1791 & SUBSEQUENT 
SE 0820 AF 54-1351 & SUBSEQUENT 


LEVEL ОР MODEL OR TYPE 
MAINTENANCE EFFECTIVITY 
に コミ 


DESIGNED BY: CONVAIR 


X APPROVAL DATE: 7-21-54 


STOCK NUMBER PART NUMBER 
SE-0618-803 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


Ç TITLE: Truck - Aft Electronics Equipment 


FUNCTIONAL CHARACTERISTICS 


! The aft electronics truck has space provided for receiving the aft electronies equipment 


in two sections (upper and lower). 


The lower half with the fuselage door as its base will 


be transported on the front section of the truck and the upper section on the aft section of 


the truck. 


| Тһе truck will also be used when test or inspection of Ше equipment is required while 


LEVEL OF 
MAINTENANCE 


52-7995 


EFFECTIVITY 
ーー 


' attached to the airplanes electrical circuit by an electrical patch cord. 


DESIGNED BY: СОМУА!Р 


APPROVAL DATE: 9-20-54 


STOCK NUMBER PART NUMBER 
1958220 NSL $=-6633 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


TITLE: Lock Assembly - Upper Speed Brake 
FUNCTIONAL CHARACTERISTICS 


This safety lock assembly is similar to SE-0634-801 conforming to the larger actuator 
piston installed on speed brake of YF-102A , AF53-1787-1790. 


REFER: 
$E-0634-801 AF 52-7995, AF 53-1779- 1786 
SE-0879 AF 53-1791 AND SUBSEQUENT, AF 54-1351 AND SUBSEQUENT 


LEVEL OF MODEL OR TYPE 
20 


DESIGNED BY: 


MAINTENANCE | sien [BODE SEE CONVAIR 


ーー CE x APPROVAL DATE 1-3-55 
205 5Е-0634-801, - 803 
| тесла ーー ンー | СОМУА!Я - A DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-23 


GROUP: I 


TITLE; Stand - Engine Removal Multi- Position 

FUNCTIONAL CHARACTERISTICS 
This is a four wheeled engine installation, removal and work stand which can be used for 
transporting the engine on the ground. А 20-ton hydraulic-jack is provided with cable as- 
sembly for raising or lowering the engine on an inner carriage. The engine sets on roller 
mounts on two rails (tracks) which allow for rolling the engine into the airplane or for re- 
moval. An endless trolley with a hand crank supplies motive power for this operation. 
Hand crank screws are provided for making minor lateral adjustments. Four jacks are 
provided for stabilizing the stand and for making final vertical adjustments. For trans- 
porting the engine on the ground, overhead adapters are provided for suspending the engine 
by turnbuckles to meet vertical G load requirement. A trunion mount on the right side 
provides for fore and aft G loading. 


For airplanes AF52-7995 and AF53-1779-1786 engine removal rails are furnished with 

the engine stand. For airplanes AF53-1787 and on, AF 54-1351 and on, SE-0857-1 -2 

rails are to be used in conjunction with this engine stand. Engine rails must be installed in 
fuselage, which has provisions to accommodate rails, prior to engine removal thus providing 
a means of supporting the engine in the fuselage during removal and placing on engine stand. 


REFER: 
SE -0635 -801 


| 
APPROVAL DATE: 6-2-54 
し TEA | 


LEVEL OF MODEL OR ТҮРЕ 
MAINTENANCE EFFECTVITY —— ___________ DESIGNED BY: CONVAIR 
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| 19С8220-750429-7 5Е-0635.801 


1 | CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


| 2222-2221 SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


1 


GROUP: I 


C TITLE; | Sling - Nose Section Hoisting 

FUNCTIONAL CHARACTERISTICS 

This sling is provided for handling nose section not attached to the airplane. The sling 

is attached to the nose section onthe forward end to the two upper radome attachment 

' fittings and at the after end to the two upper fuselage attachment fittings. А spreader 
frame is provided to eliminate any possible compression stresses being placed upon the 

| nose section. 
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MAINTENANCE | ee DESIGNED BY CONVAIR 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


| 11 SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 
TITLE; Plug Assembly - Boundary Layer Duct - Intake 

FUNCTIONAL CHARACTERISTICS 
This plug is а rectangular rubber plug clamped between two steel plates which is inserted 
into the boundary layer intake duct. А steel handle when pulled downward supplies, 
(through cam action) expansion to the rubber insert required to seal the duct opening. 


REFER: 

SE-0812-801 AF 53-1787-1790, AF 53- 1791 THRU AF 55-3373 
SE-0812-803 AF 55-3374 & ON 

SE-0822 AF 54-1351 AND SUBSEQUENT. 


YR EFFECTIYITY 


MAINTENANCE 


DESIGNED BY: CONVAIR 
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[x xem ГАРЫН | 

x ШЕТ ГАР SUPE 

ppp APPROVAL DATED | о 

1 == 

4) 2042000-740056 "A-0564 Н 

сутт өг. 2M‏ ا 
ү‏ 


GROUP: 1 


С TITLE; Puller - Vertical Fin 

FUNCTIONAL CHARACTERISTICS 
The vertical fin puller consists of two manifolded hydraulic pullers designed to lift the 
vertical fin free from dowel pins after the hold down bolts have been removed. Each 
puller consists of a small hydraulic ram which replaces a fin hold down bolt. Hydraulic 
pressure forces the ram against the upper hold down bolt casting forcing the fin to be 
lifted. Manifolding of the pullers insures freeing the fin from forward and aft dowel pins 
simultaneously. The fin hoisting sling SE-0574 is required to be installed during fin re- 
moval. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE | FFFECTVITY j DESIGNED BY CONVAIR 
APPROVAL DATE 1-27-54 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 


||| SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1 


GROUP: H 


TITLE: Compressor Unit - Hi-Pressure Air Type MC-1 
FUNCTIONAL CHARACTERISTICS 


This unit is model WK-80-15H portable high pressure air compressor manufactured by 
Joy Manufacturing Co. and is identical to the Standard units being delivered to the Air 
Force by Joy Mfg. Co. in accordance with AF Specification WCL-560. It has a four stage 
3500 psi 15C FM gasoline driven compressor with dehydraters, mounted on a four wheel 
trailer chasis. 


А housing is provided for weather protection and provisions for a winterization kit is in- 
cluded. 


Storage receivers are not included on this unit. A bank of manifolded storage bottles on 
a cart will be required which will be Air Force furnished, See SE 0704-801 on following 
page. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE DESIGNED BY: JOY MFG. CO. 


APPROVAL РАТЕ, 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 


||” j SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


C TITLE; Compressor Unit, Hi-Pressure Air (Type MC-1 Mod. or MC-1A Mod.) 
FUNCTIONAL CHARACTERISTICS 


This compressor unit consists of SE 0704 basic plus SE 1013, modification kit. This modi- 
fied unit offers an additional 5000 cubic inch air storage capacity for use on aircraft with 
fuel air combustion starters. All other characteristics remain unchanged. 
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MAINTENANCE ЕРРЕСПУПУ 22-771 DESIGNED BY. JOY MFG. CO. 
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CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
$ERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


dm TITLE: 


The afterburner adapter assembly adapts the Lockheed aft fuselage truck P/N 205226 for 
installing or removing the J57 afterburner. Legs are provided on the adapter assembly 
to support the afterburner after it has been removed, which frees the Lockheed truck for 
other uses. The afterburner truck provides vertical, lateral and horizontal adjustment 
required for aligning the adapter assembly with the afterburner. 


Adapter Assembly - J57 Afterburner 
FUNCTIONAL CHARACTERISTICS 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 
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GROUP: 1 


TITLE: Adapter Assembly - Тай Cone Handling 
FUNCTIONAL CHARACTERISTICS 


The tail cone adapter assembly adapts the Lockheed aft fuselage truck P/N 205226 for 
installing or removing the tail cone. Legs are provided on the adapter assembly to sup- 
port the tailcone after it has been removed, which frees the Lockheed truck for other 
uses. 


Vertical, lateral and horizontal adjustment for installing or removing the tail cone is 
provided on the Lockheed truck. 


LEVEL OF MODEL OR TYPE 
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GROUP: I 


Ç TITLE: Eyebolt - Wing Mooring Pad 
FUNCTIONAL CHARACTERISTICS 


Facilities are provided in each wing near the outboard wing tips (sta. 516-07 BL 150.27) 
for installing the eyebolt mooring рад. Removing а screw plug from each of the two 
wing facilities allows the installation of the eyebolts underneath the wings. The eyebolt 
has а screwdriver end which facilitates removing the wing plugs and an AN nut welded 
on the side which provides a storage place for the plug. The eyebolt shank is 5/8-inches 
in diameter and has an eye 1-1/4-inches in diameter. 


LEVEL OF MODEL OR TYPE 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: 1 


С, TITLE: Fixture - Fuselage Support, Left and Right 
FUNCTIONAL CHARACTERISTICS 


The fuselage support fixture is а steel beam which replaces the wing at the fuselage wing- 
root attachment fittings. This beam is provided as a supporting fuselage stiffener and is 
required when а wing is removed and prior to any movement of the fuselage. А lifting 
eye is provided for attaching the aircraft sling when hoisting the fuselage. Lifting eyes 
are also provided for handling the support fixture. These supports are used in conjunc- 
tion with SE-0593-815, -817, -819 fuselage cradle assembly. 


SE-0874 sling assembly is provided for fuselage fixture support handling. 
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| CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


TITLE: Lock Assembly - Upper Missile Bay Doors 
FUNCTIONAL CHARACTERISTICS 
This is à personnel safety lock which is clamped around the upper missile bay door actu- 
ating strut when in the extended position as a safety against inadvertent closing of the up- 
per missile doors. It consists of a spring loaded steel clamp, (clothes pin type) which is 
easily installed and removed. 
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CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: 1 


С, TITLE: Lock Assembly - Upper Missile Bay Doors 
FUNCTIONAL CHARACTERISTICS 


This clamp is functionally equivalent to SE 0746 basic with additional clamp strength. 
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SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 
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GROUP: 1 


TITLE; Lock Assembly - Lower Speed Brake 
FUNCTIONAL CHARACTERISTICS 
This is a personnel safety lock, which clamps around the lower speed brake actuator 
when it is in the extended position. The lock restrains the speed brake from closing if 
hydraulic pressure should be inadvertently applied. This lock consists of a hinged steel 
clamp with a safety pin retainer which allows for easy installation or removal. 
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GROUP: I 


TITLE: Cover - Canopy and Radome 
FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover similar to SE-0755-803 conforming to design change of 
AF-53-1779-1786 airplanes. 


REFER: 

5Е-0755-803 AF 52-7995 

5Е-0755-805 AF 53-1787 ONLY SE 0755-807 AF 53- 1788-1790 
SE-0803 AF 53-1791 AND SUBSEQUENT 

5Е-0818 AF 54-1351 AND SUBSE QUENT 
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GROUP: I 


TITLE; Cover Assembly - Canopy and Radome 

FUNCTIONAL CHARACTERISTICS 
This is a canvas duck cover incorporating the canopy and radome covers in one assem- 
bly. The radome cover is held in place by top and bottom attachment to the canopy cover 
which in turn is held in place by web straps which pass around the fuselage and buckle 
together on the side. 


REFER: 

5Е-0755-801 AF 53-1779-1786 

SE-0755-805 AF 53-1787 ONLY SE 0755- 807 AF 53-1788 - 1790 
SE-0803 AF 53-1791 AND SUBSEQUENT 

5 Е-08 18 AF 54-1351 AND SUBSEQUENT 
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GROUP: 1 


TITLE: Cover Assembly - Canopy and Radome 
FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover similar to SE-0755-803, -801 conforming to design change 
of AF53-1787 airplane. SE-0755-807 is similar to this cover and conforms to and is 
effective on A/C AF 53-1788-1790. 


REFER: 

SE 0755-801 AF 53-1779-1786 

ЗЕ -0755-807 AF 53-1788-1790 

5 Е-0755-803 AF 52-7995 

SE0803 AF 53-1791 АМО SUBSEQUENT 
560818 AF 54-1351 AND SUBSE QUENT 
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GROUP: I 


TITLE; Cover Assembly - Heat Exchanger Duct 
FUNCTIONAL CHARACTERISTICS 
The heat exchanger duct cover is manufactured from aluminum alloy which serves as a 
weather cover for the heat exchanger duct opening on top of the fuselage aft of the cock- 
pit. The duct cover ig flanged and is pressed into the duct opening. А rigid handle is 
provided on top of the cover for installation and removal. А fabric section in the center 
of the cover allows for the exchanger door to be in the open position on the ground. 


REFER: 
SE-0804 AF 53- 1787-1790 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR 


УЕТ 02 
APPROVAL РАТЕ: 1-27-54 
STOCK NUMBER PART NUMBER 
NSL SE-0757-801 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-40 


|_х | 
| 
= 


< 
ul 
= 


GROUP: 1 


TITLE: Lock Pin Assembly - Canopy and Seat 
FUNCTIONAL CHARACTERISTICS 


This is an assembly of three safety pins manifolded on one cable with two red warning 
streamers attached. One streamer will lie across the pilots seat and one will extend 
outside the airplane. The safety pins are inserted in the canopy release, seat ejection 
and firing arm mechanisms to eliminate the possibility of the ejection seat and canopy 
ejectors being fired accidentally. The lock pin assembly is removed and remains in 
pilot custody during flight. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 


2 jÎ SERVICE ENGINEERING - ЗАМ DIEGO. CALIFORNIA 


GROUP: І 


(し TITLE: Lock Pin Assembly - Canopy and Seat 
FUNCTIONAL CHARACTERISTICS 


Same as basic, except canopy initiator pin is detachable to remain with airplane when seat 
is removed. 
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GROUP: H 


TITLE: Gage - Elevon Pendulum Rigging 

FUNCTIONAL CHARACTERISTICS 
This is a pendulum protractor gage made from aluminum alloy which is clamped on the 
trailing edge of the elevon. The protractor degree plate position is adjustable to allow 
for setting the degree plate at zero position when the elevon is streamlined in the neutral 
position. The pendulum pointer then indicates the angular deflection of the elevon in 
reference to the zero or neutral position. 


LEVEL OF MODEL OR TYPE 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - 5AN DIEGO, CALIFORNIA 
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GROUP: I 


TITLE: Gage - Rudder Angle Rigging 
FUNCTIONAL CHARACTERISTICS 


This is a degree protractor template made of aluminum alloy. The gage is attached to 
the stub island at the bottom of the rudder. Тһе rudder acts ав Ив own indicator pointing 
to its angular deflection in reference to the neutral position. SE 0767-803 version is 
designed for use on A/C with the enlarged speed brake. 


REFER: 
803 ASSEMBLY FOR F102A AF 54-1394 8 ОМ, ТЕ102А AF 54-1364 8 ОМ 
801 ASSEMBLY FOR F-102A AF 53-1791 - = AF 54- ХЯР 1393, ТЕ 1024 - 1351 -1361 
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GROUP: I 


Ы TITLE: Turnbuckle Assembly - Engine Positioning 
FUNCTIONAL CHARACTERISTICS 
The turnbuckle assembly, with adapters for attaching, one end to the engine and the other 
end to the airplane structure at the airplane trunion mount, is used for final positioning of 
the engine and holding the engine, facilitating mating of the engine trunion with the air- 
plane trunion mount on AF53- 1788-1790airplanes. On subsequent airplanes provisions 
for engine positioning have been made an integral part of the airplane. 


LEVEL OF 
MAINTENANCE | DESIGNED BY: CONVAIR 
__|_ УЕА | | 
EE GS ee ee ee 
9 

| = STOCK NUMBER PART NUMBER 
19G8220-NSL SE-0770 


CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


x 


MODEL OR TYPE 
[- Д 
ュー а а الما ا‎ 
[i (ЕЦ ЕЖА 
ا‎ = m» ч 


GROUP: 1 


TITLE: Anchor - Engine Ground Run-Up 

FUNCTIONAL CHARACTERISTICS 
The engine ground run-up anchor installation was designed and all parts (except concrete) 
were provided, for one installation, at Edwards Air Force Base. 


The anchor installation consists of a bar with an airplane attaching eye set in concrete. 
Transverse bars are welded to the airplane attaching bar to transfer thrust loads within 
the concrete block. 


The ground run-up anchor SE-0774 or an equivalent installation is required at YF -102 
and F-102A Bases. The airplane restraining bridle, SE-0583 is used, to attach the air- 
plane to the anchor installation, for ground engine run-up, when high thrust is required. 
Designed for a thrust load of 25, 000 pounds with a safety factor of 3. 
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CONVAIR - А DIVISION ОР GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 
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GROUP: I 


TITLE: Pad - Intake Duct Work Protective 

FUNCTIONAL CHARACTERISTICS 
This cover has been designed as a means of protection, from damage, to the intake duct 
by personnel working in the cockpit area. 
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GROUP: I 


TITLE; Pad - Intake Duct, Work Protective 
FUNCTIONAL CHARACTERISTICS 


Functional characteristics are same as basic - attaching method different. This protective 
pad may be used on either side of the airplane. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


| SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


TITLE; Tow Bar - Nose Wheel Attaching 
FUNCTIONAL CHARACTERISTICS 


The tow bar made of aluminum alloy has an over-all length of 21.1 feet. It has a single 
tow tube 5 inches in diameter with a towing casting on one end and the nose wheel attach- 
ing casting at the other end. The tow bar is attached to the nose wheel by two 3/4 inch 


insert pins. 


The tow bar is made portable by two hard rubber tired wheels 10 inches in diameter which 
are attached to the nose wheel attachment casting. SE 0781-803 equals 1 basic tow bar plus 


one (1) 75" extension adapter. 


REFER: 
SE-0781 FOR AF 52-7995, AF 53-1779 AND SUBSEQUENT 
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C Tow Bar - Nose Wheel Attaching 
FUNCTIONAL CHARACTERISTICS 


' See Preceding Page 
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GROUP: I 


C TITLE; Adapter Assembly - Quick Disconnect (ATM Test Unit) 
FUNCTIONAL CHARACTERISTICS 


The quick disconnect adapter assembly will provide a means for connecting gas turbine 
compressor air power to the ATM and providing air power for running the air turbine 
motor when installed on the air turbine motor dolly 5Е-0586-801. 


The adapter will consist of a short section of air duct with a flange for attaching to the air 
turbine motor on one end and one half of a Roylan quick disconnect fitting on the other 
end. 
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GROUP: I 


TITLE: Funnel - Fuel Tank Sump Drain 
FUNCTIONAL CHARACTERISTICS 


The fuel tank sump drain funnel has been designed to facilitate fuel tank draining. Тһе 
funnel is equipped with a gasket which provides a seal at the drain fitting thus reducing 
the possibility of fuel flowing on the wing and causing a fire hazard. 
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GROUP: 1 


TITLE; Sling Assembly - Pilot Seat Hoisting 


FUNCTIONAL CHARACTERISTICS 


The pilot-seat sling is used for installing, removing or handling the pilot's seat. It con- 


sists of a steel lifting eye and three web straps. 


Snap hooks are placed on each end of 


the web straps to facilitate strap replacement and to allow for attaching the sling on the 
seat. The sling is designed for lifting the seat in the same attitude the seat is in when 


installed in the airplane. 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 
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GROUP: 1 


TITLE; Lock Assembly - Elevon Batten 
FUNCTIONAL CHARACTERISTICS 


The elevon batten is fabricated from sheet aluminum and is placed so that the elevon out- 
bound trailing edge maintains alignment with the wing tip trailing edge under wind gust 
conditions. To avoid elevon damage, the battens must be used during field storage when- 
ever the aircraft is exposed to wind gust loads of 10 mph or over. The inboard and out- 
board batten sections are fastened together with shear rivets that will allow the elevons to 
free themselves in case of inadvertent control actuation with the elevon battens in place. 


The batten requirement will be eliminated by the incorporation of elevon control overload 
Springs in aircraft F-102A No. AF 56-973 and on and TF-102A No. 55-4044 and on. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


TITLE: Cover Assembly - Canopy and Radome 
FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover similar to SE-0755-801, -803, -805 conforming to design 
change of AF53-1791 and subsequent airplanes. SE 0803 effective on aircraft No. AF 
53-1791 through 1794. SE 0803-801 effective on aircraft No. AF 53-1795 and on. 


REFER: 

SE-0755-801 AF 53-1779-1786 

SE-0755-803 AF 52-7995 

5Е-0755-805 AF 53-1787 SE-0755-807 AF 53-1788-1790 
SE-08 18 AF 54-1351 AND SUBSEQUENT 
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GROUP: 1 


C TITLE; Cover Assembly - Heat Exchanger Duct 
FUNCTIONAL CHARACTERISTICS 


This heat exchanger duct - cover assembly is similar to SE-0757-801 conforming to de- 
sign changes of AF53-1787-1790 airplanes. 


REFER: 
SE-0757-801 AF 52-7995, АЕ 53-1779-1786 
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GROUP: I 


TITLE: Ladder - Cockpit Entrance 
FUNCTIONAL CHARACTERISTICS 


This is a tubular aluminum alloy ladder similar to SE-0618-801, -803 conforming to fuse- 
lage contour change of the F-102A, AF53-1791 and subsequent. 


SE-0807-801 incorporates a change to the basic ladder providing an inboard tilt to the 
ladder for increased ease of climb. ECP action has been initiated recommending that a 
Bal-Loc receptacle in the intake duct and a pin on the ladder be provided to lock the 
ladder in position under icing conditions. 


REFER: 
SE-0618-801 AF 52-7995, AF 53- 1779-1786 
SE-0618-803 AF 53-1787-1790 
SE-0820 AF 54-1351 AND SUBSEQUENT 
5Е-0807 - 801 AF 56-957 4 ON 
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GROUP: 1 


TITLE; Lock Assembly - Lower Missile Bay Doors 
FUNCTIONAL CHARACTERISTICS 


This lock assembly is similar to SE-0582, conforming to the configuration of AF 53-1787- 
1790. 


REFER: 
SE-0582 AF 52-7995, AF 53-1779 - 1786 
SE- 0808- 801 AF 53-1791 & ON, AF 54-1351 & ON 


LEVEL OF MODEL OR TYPE 
MAINTENANCE DESIGNED BY: CONVAIR 


X APPROVAL DATE: 12-14-54 


STOCK NUMBER PART NUMBER 
SE-0808 


CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - 3AN DIEGO. CALIFORNIA 
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| GROUP: I 


' Ç TITLE; Lock Assembly - Lower Missile Bay Doors 
' FUNCTIONAL CHARACTERISTICS 


Ë This lock assembly is generally similar to SE 0582 and SE 0808 and conforms to the con- 
figuration of Е-102А and ТЕ-102А airplanes. Ап additional two (2) inches of adjustment 
is offered by means of a bolt and insert extension of the formerly solid tube. 
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GROUP: I 


TITLE; Plug Assembly - Boundary Layer Duct - Intake 
FUNCTIONAL CHARACTERISTICS 


The SE 0812-801 plug is similar to SE-0664 except for the increased plug size conforming 
to increased size of the intake boundary duct opening on the YF-102A airplanes, AF 53- 
1787- and subsequent, F-102A A/C AF 53-1791 through AF 55-3373. The SE 0812-803 
plug assembly conforms to boundary layer intake duct changes оп Е-102А А/С AF 55-3374 
and subsequent. 


REFER: 
SE-0664- AF 52-7995, AF 53-1779 -1786 
SE-0822- AF 54-1351 AND SUBSEQUENT 
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GROUP: I 


TITLE: Screen Assembly - Intake Duct 
FUNCTIONAL CHARACTERISTICS 


This intake duct screen assembly (-1, -2) is similar to SE-0587-1, -2, SE-0823-1 and 
-2 conforming to the configuration of AF 53-1787-1790. SE-0813-3 and -4 conforms 
to the configuration of AF 53-1791 through AF 55-3373. This screen is designed to 
maintain power loss below 2%. 


REFER: 

SE-0587-1, -2 AF 52-7995, AF 53-1779-1786 
SE-0823-1, -2 AF 54-1351 AND SUBSEQUENT 
5Е-0813-3 AND -4 FOR F-102A 1791-55-3373 
SE-1033-1, -2 FOR F-102A 55-3374 & SUBSEQUENT 


MAINTENANCE DESIGNED Ву: CONVAIR 


X APPROVAL DATE 4-19-55 


PART NUMBER 
STOCK NUMBER SE-081 は 1 2 


CONVAIR - А DIVISION OF GENERAL OYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-61 


GROUP: I 


TITLE: Shield Assembly - Intake Duct 
FUNCTIONAL CHARACTERISTICS 


This intake duct shield assembly is similar to SE-0578 conforming to the configuration 
of AF53-1787 and subsequent airplanes. 


REFER: 
SE-0578 AF 52-7995, AF 53- 1779-1786 
SE-0824 AF 54-1351 AND SUBSEQUENT 


LEVEL OF MODEL OR ТҮРЕ 
Ска EFFECTIVITY DESIGNED BY: СОММАЈЕ 
d | YF1024 | АЕ ална | 

APPROVAL DATE 12-14-54 


PART NUMBER 


| ニー 
| Ela | 
| 
س‎ SE-0814-1, - 
| 1] 


CONVAIR- A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-62 


GROUP: I 


TITLE; Sling Assembly - Aircraft Hoisting 
FUNCTIONAL CHARACTERISTICS 


The aircraft sling has been designed for lifting AF 53-1787-1790 airplanes with or without 
engine installed. 


This sling is similar to ЗЕ-0572 sling assembly. 


REFER: 
БЕ -0572 AF 52-7995, AF 53-1779-1786 
5Е-0892 AF 53-1791 -1818, AF 54-1371 8. SUBSEQUENT, AF 54-1351 & SUBSEQUENT 
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TITLE: Cover Assembly - Canopy and Radome 
FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover designed for weather protection for canopy and radome of 
AF54-1351 and subsequent airplanes. This cover is similar in design and application to 
the SE 0755 and SE 0803 canopy and radome cover and conforms to the TF-102A configu- 
ration. 


REFER: 

5Е-0755-801 AF 53-1779-1786 

SE-0755-803 AF 52-7995 

SE・0755.805 AF 53-1787 SE 0755-807 AF 53-1788-1790 
5Е-0803 AF 53-1791 АМО SUBSEQUENT 
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SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


TITLE; Ladder - Cockpit Entrance 
FUNCTIONAL CHARACTERISTICS 


This is à tubular aluminum alloy ladder similar to SE-0807 conforming to fuselage con- 
tour change of the TF-102A airplane. SE-0820-1 is designed to provide facilities for 
student cockpit entrance and -2 is designed to provide facilities for instructor cockpit 
entrance. Rubber padding is provided for intake duct contacting surfaces. 


REFER: 

5 Е-0618-801 AF 52-7995, AF 53-1779-1786 
SE-0618-803 AF 53-1787-1790 

SE-0807 AF 53-1791 AND SUBSEQUENT 
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1 GROUP: 1 


Ç TITLE; Plug Assembly - Boundary Layer Duct - Intake 
FUNCTIONAL CHARACTERISTICS 


| This plug is similar to SE-0664 except for the increased plug size conforming to in- 
n creased size and design change of the intake boundary duct opening on the ТЕ-102А air- 
planes, AF54-1351 and on. 


REFER: 
SE-0664 AF 52-7995, AF 53-1779-1786 
5Е-0812 AF 53- 1787-1790, AF 53-1791 AND SUBSE QUENT 
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GROUP: 1 


C TITLE; Screen Assembly - Intake Duct 
FUNCTIONAL CHARACTERISTICS 


This intake duct screen assembly is similar to SE-0587-1, -2 conforming to the con- 
figuration of AF54-1351 and subsequent airplanes. 


SE-0823 


REFER: 
SE-0587-1,-2 AF 52-7995, АР 53- 1779-1786 
56-0813-1,-2 AF 53-1787-1790, AF 53-1791 AND SUBSE QUENT 
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GROUP: I 


C TITLE; Shield Assembly - Intake Duct 
FUNCTIONAL CHARACTERISTICS 


This intake duct shield assembly is similar to SE-0578 conforming to the configuration 
of AF54-1351 and subsequent airplanes. 
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GROUP: I 


TITLE; Sling Assembly - Canopy Hoisting 
FUNCTIONAL CHARACTERISTICS 


This sling assembly is similar to SE-0576 and SE-0576-801 conforming to the change of 
eanopy on AF54-1351 and subsequent airplanes. 
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GROUP: I 


TITLE; Shield Assembly - Exhaust Tailpipe 


FUNCTIONAL CHARACTERISTICS 


This exhaust tailpipe shield is similar to SE-0579-803, conforming to the configuration 


of subsequent airplanes. 
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SE-0579-803 AF 52-7995, AF 53-1779-1786 
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GROUP: І 


TITLE: Cover Assembly - "Q" Intake 

FUNCTIONAL CHARACTERISTICS 
The "а" intake cover assembly has been designed to provide a cover for Ше "Q" intake 
while the airplane is on the ground thus preventing the entry of foreign materials. SE 0844- 
801 consists of а cover change compatible with the enlarged heater tube on Е-102А A/C AF 
54-1390, 1398, 1401, 55-3357 and on. The -801 cover is spring held in place and is used 
in conjunction with ST 00559, handle. 


SE-0844- AF 53-1791-1818, AF 54-1371-1389, 1391-1397, 1399-1400, 1402-1407 
*SE-0844-801 AF 54-1390, 1398, 1401, 55-3357 & ON 
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GROUP: I 


Ç TITLE; Streamer Assembly - Aircraft Warning 


FUNCTIONAL CHARACTERISTICS 


Aircraft warning streamer assembly has been designed to reduce the possibility of 
ground safety equipment being attached to airplane during flight. It is a reminder to 
personnel to remove ground equipment before flight and to be attached to all 263 safety 
equipment. SE-0852 same as AF P/N 52C1543 plus various attaching provisions. 
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GROUP: [I 


C TITLE; Adapter Assembly - Air Conditioner Hose 
FUNCTIONAL CHARACTERISTICS 


This adapter assembly has been designed to facilitate connecting of a ground air conditioner 
to manifold cooling air to the cockpit and electronic sections during ground maintenance. 
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GROUP: I 


M TITLE; Rail - Engine Removal 
FUNCTIONAL CHARACTERISTICS 


The engine removal rails are designed to support the engine during the "in transit" stage of 
the removal or installation process. These rails are secured within the fuselage and mate 
with the engine removal stand rails. The basic rail set consists of 111 and 112 aluminum 
rails plus fuselage attachment brackets plus a bracket container box and is effective on F- 
102A A/C Мо. AF 53-1791 and on and TF-102A A/C №. AF 54-1351 and on. The -1, -2 
assembly consists of two (2) steel rails and brackets and is effective on YF-102A A/C No. 
AF 53-1787 through 1790 only. Either set of rails may be used with engine removal stands, 
SE 0635-801, SE 1012, or SE 1012-801. 
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GROUP: I 


И у TITLE; Container - Equipment FIyaway 
FUNCTIONAL CHARACTERISTICS 


This container is designed to provide airborne stowage facility for the minimum required 
safety equipment for support of the airplane away from normal maintenance facilities. 
This container is carried in the center missile bay and is suspended from and locked onto 
the missile launcher. This container affords storage for the following equipment as 
applicable to each airplane model: (1) speed brake locks; (2) upper and lower missile bay 
door locks; (3) mooring pads; (4) jacking equipment (less jacks); and (5) nose landing gear 
door locks. Ав an alternate to the above listed equipment two (2) drag chutes or optional 
equipment may be carried. 
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GROUP: 1 


TITLE: Stand - Engine Compartment, Mobile Work 
FUNCTIONAL CHARACTERISTICS 


The engine compartment work stand has been designed to facilitate inspection and mainte- 


nance in the engine compartment when engine is removed. This stand consists of a 


personnel carrying dolly that rides on the engine removal rails to provide support during 


maintenance. 
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GROUP: I 


TITLE; Stand - Engine Compartment, Mobile Work 
FUNCTIONAL CHARACTERISTICS 


Functional characteristics are same as basic. 
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GROUP: 1 


Q TITLE: Net - Canopy Pressurization, Test Safety 
FUNCTIONAL CHARACTERISTICS 


| The canopy pressurization safety test net is designed to provide personnel safety, in the event 
of stress failure, during cockpit pressurization testing. 
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GROUP: 1 


TITLE: Brackets - J57 Engine Roller 
FUNCTIONAL CHARACTERISTICS 


The engine removal brackets have been designed to provide a means of movement for the 
engine on SE-0857-1, -2 rails during removal and positioning of engine on removal stand. 
The assembly consists of a forged bracket with rollers attached and is secured on both 
Sides at fore and aft end of engine prior to removal. 


On AF53-1787-1790 airplanes brackets are permanently installed on forward end of engine 
and require installation of brackets (2) on aft end only. On AF52-7995, AF53-1779-1786 
bracket assemblies are a permanent part of the engine. 


On AF53-1787 and subsequent, AF54-1351 and subsequent, access provisions have been 
provided for the installation of brackets on engine prior to removal. 
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LEVEL ОР MODEL OR ТҮРЕ 


GROUP: 1 


TITLE; Brackets - J57 Engine Roller 
FUNCTIONAL CHARACTERISTICS 


For functional characteristics see preceding page. Aft brackets only (2). 


SE-0870-803 same as SE-1024, four brackets, for use with all stands. 
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GROUP: 1 


G TITLE: Support Assembly - Radar Door Hold Open 
FUNCTIONAL CHARACTERISTICS 


The radar door hold open support has been designed to provide a means of securing the 
radar compartment door in an open position thereby facilitating overhaul and maintenance 
of radar equipment, 
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GROUP: 1 


TITLE; Support Assembly - Radar Door Hold Open 
FUNCTIONAL CHARACTERISTICS 


This radar door hold open assembly is functionally equivalent to the basic support. Primary 
differences are that this is a shorter rod and points of attachment are the side edge of the 
radar compartment and the side of the door to offer more complete accessibility to the en- 
closed electronic equipment. 
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GROUP: I 


TITLE; Sling Assembly - Fuselage Support Fixture 
FUNCTIONAL CHARACTERISTICS 


This sling has been designed to facilitate handling of SE-0739-1, -2 fuselage support fix- 


ture. SE-0739-1, -2 support fixture is required to support fuselage upon wing removal 
on AF52-7995, AF53-1779-1786, AF53-1787 and on. 
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GROUP: I 


- TITLE; Bar Assembly - Aircraft Nose Jacking 
FUNCTIONAL CHARACTERISTICS 


The aircraft nose jacking bar has been designed to provide single point jacking of the nose 
section for AF53-1791 and subsequent airplanes. 
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GROUP: I 


TITLE: Lock Assembly - Speed Brake 
FUNCTIONAL CHARACTERISTICS 


This is a personnel safety lock which clamps around the speed brake actuators when ex- 
tended. The lock will prevent inadvertent closing of the brakes should hydraulic pressure 
be applied. The safety lock assembly consists of four clamps, one for each actuator piston 
as installed on F-102A, AF53-1791 and on, ТЕ-102А, AF54-1351 and on. 
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GROUP: I 


TITLE; Wedge - J57 Engine Shroud Positioning 
FUNCTIONAL CHARACTER!STICS 


The engine shroud positioning wedge has been designed to provide a means of positioning 
the engine cannular shroud during installations on the engine. 
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GROUP: I 


Ç TITLE; Hoist Fitting - Fuselage 
FUNCTIONAL CHARACTERISTICS 


The fuselage hoist fittings have been designed to provide a means of sling attachment and 
hoisting of the fuselage. The fittings (after wings removed) are secured to the aft wing 
attaching fittings and used in conjunction with SE-0892 aircraft hoisting sling for AF53- 
1791 and subsequent. AF54-1351 and subsequent. 


REFER: 
5Е-0892- AIRCRAFT SLING HOISTING 


LEVEL OF MODEL OR TYPE 
MAINTENANCE | erecnwy | MODEL OR TIE | DESIGNED В, CONVAIR 
し TE 人 УЕ он 
AOR 
22200320 ээ 
= 
ڪڪ‎ 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 


GROUP: I 


28 TITLE; Lock Pins - Rudder Control Rigging 
FUNCTIONAL CHARACTERISTICS 


The rudder control lock pins have been designed to provide an accurate means of position- 
ing the rudder controls in the neutral position to facilitate accurate rigging of rudder con- 
trols. 
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GROUP: I 


TITLE: Hoist - Constant Speed Drive 
FUNCTIONAL CHARACTERISTICS 


The constant speed drive hoist has been designed to facilitate removal of the constant 
speed drive unit from the airplane for replacement, overhaul and repair. This hoist is 
used in conjunction with engine removal rails. 


The constant speed drive unit is installed in AF53-1791 and subsequent airplanes. 
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С; TITLE: Sling Assembly - Aircraft Hoisting 
FUNCTIONAL CHARACTERISTICS 


This aircraft hoisting sling provides for four (4) point hoisting of the F/TF-102A aircraft. 
This sling consists of a rectangular spreader frame, vinyl coated cables and attachment 
brackets, and a movable hoisting block. The spreader frame is designed for spreader 
action only, with the entire load supported by the lifting cables. The movable block allows 
horizontal balance of the aircraft through a CG movement of 63.3 inches and throughout a 
weight variation of 14, 000 pounds, caused by various component configurations. SE 0892 
basic is a prototype sling while SE 0892-801 is the production sling, incorporating improve- 
ment changes necessitated by prototype proofing. 
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TITLE; Adapter Assembly - Air Starter Valve 
FUNCTIONAL CHARACTERISTICS 


This assembly provides an adapter acceptable to an external air starter valve and the MA-1 
gas turbine compressor. This adapter is designed for use on aircraft not possessing an air | 
Starter valve or a fuel-air combustion starter. Provision is included for starter valve en- | 
gagement from Ше cockpit. The "У" fitting also allows bypassing the air starter valve Юг | 
direct air flow purposes. When used with the МА -1А GTC, а set of SE 1046 adapters is 1 
required. | 
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GROUP: 1 


22 TITLE; Adapter - Defueling 
FUNCTIONAL CHARACTERISTICS 


This adapter is to be used in the process of defueling the airplane, one end attaches to 
valve installed in airplane and opposite end attached to standard nozzle per М529520. 
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GROUP: I 


TITLE; Lockpin Set Assembly - Pilot's Seat Removal 


FUNCTIONAL CHARACTERISTICS 


Set consists of three (3) pins which are used to safety the seat and canopy ejection system 
during seat removal. Dash nine pin is detachable and remains in the canopy initiator 


when seat is removed. Used for maintenance only. SE 0903 basic is to be replaced by -803. 
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GROUP: I 


TITLE; Lockpin Set Assembly - Pilot's Seat Removal 
FUNCTIONAL CHARACTERISTICS 


SE 0903-801 consists of one (1) pin and attached streamer. It is provided for maintenance 


use only. This pin is a canopy initiator safety pin and remains with the airplane, when the 
seat is removed. 
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SE 0763 LOCK PIN ASSEMBLY - CANOPY & SEAT 
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GROUP: 1 


TITLE; | Lockpin Set Assembly - Pilot's Seat Removal 
FUNCTIONAL CHARACTERISTICS 


SE 0903-803 Lockpin Set is similar to the basic set excepting -803 pins are attached to one 
(1) streamer, allowing the end of the streamer to dangle outside of A/C at all times. This 
is to minimize the possibility of pins remaining in A/C during flight. Dash nine pin is re- 
movable from the rest of the pins by means of a snap ring and remains in the canopy 
initiator when the seat is removed. Used for maintenance only. 
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GROUP: 1 


TITLE: Adapter Assembly - Sundstrand Handling 


FUNCTIONAL CHARACTERISTICS 


The adapter assembly adapts the Lockheed Cradle P/N 205226 for transporting and re- 
moving or raising the Sundstrand drive unit for attaching or detaching to/from the con- 
Stant speed drive hoist SE- 0891. 
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GROUP: I 


TITLE: Adapter Assembly - Sundstrand Handling 
FUNCTIONAL CHARACTERISTICS 


SE 0904-801 Adapter Assembly is similar to SE 0904 basic except -801 is more compact 
for better access to Sundstrand unit and easier storage. The -801 has extendable arms 
for adapting the Lockheed cradle, P/N 205226. 


REFER: 
SE 0891 HOIST - CONSTANT SPEED DRIVE 
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GROUP: І 


TITLE; Tool- Brake Chute Door Latch Engaging 
FUNCTIONAL CHARACTERISTICS 


Used for resetting brake chute door latch with doors open, and to check for proper 
door latching after closing of doors. 


[т x | APPROVAL DATE 3-25-55 
STOCK NUMBER PART NUMBER 
SE-0905 
СОМУА - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


LEVEL OF MODEL OR TYPE 
МАЈМТЕМАМСЕ ВЕСИ татты гш —— 
дап. 

53-1779 - 1786 


GROUP: I 


TITLE; Plug Assembly - Rocket Grounding 
FUNCTIONAL CHARACTERISTICS 


А personnel safety item, SE 0906-801, rocket grounding plug assembly, is used as a rocket 
firing circuit grounding connection during rocket loading and unloading operations to prevent 
accidental firing of rockets. This plug incorporates a jack receptacle for stray voltage 
checkage. Two (2) SE 0906-801 plugs are required per aircraft. 
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GROUP: I 


TITLE; Cord Assembly - Armament Remote Control 
FUNCTIONAL CHARACTERISTICS 


The purpose of this test unit is to provide a means of ground checking the operation of the 
armament bay doors and missile launcher assemblies, and to provide a safe means of re- 
tracting the missile launcher assemblies and closing the armament bay doors after they 
have been loaded with live armament. 


The armament reset switch permits remote reset of the armament relay which supplies 
power to the armament system. Power will be supplied only when the stepping relays are 


in the same position as the doors and displacement assemblies. The armament reset light 


is illuminated when power is supplied to the armament system. 


This unit is portable and should be used by ground crews for checking armament assemblies, 


and during the loading or unloading of live armament. The basic unit and the 801 unit are 


interchangeable with the exception that when using the basic unit, the armament reset switch 


must be operated from the wheel well switch panel. 
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| GROUP: 1 
Ç TITLE: Lock Assembly - Drag Chute Door Safety 


FUNCTIONAL CHARACTERISTICS 


Used to secure the drag chute doors in the open position to prevent inadvertent closing 


while регзоппе! are working in this area. 


LEVEL OF 
MAINTENANCE 


DESIGNED BY: CONVAIR 


APPROVAL DATE: 5-9-55 


STOCK NUMBER PART NUMBER 
C SE-0910 


CONVAIR - А DIVISION OF GENERAL OYNAMICS CORP. 
Ц ЗЕНУІСЕ ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-101 


G TITLE; Hoist Apparatus - Radar T and Receiver 


| GROUP: 1 
| FUNCTIONAL CHARACTERISTICS 
| 


The hoist apparatus is used for installing or removing the Radar Transmitter and 
Receiver from the airplane. This assembly consists of an overhead mono-rail which 
attaches within the radar receiver and transmitter compartment and extends laterally 
out of the airplane. The hoist is roller suspended from this rail and lifts the radar 
transmitter as a unit and provides support during lateral movement out of the compart- 
ment. The basic assembly was provided for test program support only and is effective 
оп Е-102А aircraft only. SE 0916-803 is effective on both Е-102А and TF-102A aircraft. 


LEVEL OF 
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1-102 


GROUP: I 


TITLE: Guard - Ram Air Turbine 


FUNCTIONAL CHARACTERISTICS 


А protective cover, to be placed over the ram air turbine blades to prevent damage by and 
to personnel when working in the vicinity of the ram air turbine. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


1-103 


GROUP; 1 


TITLE: Support - Radome Storage 


FUNCTIONAL CHARACTERISTICS 


Used to support the radome when not installed on the airplane. Also convenient for 


radome storage purposes. 
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X APPROVAL DATE: 8-1-55 


STOCK NUMBER PART NUMBER 
SE-0918 


CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - $AN DIEGO, CALIFORNIA 


1-104 


GROUP: 1 


TITLE: Fixture Control - Stick Locating 
FUNCTIONAL CHARACTERISTICS 


This rigging fixture is required for adjusting the connecting rod between the upper bell- 
crank on the torque tube near station 158. 0 and the lower end of the stick by holding the 
Stick vertical on the center line of the airplane. This fixture is used in conjunction with 
SE 0920, fixture-aileron lower crank alignment on YF-102 and YF-102A aircraft. SE 0920 
is not required for rigging F-102A aircraft. 


LEVEL OF 
MAINTENANCE DESIGNED BY, CONVAIR 


X | APPROVAL DATE: 11-4-55 
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CONVAIR - А DIVISION ОР GENERAL. DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


1-105 


| GROUP: I 


Ж? TITLE; Fixture - Aileron Lower Crank Alignment 
FUNCTIONAL CHARACTERISTICS 


This rigging fixture sets the lower bellcrank on the torque tube passing through the cock- 
pit floor near station 158. 0, at the same station as the center line of the torque tube. This 
| fixture is used in conjunction with SE 0919, fixture-control stick locating, and clamps to 

| both SE 0919 and to the lower bellcrank, maintaining positive alignment during aileron 

| rigging. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR р 
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| CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
| SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


1-106 


GROUP: 1 


TITLE; Fixture - Rudder and Elevon Friction Check 
FUNCTIONAL CHARACTERISTICS 


А mechanical device for exerting and measuring a steady force up to 100 pounds on the con- 
trolstick, in a forward, aft, left or right direction. SE-0766, Gage-Elevon Rigging Pen- 
dulum, is used in conjunction with this fixture and establishes corresponding elevon travel, 
This fixture also imposes and measures a pulling force of up to 450 pounds on the rudder 
pedals and requires the appropriate rudder angle rigging gage SE-0767, SE-0767-801, or 
SE-0767-803 to indicate corresponding rudder travel. 
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DESIGNED BY: CONVAIR 


lee x | APPROVAL DATE: 8-1- 55 
STOCK NUMBER PART NUMBER 
SE-0922 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING = SAN DIEGO, CALIFORNIA 


MODEL OR TYPE 


1-107 


GROUP: I 


TITLE; Aligner - Brake Pedal Hinge Line 
FUNCTIONAL CHARACTERISTICS 


This tool establishes and maintains proper brake pedal hinge alignment between the rudder 
pedals during the rudder rigging process. 
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CONVAIR - А DIVISION ОҒ GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


I-108 


GROUP: I 


Gs TITLE; Aligner - Rudder Pedal Adjustment Gears 
FUNCTIONAL CHARACTERISTICS 


Rigging tool that adjusts the pedal adjustment gear arms (near Station 130. 0) so that the 
rod attachment holes line up on the same station as the center line of the torque tube. 


„йг 
СН 33E СЕ X APPROVAL DATE: 11 - 7 - 55 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


[service ENGINEERING - SAN DIEGO, CALIFORNIA 


LEVEL OF MODEL OR ТҮРЕ 
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I-109 


GROUP: 


C TITLE; 


I 


Straight Edge - Rudder Bellcranks 
FUNCTIONAL CHARACTERISTICS 


| Rigging tool that centers the floating bellcrank on the torque tube (near Station 130. 0) so 
| that the rod attaching points are at the same station. 
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[SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-110 


GROUP: 1 


TITLE; Gage - Rudder Idler ВеПсгапк 
FUNCTIONAL CHARACTERISTICS 


Rigging tool that locates the lower attaching hole on the rudder trim actuator idler bell- 
crank at the same station as the bellcrank pivot. 


SECTION A-A 
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I-111 


GROUP: [I 


Cy TITLE: Gage - Rudder Stops 
FUNCTIONAL CHARACTERISTICS 


Rigging tool that sets the stops on the torque tube (near Station 130.0) so that a gap of 
.71 inches shall exist between each cockpit stop bolt head and the casting stop pad at 
a point 2.50 inches from the centerline of the cockpit rudder torque tube. 


SE-0928 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY СОММАЈЕ 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-112 


GROUP: 1 


С, TITLE: Gage - Rudder Idler Bellcrank, 300 lb System 
FUNCTIONAL CHARACTERISTICS 


Rigging tool locates the lower attachment hole on the trim actuator idler bellcrank 0.25 
inches forward of the bellcrank pivot. 


| 
LEVEL OF MODEL OR TYPE 
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PT €9NvAIR- А DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING · ЗАМ DIEGO, CALIFORNIA 


I-113 


GROUP: [I 


TITLE; Gage - Walking Beam Alignment 
FUNCTIONAL CHARACTERISTICS 


To check the drag chute compartment doors walking beam for alignment to assure prop- 
er opening and closing of drag chute doors. 
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SERVICE ENGINEERING - БАМ DIEGO, CALIFORNIA 


І-114 


GROUP: 1 


TITLE; Tow Bar - Nose Wheel Universal 
FUNCTIONAL CHARACTERISTICS 


А tow bar capable of towing by attaching to the nosewheel of any airplane with an axle 
length from 9.0 inches to 18. 0 inches. When attached to the airplane and the towing 
vehicle, the tow bar wheels are retracted thereby removing any strain on the nose- 
wheel or the tow bar. The tow bar is in two equal lengths (sections) facilitating ship- 
ping and storage. 
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1-115 


GROUP: 1 


TITLE; Target - Boresighting and Harmonization 
FUNCTIONAL CHARACTERISTICS 


This target is used in conjunction with AF Boresight Stand 7CAD-800900 Lockheed P/N 
456682 and is used to boresight and harmonize the airplane armament system. This 
target is part of SE-0972 Set-Boresighting and Harmonization. Photograph shows this 
target as installed on Lockheed stand. Points of aim are used to boresight and harmon- 
ize the following components; the aircraft as a whole, the radar antenna, the transducer 
vane, and the optical sight (where applicable). 
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53-1779 1786 س‎ X APPROVAL DATE: 1-18-56 
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CONVAIR - А DIVISION ОК GENERAL DYNAMICS CORP. 


[SERVICE ENGINEERING - ЗАМ DIEGO. CALIFORNIA 


MAINTENANCE トー — DESIGNED BY: CONVAIR 


LEVEL OF MODEL OR TYPE 


GROUP: 1 


TITLE: Sling Assembly - Ј57 Engine Handling 


FUNCTIONAL CHARACTERISTICS 


This sling is used for handling the J-57 engine and afterburner, the engine without the 


afterburner or the afterburner without the engine. 


SE 0945-801 sling is similar to basic 


except -801 will handle either J-57 or J-75 engine and/or afterburner. 
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APPROVAL DATE, 8-1-55 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-117 


GROUP: I 


TITLE; Gage - Afterburner Nozzle Position 
FUNCTIONAL CHARACTERISTICS 


This gage is used for setting the afterburner nozzle position switch plate and cam, and 
asjusting the actuating cables (when the engine is removed from the airplane). -801 and 
-803 are functionally equivalent to the basic gage, varying only in accordance with vary- 
ing mounting provisions and indicators present in the different engine variations. 


== 


SE-0947 BASIC EFFECTIVE ОМ Р-41 ENGINE 
SE-0947-801 EFFECTIVE ON P-23 ENGINE PRIOR TO P & W ENGINEERING CHANGE NO. 62288 
SE-0947-803 EFFECTIVE ON P-23 ENGINE SUBSEQUENT TO P & W ENGINEERING CHANGE NO. 62288 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO. CALIFORNIA 


I-118 


- 


GROUP: I 
TITLE: Cover Assembly - NLG Wheel and Wheel Well 
FUNCTIONAL CHARACTERISTICS 


To protect the wheel and wheel well from foreign matter, sand and dust while airplane 
is in a static condition. -801 is similar to basic except for conformance to TF-102A 
configuration. Patterns only to be provided. Covers to be locally fabricated on an "ав 
required" basis. 


BASIC EFFECTIVE ON 53-1791 & ON 
-801 FOR TF-102A 54-1351 & ON 
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CONVAIR : А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO. CALIFORNIA 


[ 1 j 
1-119 


GROUP: I 


C TITLE; Cover Assembly - Wing 
FUNCTIONAL CHARACTERISTICS 


To prevent ice formations on the wing and to protect the surface from the elements. 
Patterns only to be provided. Covers to be locally fabricated on an "аз required" basis. 
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CON YAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


1-120 


GROUP: 1 


TITLE: Cover Assembly - MLG Wheel Well 
FUNCTIONAL CHARACTERISTICS 


To protect equipment in the wheel well area from sand and dust while airplane is in the 
static condition. Patterns only to be provided. To be fabricated locally on an "as 
required" basis. 


Basic cover effective on F-102A A/C AF53-1791 thru 1811 only. SE-0950-801 Гог use on 
A/C with skewed landing gear, F-102A, AF53-1812 and on, TF-102A, AF54-1351 and on. 


SE-0950 BASIC : AF 53-1791 THRU 1813 
5Е-0950-801: AF 53-1814 8 ON, TF102A МО. 1351 & ON 
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I-121 


GROUP: 1 


TITLE, Cover Assembly - MLG Wheel 
FUNCTIONAL CHARACTERISTICS 


To protect the wheel from sand and dust while airplane is parked. Patterns only to ђе Dro- 
vided. To be fabricated locally on an "As Required" basis. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-122 


GROUP: 1 


TITLE; Bracket Assembly - Hydraulic Hose Support 
FUNCTIONAL CHARACTERISTICS 


Used in conjunction with the Hydraulic Test Stand SE-0567 to support the hydraulic hoses 
when attached to the airplane. These brackets are сат-1ос fastened to the leading edge of 
the LH engine accessory compartment as shown below. Тће -801 assembly is for use on 
A/C with fuel combustion starters and allows one (1) bracket to be mounted on the RH en- 
gine accessory compartment leading edge for improved access to the aircraft hydraulic 
fittings. 
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ЗЕҢУІСЕ ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-123 


GROUP: I 


Ç TITLE; Cover Assembly - Pitot Tube 


FUNCTIONAL CHARACTERISTICS 


Used to cover the Pitot Tube when airplane is parked; to keep sand and dust from enter- 
ing the pitot system. Basic cover is being replaced by SE 0959-801 which is equivalent 


to the standard Air Force cover, P/N AF 54F548. 


tEVEL OF 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-124 


СКОЦР: 


C TITLE; 


I 


Air Conditioner - Trailer Mounted, Gasoline Engine Driven, Type MA-4(Modified) 
FUNCTIONAL CHARACTERISTICS 


This unit conforms with Air Force Specification Exhibit Number WCL-815 dated 1 November 
1954 with exception of the output requirements which are 60 pounds per minute of delivered 
air at 45?F against static pressure ranging from 0 to 30 inches water column gage, in con- 
ditions of 100” Е DB and 76°F WB. 
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SERVICE ENGINEERING - $AN DIEGO, CALIFORNIA 


MODEL OR ТУРЕ 


1-125 


GROUP: 1 


TITLE; Air Conditioner - Trailer Mounted, All Weather, Gas Engine Driven, Туре MA-7 
FUNCTIONAL CHARACTERISTICS 


This unit conforms to Air Force specification exhibit WCL 927 with capaoity identical to 
SE 0960 basic. All weather feature is made possible by the addition of a gas burning, com- 
bustion heater with an approximate firing rate of 330,000 btu/hr input. This unit also 
incorporates self mobility, capable of moving the air conditioner over paved surfaces at 
low speeds. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


I-126 


GROUP: I 


x TITLE; Air Conditioner - Trailer Mounted, All Weather, Gas Engine Driven, Type MA-7 
FUNCTIONAL CHARACTERISTICS 


This air conditioner is identical to SE 0960-801 with the exception of the heater requirement. 
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I-127 


GROUP: 1 


e TITLE; Frame - Missile Loading and Handling 
FUNCTIONAL CHARACTERISTICS 


This is a three wheeled lightweight tandem dolly used to facilitate loading and unload- 

ing the missiles. -801 similar to basic except that the fin embracing cradle is adjustable 
to accommodate the various missile configurations and to allow for fin placement tolerance 
variations. 
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1-128 


SE-0934 


5Е-1026 


GROUP: 1 


TITLE: Set - Boresighting and Harmonization 
FUNCTIONAL CHARACTERISTICS 


This get, comprising the complete boresighting and harmonization kit, consists of: SE 0934, 
target, boresighting and harmonization; SE 0975, target, radar antenna boresight; SE 1026 
set, transducer vane boresighting; and ST 00546, set, boresighting tools. 
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1-129 


GROUP: 1 


TITLE; Heater - Type MC-1 


- 
FUNCTIONAL CHARACTERISTICS 
This is a gasoline burning, trailer mounted heater with an approximate input firing rate of 
tu per hour. 
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І-130 


GROUP: I 


TITLE: Target Assembly - Radar Antenna Boresight 
FUNCTIONAL CHARACTERISTICS 


This target is used to boresight this radar antenna. It is a component of the SE 0972, 


boresighting and harmonization set. 
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SERVICE ENGINEERING • SAN DIEGO, CALIFORNIA 


1-131 


GROUP: H 


TITLE: Fixture - Sundstrand Drive Alignment 
FUNCTIONAL CHARACTERISTICS 


Used to align the Sundstrand unit drive shaft to the engine. This fixture consists of a pair 
of spindles that fit over the joints on each end of the Sundstrand unit - engine mounted gear 
box, double universal shaft. Included is an indicator assembly to ascertain proper instal- 
lation and alignment of the Sundstrand remote mounted constant speed drive unit. Aircraft 
prior to effectivity below will require checkouts in compliance with procedures outlined in 
Т.О. 1 F-102A-2-10 dated 10 January 1956. 
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1-132 


GROUP: I 


TITLE: Pins - Set, Rudder and Elevon Rigging 
FUNCTIONAL CHARACTERISTICS 


ЗЕ 0979 consists of "L" type pins of the size and number necessary for rigging the 
rudder and elevon control systems. This set is used in conjunction with SE 1000 
during TF-102A rigging. 
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1-133 


GROUP: I 


TITLE: Walkway - Flight Controls Mechanism Protector 
FUNCTIONAL CHARACTERISTICS 


To protect the flight controls mechanism and miscellaneous hardware when personnel are 
walking in the engine cavity. SE 0980 consists of four floor board sections, which rest on 
belt frames, and have hinged center sections to allow access to area under floor boards. 
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1-134 


GROUP: I 


TITLE: Bar - Nose Wheel Steering 
FUNCTIONAL CHARACTERISTICS 


For hand steering the airplane when space is limited. Handle offset 30 degrees to elimi- 
nate interference of nose boom with person steering. 
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1-135 


GROUP: I 


TITLE; Stand Assembly - Engine Removal 
FUNCTIONAL CHARACTERISTICS 


Used for installation and removal of the engine. This stand is the prototype of SE 1012, 
removal stand, and is used in conjunction with SE 0857, removal rails; SE 1024, 457 engine 
removalbrackets; and SE 1016, support assembly, J57 engine center section. This stand 
provides for J57 engine removal, installation and rotation for maintenance purposes. 
Replaced by SE-1012. 
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DESIGNED ВУ: CONVAIR 
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1-136 


GROUP: 1 


TITLE: Gage - Control Surface Deflection 
FUNCTIONAL CHARACTERISTICS 


| SE 0987 gage provides a sensitive means of measurement of elevon control surface deflec- 
tion for use in conjunction with an auto flight control field tester. Deflection measurement 
to a high degree of accuracy is required over a range of +2 1/2? from elevon neutral posi- 
tion. Two (2) gages are required for simultaneous use on right and left elevon surfaces. 
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1-137 


GROUP: I 


TITLE; Adapter Cable - MD-3 Generator Set 
FUNCTIONAL CHARACTERISTICS 


Used to support two (2) airplanes simultaneously with the MD-3 generator set, this adapter 
cable set consists of four (4) cable reels, each with 50 feet of cable, mounted within a self- 
enclosed trailer. Receptacles are provided to accept the plugs from the MD-3 generator 
set АС and DC cables. 


AC-DC POWER TO 
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CABLE REELS 


LEVEL ОР 
MAINTENANCE | EFFECTVIY [~~ 
à F-102A 

-102A 
= > cre X APPROVAL РАТЕ C anze /# FO 


Se пе а 
— STOCK NUMBER PART NUMBER 
да ا‎ SE -0989 
ЕЯ CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
2 


SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


MODEL ОЯ ТУРЕ 
DESIGNED ВУ, CONVAIR 


| X | 
| | 
lae] 
b sel 
ペー 


I-138 


GROUP: 1 


TITLE; Support Assembly - Radar Door Hold Open 
FUNCTIONAL CHARACTERISTICS 


Used to support the radar doors in an open position when performing electronic maintenance. 
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1-139 


GROUP: 
TITLE; 


A spre 
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Lock Assembly - MLG Door Safety 
FUNCTIONAL CHARACTERISTICS 


ader bar lock assembly which clamps and holds the MLG doors during maintenance 


on the door actuating system. 
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1-140 
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CHARACTERISTICS 


om storage area to airplane, this trailer can 
о (2) rocket racks, pallet mounted. The roller 
<d extend to pallet height to facilitate missile 
Ñ 5 facilities are provided to avoid box or rack 
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1-141 


GROUP: 


(し TITLE; 


I 
Trailer - Missile Rocket Transport 


FUNCTIONAL CHARACTERISTICS 
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1-141А 


GROUP: 1 


TITLE: Adapter Assembly - Air Conditioner Hose 
FUNCTIONAL CHARACTERISTICS 


А reducing adapter to make the 8" air conditioner hose compatible with the 5" fitting in 
the airplane. Standard 8" ABC connection 18 provided for attaching air conditioner ог 
heater hose. 
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1-142 


GROUP: I 


er TITLE; | Bar Assembly - Missile Handling 
FUNCTIONAL CHARACTERISTICS 


This bar assembly is used to permit 2 man missile handling. It is used primarily for 
removing the missile from the storage container and placing it on loading frame SE 0967 
for installation on the airplane. 


MISSILE (ВЕР) 
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1-143 


GROUP: I 


C TITLE: Clamp - Nose Landing Gear Strut Restraining 
FUNCTIONAL CHARACTERISTICS 


Used to prevent nose landing gear strut from extending when jacking the airplane, this 
clamp is designed to minimize the jacking required for nose wheel servicing and/or 
removal. 
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1-144 


GROUP: I 


TITLE; Lock Assembly - Center Missile Doors 
FUNCTIONAL CHARACTERISTICS 


SE 0999 locks restrain missile doors from closing during missile loading. These locks 
are used on aircraft as listed below. The SE 0999 locks are split cylinder type that enclose, 
the exposed actuating cylinder pistons when the missile doors are extended. 


* BASIC EFFECTIVE ОМ 53-1781(2), 1797(1) & 1806 (2) -805 EFFECTIVE ON 53-1797 (1) 
-801 EFFECTIVE ON 53-1797 (1) -807 EFFECTIVE ON 53-1781 (2) 
-803 EFFECTIVE ОМ 53-1781 (2), 1797(1) & 1806 (2) -809 EFFECTIVE ON 53-1781 (2), 1797 (2) & 1806 (4) 
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1-145 


GROUP: 1 


(し TITLE: Fixture - Bellcrank Alignment Sta. 152.9 
FUNCTIONAL CHARACTERISTICS 


A holding fixture to hold the double yoke bellcrank stationary during elevon rigging; used 
in conjunction with the SE 0979 rigging pins. The subject bellcrank is located between the 
pilot seats, immediately above the cockpit floor boards. 
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1-146 


GROUP: I 


TITLE: Pin Assembly - External Fuel Tank Safety 
FUNCTIONAL CHARACTERISTICS 


SE 1003 safety pin is used as a wedge between pylon latch hooks and wing structure to 
prevent inadvertent release of pylon and external fuel tank when airplane is on the ground. 
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1-147 


GROUP: 1 


TITLE: Air Conditioner - Trailer Mounted, АП Weather, Elec. Motor Driven, Туре MA-8 


FUNCTIONAL CHARACTERISTICS 


This unit is the electric motor driven version of SE 0960-801, -803,air conditioner, with 
а nominal cooling capacity of 84, 000 btu/hr (7 tons) and a heating capacity of 225, 000 


btu/hr fabricated to Exh-WCL-949 dtd 7/29/55. 


The unit is mounted on a four wheel trailer 


and possesses equivalent capacities and characteristics to the gas engine model, with the 


exception of the self mobility feature. 
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CONVAIR - A DIVISION OF GENERAL OYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-148 


GROUP: I 


TITLE; Stand Assembly - Engine Removal 
FUNCTIONAL CHARACTERISTICS 


SE 1012 is the production stand resulting from proofing and testing of the SE 0986 prototype 
Stand and from test program utilization of the SE 0635 and SE 0635-801, engine removal 
stands. This stand provides complete engine access for maintenance and overhaul by means 
of the 360? rotation provision. Associated equipment includes: SE 1024, J57 engine roller 
brackets; SE 0857, engine removal rails; SE 1016, J57 engine control section 

Support assembly. This stand is capable of field transport of the engine. SE 1012-801 con- 
figuration will enable this stand to be used with either the J57 or J75 engine. 
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1-149 


GROUP: I 


Cs TITLE: Kit - MC-1 Air Compressor Modification 
FUNCTIONAL CHARACTERISTICS 


This modification kit is designed to increase the compressed air storage capacity of SE 0704, 
air compressor, in order to provide quick turn around ground pneumatic servicing and also 
hi-flow air for aircraft equipped with air-fuel combustion starters. Storage capacity is pro- 
vided by two fibre glass spheres, each with a capacity of 2500 cubic inches at 3500 psi 
pressure. The kit is enclosed in a trunk type container for attachment to the aft end of SE 
0704. Kit also includes necessary plumbing, valves, hoses with quick disconnect attach- 
ment fittings, and control panel. 
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1-150 


GROUP: I 


TITLE; Support Assembly - J57 Engine Center Section 
FUNCTIONAL CHARACTERISTICS 


This support assembly is designed for use in conjunction with engine removal stand, SE 1012. 


This yoke and pad assembly offers center section support to the engine while on the removal 
stand so that hot section inspection may be conducted. With the afterburner and shroud re- 
moved from the stand supported engine, the aft roller brackets may be removed so that the 
hot section inspection may be conducted. 
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SERVICE ENGINEERING - SAN DIEGO. CALIFORNIA 


| | CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 


I-151 


GROUP: I 


TITLE: Support Assembly - Canopy 
FUNCTIONAL CHARACTERISTICS 


This canopy support assembly is designed to hold the canopy in the open position during 
and after canopy actuating cylinder removal. The basic, -801, and -803 assemblies differ | 
primarily in support pad details and/or angle of installation in accordance with aircraft 


model. 


SE 1023 EFFECTIVE ON AF 53-1787 АМО АҒ 53-1791 & ON 

SE 1023-801 EFFECTIVE ON AF 54-135] AND ON 

SE 1023-803 EFFECTIVE ON AF 52-7995, 53-1779-1786, 53-1788-1790 
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1-152 


GROUP: I 


P TITLE; Bracket Set - J57 Engine Roller 
FUNCTIONAL CHARACTERISTICS 


SE 1024 is similar to and replaces SE 0870, -801 Bracket Sets. SE 1024 is for use with 
SE 1012 engine removal stand and allows the J57 engine to be rotated on the stand a full 
360“. These brackets attach to four points on the engine and provide roller support on the 
engine removal rails and on the removal stand. The aft brackets in conjunction with the 
removal stand aft ring provide support allowing rail removal from SE 1012 for increased 
accessibility. 
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1-153 


GROUP: 1 


TITLE; Set - Transducer Vane Boresighting 
FUNCTIONAL CHARACTERISTICS 


This set is designed to provide a means of establishing transducer vane electrical zero and 
proper relationship of the external transducer vane with the boresighting target, SE 0934. 
The clamp, in conjunction with a standard volt-ohmeter, brings the transducer unit to elec- 
trical zero while the telescope fixture is used to bring the external vane into alignment with 
the transducer vane point of aim on SE 0934. "This set, two fixtures and carrying case, is 
a component part of SE 0972, boresighting and harmonization веб. 
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1-154 


GROUP: I 


TITLE; Сога Assembly - Single Missile Door Operation 
FUNCTIONAL CHARACTERISTICS 


This cord assembly is used to open individually any single missile door for purposes of | 
trimming the door or checking Ив fit/or operation. It is not necessary to cap off any air 
lines to the door actuators nor to disconnect any linkages. Considerable time and labor 
is therefore saved. 


SE-1028 causes air to be applied to both open and closed sides of the door actuating cylin- 

ders thus preventing high speed door operation. Any doors that are in the closed position 

will open due to the difference in area upon which the air pressure is acting. If it is de- 

Sired to operate a single door, that door only is closed by hand and the remaining doors | 
left in the open position. This assembly will only open doors; they must be closed manually. ' 
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I-155 


GROUP: I 


(し TITLE, Brush Set - Rocket Tube Cleaning 
FUNCTIONAL CHARACTERISTICS 


This rocket tube brush set consists of an aluminum tubing handle, demountable into three 
(3), 34 inch sections, with a 2 1/8 inch brush and mounting core. Its function is to clean 
the 2 inch rocket tubes following rocket firing. An adaption of this set is presently in a 
design state to accomplish 2.75 inch rocket tube cleaning. 
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1-156 


GROUP: I 


TITLE; Fixture - Missile Launcher, Holder 


This fixture is designed to hold the launcher rail in 


FUNCTIONAL CHARACTERISTICS 


а retracted position when the launcher 


actuating cylinder is disconnected. This fixture consists of a web strap to encircle the 


launcher rail and is held in place by two (2) aluminu 
actuating scissors arms. 


m hooks that attach to the launcher 
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I-157 


GROUP: 1 


C TITLE; Lock Assembly - Nose Landing Gear Door 
FUNCTIONAL CHARACTERISTICS 


This NLG door lock assembly is designed to maintain the NLG door in the fully open position 
when there is no hydraulic pressure present in the system. The lock clamps around the 
extended door actuating cylinder and prevents the door from striking the NLG scissors during 
towing and/or wind gust conditions. | 
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1-158 


GROUP: I 


TITLE: Screen Assembly - Intake Duct Safety 
FUNCTIONAL CHARACTERISTICS 


This screen assembly is the functional equivalent of SE 0813-3, -4, conforming to intake 
duet contour changes resulting from the extended intake duct ramp. Support and attach- 


ment means are changed accordingly. 
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I-159 


GROUP: I 


C TITLE; Bar Assembly - Emergency Nose Jacking 


FUNCTIONAL CHARACTERISTICS 


This bar assembly is designed to provide emergency nose jacking facilities for use in the 


event of a collapsed nose landing gear. This bar e 


xtends across the cockpit and is to be 


used with two (2) standard Air Force B-6 jacks, permitting dolly insertion or access to 


normal jacking facilities. 
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1-160 


GROUP: I 


TITLE; Adapter Set - GTC Air Starter Valve 
FUNCTIONAL CHARACTERISTICS 


This adapter set is required to adapt SE 0893, adapter assembly, air starter valve, to the 
3 1/2 inch MA-1A gas turbine compressor fitting and corresponding aircraft servicing 
hose. These reducer couplings are to be used only in conjunction with SE 0893, which in 
turn is only required for starting aircraft without air starter valves or fuel-air combustion 
Starters. 


SE- 0893 (REF) 
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1-161 


GROUP: 


TITLE: 
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Guard - Transducer Vane 


FUNCTIONAL CHARACTERISTICS 


This guard consists of an aluminum cover that attaches to the aircraft and surrounds the 
externaltransducer vane. This item is designed to provide protection both to personnel 
and to the sensitive transducer equipment while the airplane is on the ground. It fastens 
to the airplane skin by two Bal-Lok pins. 
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1-162 


GROUP: I 


C TITLE; Gage - Side Control Stick Rigging 
FUNCTIONAL CHARACTERISTICS 


This rigging gage is designed to provide à means of checking for proper installation of the 
side control stick in А/С AF 53-1813 only. This tool also incorporates provisions for 
establishing proper control stick alignment and corresponding elevon friction forces. 
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1-163 


GROUP: I 


TITLE, Lock Assembly - Nose Landing Gear Door 
FUNCTIONAL CHARACTERISTICS 


This lock assembly, effective on TF-102A aircraft, is the functional equivalent of SE 1031. 
It consists of a split cylinder type clamp that encloses the NLG door actuator in the ex- 
tended position and prevents NLG door and nose landing gear scissors contact while the 
aircraft is being towed or under wind gust conditions when the aircraft is parked. 
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1-164 


GROUP: I 


TITLE: Adapter Cradle Set - Radome Removal 
FUNCTIONAL CHARACTERISTICS 


This cradle set is designed to adapt the Lockheed truck, P/N 205226, AF P/N 8220-780800, 
80 that the radome can be supported during attachment to or detachment from the aircraft. 
This cradle conforms to the radome underside contour and the Lockheed truck provides 
fore and aft, lateral, and vertical adjustment. 
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I-165 


GROUP: II 


TITLE; Tool - Rocket Loading (2.75 inch) 
FUNCTIONAL CHARACTERISTICS 


This tool is required for installing or removing 2.75 inch rockets in the missile doors. 
Consists of a handle with an engaging mechanism consisting of two fingers which engages 
slots on the nose of the rocket. A slight turn of loading tool will disengage the tool. A 
handle extension is provided for removing or installing rockets in the extreme depth posi- 
tions in the missile doors. 


* Also applicable to A/C prior to 56-973 to which service action has been taken to install 
2.75 rocket tubes. 
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LEVEL ОР MODEL OR ТҮРЕ 
8-9 Е М 


GROUP: П 


TITLE; Puller - NLG Trunion Pin 


FUNCTIONAL CHARACTERISTICS 


The puller is required for extracting the trunion pins from the nose landing gear trunions. 


The puller,similar to a knock-out wheel puller used on automobiles, has a steel barrel 
and a screw extractor which screws into the trunion pin for extracting it. 


REFER: 


ST-00478 AF 53-1787 & SUBSEQUENT, AF 54-1351 & SUBSEQUENT 


AF 53-1779-1786 
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GROUP: 


TITLE: 


II 


Puller - NLG Trunion Pins 
FUNCTIONAL CHARACTERISTICS 


This nose landing gear puller is identical to ST-00477 except for the angle on the face of 
the barrel where contact on the trunion mount is made. 


ST-00478 may be used on all F-102A airplanes. 


REFER: 


ST-00477 AF 52-7995 
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STOCK NUMBER PART NUMBER 
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CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 


СКОЏР: П 


TITLE: Puller - MLG Trunion Pins 

FUNCTIONAL CHARACTERISTICS 
The trunion pin puller is provided for withdrawing the main landing gear trunion pins 
approximately one and one-half inches, which allows the main landing gear to be detached. 


А screw extractor is attached to the trunion pin by a floating puller pin and utilizes the 
trunion webbing as a support for pulling the trunion pins. 
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П-4 


GROUP: I 


TITLE; Spanner - J57 Thrust Mount Aligning 
FUNCTIONAL CHARACTERISTICS 


The J-57 thrust mount aligning spanner has been designed to provide an accurate method 


of aligning the engine thrust mount for mating with fuselage fitting during engine installa- 
tion. 
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П-5 


GROUP: II 


TITLE; Wrench - Main and Nose Landing Gear Wheel 
FUNCTIONAL CHARACTERISTICS 


The main and nose landing gear wheel nut wrench is a double end box wrench cut out of 
.250x 6x 17.50 SAE 1020 steel. Hex box wrench opening of 3. 5 and 2.75 inches are 
provided at each end for installing or removing the main and nose landing gear wheel nuts 
respectively. 
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П-6 


GROUP: TH 
TITLE; Wrench Assembly - Fin Hold Down Bolts 

FUNCTIONAL CHARACTERISTICS 
The fin hold down bolt wrench consists of a box wrench with a 1 inch square drive at the 
other end for removing or installing and torquing the vertical fin interval wrenching hold 
down bolts. A short piece of hex stock will be provided with this assembly for applica- 
tion to the internal wrenching bolts in sizes of 5/8, 9/16, 13/16 and 1-1/16 inches. 


А torque wrench,the equivalent to Snap-on Torqometer TQ-1003-AL-1000 ft Ibs capacity, 
will be required for torquing the hold down bolts to a maximum of approximately 8500 
inch pounds. 
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ll j| SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: II 


TITLE; Pins, Set - Wing Installation Aligning 
FUNCTIONAL CHARACTERISTICS 


The wing installation aligning pins have been designed to provide a method for accurately 
aligning the wing and fuselage fittings for installation of the wings. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
$ERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: II 


TITLE: Link Assembly - Missile Door Micro Switch Adjust 
FUNCTIONAL CHARACTERISTICS 


The missile door micro switch adjusting link has been designed to provide an accurate 
method for checking closed missile door micro switch position with the missile door in 
an open position. 
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[| SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: H 


C TITLE; Tool - Missile Positioning 
FUNCTIONAL CHARACTERISTICS 


The missile positioning tool has been designed to provide a means for positioning the 
missile on the launcher. The tool provides handles for application of force for moving the 
missile to the rear on the launcher rails. 
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П-10 


GROUP: II 


TITLE: Tool - Rocket Tube Installing (2.75 Dia) 
FUNCTIONAL CHARACTERISTICS 


The rocket tube installation tool has been designed to facilitate installation and removal 
of 2.75 diameter rocket tubes. The tool consists of drive tool with internal expander. 
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GROUP: II 


TITLE; Adapter - Hinge Pin Puller 
FUNCTIONAL CHARACTERISTICS 


The hinge pin puller has been designed to facilitate removal and installation of missile 
bay door hinges. ТЫв tool consists of jaws and slip drive handle, and is used in conjunc- 
tion with ST-00537 tool rocket tube installation. 
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STOCK NUMBER 


П-12 


GROUP: II " 


C TITLE: Set - Boresighting Tools А 
FUNCTIONAL CHARACTERISTICS 


The boresighting tool set has been designed to provide a means for visually boresighting 
the airplane on а one thousand inch target. This tool consists of two rods which аге 
Secured into permanent fittings in the forward and aft bulkheads missile bay. This get is 
a component of SE 0972, boresighting and harmonization set. See SE 0972 application . 
diagram. 


7 DESIGNED BY: CONVAIR 
х 


UEVEL ОР MODEL OR ТҮРЕ 
AAINTENANCE EFFECTIVITY 


СЕ X | APPROVAL РАТЕ 4-8-55 
( — n #°© "чен PART NUMBER 
ST-00546 


П-13 


GROUP: Ц 


TITLE; Adapter - Elevon Bolts Attaching 
FUNCTIONAL CHARACTERISTICS 


This adapter is a special wrench to provide access and sufficient leverage for installing the 
elevon internal attachment bolts. This wrench accepts the proper socket to match the bolts 
and by means of the curved arm, enables the bolts to be installed or removed via the elevon 
underside access plate. 


LEVEL ОР 
MAINTENANCE 


DESIGNED В, CONVAIR 


MODEL OR TYPE 
Po 


Lx у A FTF 

AF 54-1351 & ON се X APPROVAL РАТЕ リー ター ダグ グー 

4 5100549 

| | онукон: А Division ОР GENERAL DYNAMICS CORP. 
|| SERVICE ENGINEERING - SAN DIEGO. CALIFORNIA 


1-14 


GROUP: II 


TITLE; Tool Assembly - Rocket Loading (2. 00 Inch) 
FUNCTIONAL CHARACTERISTICS 


This tool utilizes a pneumatic suction principle to grasp the nose of the 2. 00 inch rocket 
and provides the means of installing and/or removing 2.00 inch rockets from the missile 
door rocket tubes. 


* Not effective on 8-10 a/c prior to 56-972 which have had 2. 75 rocket tubes installed. 


* TF102A а/с effectivity for installation of 2.75 rockets not yet determined. 
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1-15 


GROUP: Ш 


TITLE; Extractor Set - Roll Pins 
FUNCTIONAL CHARACTERISTICS 


i This roll pin extractor set consists of five (5) punches of varying diameters and lengths, 
" designed for use in connection with a hammer or power tool for the extraction of the five 
| (5) different size roll pins present in YF-102A, F-102A, and TF-102A aircraft. 
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11-16 


GROUP: II 


TITLE; Handle - "9" Intake Cover Installation 
FUNCTIONAL CHARACTERISTICS 


This handle is designed to provide a means of installation of the "©" intake cover, SE 0844- 
801 from a standing position on the aircraft wing. Effectivity of this handle is limited to 
"Big Tail" F-102A aircraft in conjunction with SE 0844-801, "©" intake cover assembly. 
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I-17 


GROUP: II 


TITLE: Wrench - Power Control Irreversible Mechanism 
FUNCTIONAL CHARACTERISTICS 


This wrench is used to facilitate tightening and loosening mech. cable housing attach nuts 
and cable tubing attach nut within cupped casting at canted bulkhead. 


The wrench is a socket type to accept 7/8 inch nut on one end and 5/8 inch on opposite end. 
It is slotted the length of it to allow slipping over cable tube, inserting tool on nut and 
turning with wrench from opposite end. 
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П-18 


GROUP: Ш 


TITLE; Test Stand - Hydraulic Portable 3000 PSI Dual Flow, 20 GPM Each System 
FUNCTIONAL CHARACTERISTICS 


This is а portable engine-driven dual system hydraulic test stand designed to provide 
adequate facilities for flushing, filling, checking for leaks and for making functional 
checks. 


Power is supplied by a Ford V-8 industrial engine capable of delivering HP at 4000 rpm. 
The engine is complete with (30 gallon) gasoline tank, cooling system,12 volt electrical 
System and a governor. (Note the first three units delivered had Chrysler V-8 industrial 
engines.) 


Hydraulic fluid delivery to each of the two systems is provided by two (2) (one for each 
8ystem) engine driven compensator-controlled variable delivery pumps capable of fluid 
deliveries up to 20 gpm at 3000 psi. An air compressor, belt driven, mounted in the 
engine compartment provides means for pressurizing the hydraulic reservoir and pro- 
viding air through an external connection for pressurizing the airplanes reservoir if 
desired. S E 0567-801 for squadron support. 
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GROUP: Ш 


TITLE: Test Stand - Hydraulic Portable, Ground 
FUNCTIONAL CHARACTERISTICS 


| This unit has Ше same capacity and characteristics as the basic SE 0567, hydraulic portable 
ground test stand, with а packette engine continental motors, type РЕ90, as the prime mover. 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


Ш-2 


GROUP: HI 


TITLE; Test Assembly Kit - Ram Air Turbine 
FUNCTIONAL CHARACTERISTICS 


The ram air turbine test assembly kit provides a means of determining the ram air turbine 
in flight pressure output without disrupting the use of the primary hydraulic system. This 
test set is to be installed in the aircraft whenever a functional test of the R. À. T. unit is 
required or desired. With the unit installed, the R. A. T. is extended in flight and at the pi- 
lot's volition the В. A. T. test pressure transmitter is cut into the primary hydraulic 
pressure indicating system and the primary hydraulic pressure transmitter is temporarily 
cut out. This affords visual cockpit indication of the R. A. T. output and may be cut in or 
out of the indicating system as desired. 
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11-3 


GROUP: Ш 


TITLE: Test Stand - Hydraulic Electric Motor Powered 
FUNCTIONAL CHARACTERISTICS 


An electric motor powered hydraulic test stand. Same as SE-0567-801 except electric 
motor power, 
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Ш-4 


GROUP: Ш 


TITLE, Tester - Elevator "Q" Loader 
FUNCTIONAL CHARACTERISTICS 


This tester is a test bench containing manometers, valves, gages, and air hoses required 
to impose simulated ram air pressures on the aircraft artificial feel system. И provides 

the means of measuring and indicating whether the elevator "Q" loader system i8 reacting 
properly to the imposed pressures and transmitting correct artificial feel pressures to the 
cockpit controls. 
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GROUP: Ш 


TITLE; Generator Set - Trailer Mounter, Туре MC-1 
FUNCTIONAL CHARACTERISTICS 


The purpose of this unit is to supply a highly stable, multiple voltage source for aircraft 
ground support. The output voltages of the unit are as follows: 


1. 115/200 volts at 400 cycles, 3 phase 4 wire at 37.5 КУА or 30 KW at .8 
power factor. Тһе voltage regulation on each phase is #2 V at rated voltage 
throughout the Joad and power factor range. 


2. 28 volts direct current at 500 amps. The voltage regulation on this source 
is +. 56 V throughout the load range. The voltage regulators for both outputs are 
of the magnetic amplifier type. 


The unit consists of a trailer mounted motor generator set with its control panel, which is 
mounted in a rain tight enclosure. The input and output cables are secured to the unit and 
are Stored on racks provided thereon. 


The input supply power shall be either 220 volts or 440 volts 3 phase 60 cycle. 
The drive source is а 75 hp 1200 rpm synchronous speed motor. SE-1007 Basic is manu- 


factured by Bogue Electric Mfg. Co. as Model No. 40 W 500. SE-1007-801 is manufactured 
by Ideal Electric Mfg. Co., P/N CMC 1-18947. 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


LEVEL OF MODEL OR TYPE 
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GROUP: ТУ 


TITLE: Test Unit - Air Turbine Motor 
FUNCTIONAL CHARACTERISTICS 


The purpose of the air turbine motor test unit is to load, test and measure the speed and 
governor control action of the air turbine motor used on AF 52-7995, AF53-1779-1786 
and AF53-1787-1790 airplanes. 


The ассигасу of the test is such that the speed adjustment of the fine and coarse control 
of the air turbine motor can be readily determined under any of the following conditions, 
varying load, steady state load and overload. This is accomplished by means of the load 
banks and a direct reading recording sensitive frequency meter mounted on the control 
panel of the unit. 


The test unit consists of an AC load bank with a load capacity of 48 K. W. equivalent to 
64. 3 horse power load capacity and a DC load bank with a capacity of 8 horse power pro- 
viding means for testing the air turbine motor to overloads up to 72 horse power. 


The test unit is houged in a steel cabinet mounted on a four wheeled trailer. Pneumatic 
tires and wheels size are in accordance with MIL-W-8005. A blower mounted in the steel 
cabinet provides for heat dissipation and an air duct provides for cooling air to the 
generators on the air turbine motor. A stowage compartment is provided for stowage of 
the electrical cables and the air duct. 
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GROUP: IV 


TITLE: Intervalometer Test Unit - Sequencing 
FUNCTIONAL CHARACTERISTICS 


The purpose of this test unit is to check the sequencing and operation of the rocket and 
missile intervalometers. 


The unit is portable and can be used prior to flight to insure proper intervalometer opera- 
tion since simulated loads are inserted during а dummy run. Indicator lights show any 
malfunction of the unit being tested. The unit is necessary for field maintenance. 
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GROUP: IV 


TITLE; Tester - Heated Windshield Control 
FUNCTIONAL CHARACTERISTICS 


For bench testing the heated windshield control unit for proper temperature range. 
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IV-3 


GROUP: ТУ 


TITLE; Intervalometer Test Unit - Timing 
FUNCTIONAL CHARACTERISTICS 


The purpose of this test unit is to check the timing and sequencing of the rocket and ° 
missile intervalometers. Тће unit consists of a rack panel unit containing a digital timer 
chronograph and a control panel with simulated igniter loads. Suitable controls and in- 
dicators makes it possible to check the timing and switching of either intervalometer. 
This unit is for shop overhaul or receiving inspection. 
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IV-4 


GROUP: ТУ 


TITLE; Test Unit - Armament Circuit 
FUNCTIONAL CHARACTERISTICS 


The purpose of this test unit is to check the ship's armament wiring prior to the installa- 
tion of the intervalometers and for field checks of doors and launchers. It furnishes а 

step by step sequence of operations by means of a manual control knob in exactly the same 
manner as the intervalometers. The unit consists of a box containing a dual control panel, 
one side for the rocket sequencing and the other for the missile sequencing, along with the 
necessary connecting plugs and cables. This unit is required for overhaul and field mainte- 
nance. 
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GROUP: ТУ 


TITLE: Test Assembly - Engine Thermocouple 

FUNCTIONAL CHARACTERISTICS 
The engine thermocouple test assembly is a Jet Cal thermocouple tester with a four probe 
heater unit adapted to the requirements of the YF-102, TF-102A and Е-102А airplanes. 
SE-0783 Basic (B & H Instrument Co. P/N BH112H-17) will accommodate J57 engines with 
1/4 inch probes. SE-0783-801 (B & H P/N BH 112 H-14) will accommodate those with 5/16 
inch probes. The unit is portable and is housed in a metal carrying case with a total weight 
of about fifty (50) pounds. 


А 110 volt 50-60 cycle power source is required to supply power to the heater probes. The 
heater units are attached to the four thermocouple probes in the engine tailpipe. The 
temperature is measured by the imbedded thermocouple in the heaters. The average tem- 
perature is read on a null balance type potentiometer rubber mounted in the carrying case. 
Temperature readings on the airplane instruments in the cockpit are then compared to the 
Jet Cal readings. 
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IV -6 


GROUP: IV 


TITLE: Test Unit - Power Switch Sequencing 
FUNCTIONAL CHARACTERISTICS 


| This test unit has been designed to provide a method for ground checking Ше sequencing 
1 of Ше master power switch. 
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GROUP: IV 


TITLE; Intercom Unit - Ground Support 


FUNCTIONAL CHARACTERISTICS 


The ground support intercom unit provides sound protection and a means for intercom- 
munication between the person in the cockpit and ground personnel during engine ground 
run-up tests. 


The intercom unit will include an ANA1C/10 intercom set and sound protective helmets. 
Three ground stations are provided for ground test personnel. 


The unit provides attenuation of ambient noise level to a level below that of painful sound 
including a signal noise ratio that is necessary to provide intelligent conversation during 
full military power engine run-up with afterburner. 


The equipment with this unit consists of 


(а) 


(b) 
(c) 
(à 


ANA1C/10 intercom set utilizing an C-823 interphone control, three M-34 hand 
held microphones with noise shields, three H-75 headsets and a DY-77/aic 
dynamotor. 

Three sound protective helmets with provisions for mounting the H-75 headsets. 


Additional cable, junction boxes and plugs as required to complete this installation. 


А portable metal stowage box will be provided for stowage of the above equipment. 


Design Information Not Available at 
Publication 
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IV-8 


GROUP: IV 


Ç TITLE; Test Unit - Cabin Temperature Control 
FUNCTIONAL CHARACTERISTICS 


This test unit has been designed to provide a method for.ground checking the pilots cabin 
and electronic compartment temperature control system. 
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GROUP: IV 


TITLE; Tester - Electrical Heated Windshield 
FUNCTIONAL CHARACTERISTICS 


This tester is used to test the electrical heating element in the windshield. 
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C TITLE; Tester - Autoflight Control Field 


GROUP: IV 


FUNCTIONAL CHARACTERISTICS 


SE 0984 (Minneapolis Honeywell P/N UG 287) is provided for field testing of the automatic 
flight control system. 


The test set is so designed and constructed that the following check out may be accomplished: 


(1) Provides D. C. voltages or 0.5 CPS sinusoidal signals for the following 
inputs: Rudder Damper and Pitch Damper. This includes the following: 


Engages damper system 

Demonstrates damper system open loop operation 

Engages full authority system 

Checks damper engage relay energized 

Inserts adjustable programmer signal 

Checks full authority engage Relay No.1 energized 

Simulates pitch "а" limiter contacts open 

Provides test jacks for measuring +200 У + 105 У and -105 У 


The units are portable and can be used in the field for trouble shooting and pre-flighting of 
Autoflight System in airplane. 
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GROUP: IV 


TITLE; Tester - Edison Fire Detector System 


FUNCTIONAL CHARACTERISTICS 


Used to test continuity, temperature sensing, and warning functions of the Edison Fire 
Detector System. 


LEVEL OF 
MAINTENANCE 


EFFECTIVITY МОРЕ OR ПРЕ __ OR TEE 
|  F-i02A | 53-1791-1818 
Е-102А 54-1371 8 ON 
TF-102A 54-1351 & ON 


Е: 


| 


EDISON ELEC. 


DESIGNED BY: CORP. 


X APPROVAL DATE: 


STOCK NUMBER PART 999 FR 


CONVAIR - А DIVISION OF GENERAL OYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


IV-12 


IV 


Tester - Heater Windshield Control 


FUNCTIONAL CHARACTERISTICS 


Used to bench test the control unit for the heated windshield. 
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| GROUP: IV 


e TITLE; Tester - Electric Heated Windshield 
FUNCTIONAL CHARACTERISTICS 


Used to test the heating element of the electric heated windshield. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE | EFFECTIVITY 77 DESIGNED av, UNITED CONTROL 
- 


к X 

| gon. 

| i 

| x Е-102А 53-1791 8 ОМ СРЕ X APPROVAL РАТЕ 


; Е] CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
| Ea | SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


кз 22 ЕЕ 
r U ти j STOCK NUMBER PART NUMBER 
proe eere 
Po БААНА ЕЕН Е SE-1002 
に = 
に 


ГУ-14 


FIIMA tr rr n EE E n d EE d 


GROUP: IV 


TITLE; Test Unit - Master Warning Box (F 213-1) 
FUNCTIONAL CHARACTERISTICS 


This test unit gives a functional bench check of the United Control Corp A65-1 Master 


Warning Box. 
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GROUP: IV 


TITLE; Test Unit - Armament Control Relay Box 
FUNCTIONAL CHARACTERISTICS 


This test unit checks all functions and continuity of all Electronic Specialty Co. RY-416 
Armament Control Relay Boxes. А group of eight lights are connected to the contacts of 
a group of relays in the control box by a selector switch. If a control box fails, the relay 
and contacts which failed can be determined by referring to a diagram showing the relays 
under test in any particular selector switch position. 
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GROUP: У 


TITLE; 3.2.4 TFE - Electrical System Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: То train selected Air Force personnel in the operation, inspection, maintenance 
and trouble shooting of the Electrical System. 
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GROUP: У 


TITLE; 3.2.5 TFE - Pneumatic System, Low Pressure, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: To train selected Air Force personnel іп the operation, inspection, maintenance 
and trouble shooting of the Low Pressure Pneumatic System. 


F-102A MTU, AF 54-1371 
LOW PRESSURE PNEUMATIC SYSTEM 
FRONT % RIGHT VIEW 
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GROUP: V 


TITLE; 3.2.6 TFE - Pneumatic System, High Pressure, Mobile 


FUNCTIONAL CHARACTERISTICS 


Purpose: To train selected Air Force personnel in the operation, inspection, maintenance 
and trouble shooting of the High Pressure Pneumatic System. 
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GROUP: V 


TITLE; 3.2.7 TFE - Hydraulic System, Primary, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: To train selected Air Force personnel in the operation, inspection, maintenance 
and trouble shooting of the Primary Hydraulic System. 


F-102A MTU, AF 54-1371 


PRIMARY HYDRAULIC SYSTEM 
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GROUP: У 


TITLE; 3.2.8 TFE - Hydraulic System, Secondary, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: То train selected Air Force personnel in the operation, inspection, maintenance 
and trouble shooting of the Secondary Hydraulic System. 
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GROUP: V 


TITLE; 3.2.10 ТЕЕ - Fuel System, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: То train selected Air Force personnel in the operation, inspection, maintenance 
and trouble shooting of the aircraft Fuel System. 


F-102A MTU, AF 54-1371 
FUEL SYSTEM 
FRONT LEFT % VIEW 
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GROUP: У 


TITLE; 3.2.11 ТЕЕ - Compass System, Туре 1-2, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: То train selected Air Force personnel in the operation, inspection, maintenance 
and trouble shooting of the J-2 Compass System. 


Е-102А МТО, AF 54-1371 
1-2 COMPASS SYSTEM 


FRONT % RIGHT VIEW 
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GROUP: У 


TITLE; 3.2.12 TFE - Power Equipment, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: То provide electrical power to the trainers. 


F-102A MTU, AF 54-1371 


POWER EQUIPMENT D.C. 
FRONT VIEW 
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GROUP: V 


TITLE; 3.2.15 TFE - Radio Communication System, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: To familiarize aircrew members with the purpose, use and operation of the 
Radio Communication System and to train selected Air Force personnel in the operation, 
inspection, maintenance and trouble shooting of the Radio Communication System. 


F-102A MTU, AF 54-1371 


RADIO COMMUNICATION SYSTEM 
FRONT % RIGHT VIEW 
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GROUP: У 


TITLE: 3.2.19 TFE - Radio Navigation System, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: То familiarize aircrew members with the purpose, use and operation of the 
Radio Navigation System and to train selected Air Force personnel in the operation, 
inspection, maintenance and trouble shooting of the Radio Navigation System. 
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RADIO NAVIGATION SYSTEM 
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GROUP: у 


С Е, TITLE, 3.2.21 ТЕЕ - Electronics Power Equipment, Mobile 
` FUNCTIONAL CHARACTERISTICS 


Purpose: То provide electrical power to the trainers. 


F-102A MTU, AF 54-1371 
ELECTRONICS POWER SUPPLY 
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GROUP: У 


TITLE: 3.2.23 TFE - ІЕЕ Radar System, Mobile 
FUNCTIONAL CHARACTERISTICS 


Purpose: То familiarize aircrew members with the purpose, use and operation of the ТЕЕ 
Radar System and to train selected Air Force personnel in the operation, inspection, mainte- 
nance and trouble shooting of the IFF Radar System. 


Е4026 VF F RADAR SYSTEM. 
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F-102A MTU, AF 54-1371 
IFF RADAR SYSTEM 
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INTRODUCTION AND SUMMARY; 


The high heat output of the М0-10 system electronic equipment, the temperature 
sensitivity of the armament and the provision of cookpit comfort during "alert" 
operation require that the subject airplanea be supplied with conditioned air from 
an external source when the airplane 18 parked on the ground with powerplant off 
during one of the types of operation defined and summarized below. This report 
mainly covers conditions enocuntered by unsheltered aircraft in severe climatic 
environment. 


сере 000 | менее 


me [wm fw 1 


Missile Bay armed unarmed armed 
doors open above doors open above 
80°F 80°Р 


Aft Electronica | door open | door open door open 
Compartment ! 


Ж-1 Heater used to heat missile | used to heat MG-10 used to heat cookpit 
bays when O.A.T, is system when 0.4.7. & cool МО-10 system 
below O9F 48 below 097 when O,A. T. is below 

: 45°F & to heat missile 
bay when O.A.T. is 
| below ООР, 


MC-1 Heater used to cool MG-10 used to cool М0-10 used to cool М0-10 

(used as blower) | system when 0.4.7. system when 0.А.Т, system and ventilate 
is between OF & is between 09Р & cockpit when O.A.T. 
130°F 75°F 48 between 45°F 4 60°F 


МА-7 Air not required used to cool М0-20 used to cool cockpit 

Conditioner system when 0,4,7. and MG-10 system when 
is between 75°F & 0.А.Т. is between ” 
1309Р 60°F & 13092 


The official Р-102А ground operational plan аз defined in Reference 8 does not 
include 2-minute alert operation, however, the need for 2-minute alert operation is 
recognized and the ground equipment requirements for it are defined herein. Ground 
equipment procurement and apecifications have been based upon 5-minute alert and 
maintenance operation, ! 
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Except for the difference in cockpit size, the TF-102A is assumed to be identi- 
cal to the Ғ-102А with respect to ground air conditioning. TF-102A cockpit ground 
air conditioning requirements are not’ ineluded, All other data shown are applicable 
to both airplanes. 


CONCLUSIONS: 
I,  5-Minute Alert Operation: 


1. The Ғ-102А ground Быр conditioning requirements are as shown in Figures 2 
епа 3. А 


2. All of these requirements oan he furnished by a type МС-1 heater, 


3. When operating in environments below 097 the missile bays must be pre- 
heated as shown in Figure 3. 


TI. Maintenance Operation: 
l. The Р-102А ground air conditioning requirements ere аз shown in Figure 4. 
2. In environments up to 75°F these requirements can be furnished Бу а type 
МС-1 heater. Above 75°F the requirements сап be furnished by а type MA-7 
or МА-8 air conditioner, : 
ПІ. 2-Minute Alert Operatioht 


1. The F-102Á ground air conditioning requirements are ав shown in Figures 3 
апа 5. 


2. In environments below 09Р these requirements can be furnishedby two type 
МС-1 heaters. Hatween ООР and 60°F опе type МО-1 heater can be used, 
Above 6097 the requirements can be furnished by а type МА-7 or MA-8 eir 
conditioner. 


| 
3. When operating in environments below O°F the missile bays must be pre- 
heated ав shown іп Figure 3. 


IV. General: 

l.  Whén opérating in ground environments below OCF, flight safety requires, ! 
that whenever the missile bays are armed with Falcon type missiles and 
there is а possible intent to fire missiles in flight, the заве е bays 
must be heated as shown in Figures 3 and 6, 


2. Ground heating ів not provided for the F-l02A engine compartment. 
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3. Cockpit ground air conditioning 18 dependent upon the ground unit wupply 
pressure as ів shown іп Figures 7 and 8, No conditioned air will enter 
the cockpit at air conditioner or heater discharge pressures of up to 

9 inches of water. 


Ground air conditioning or heater units shall be connected to the F-1024 
airplane as is shown in Figure 1. 


PERFO| CE: 


GRO 


Ground air conditioner and heater performance is defined in References 3 and 4, 
Additional МА-7 air conditioner performance is shown in Figure 9, Air conditioner 
performance in environments at higher than specified humidities was requested by the 
Air Force in Reference 7. This high ambient air humidity envelope is shown in 
Figure 10 and in thie report is called "Air Force High Humidity Day". Figure 10 
alse shows the psychrometric envelope for ambient air taken from the air conditioner 
specification (Reference 3). MA-7 air conditioner performance has been estimated at 
four high wet bulb conditions taken from the "Air Force High Humidity Day" ourve of 
Figure 10 and 18 plotted as dischargs temperature versus maximum airflov in Figure 9. 
The test data in Figure 9 and the blower performance data in Figure 7 were obtained 
from a MA-7 built and tested by American Electronics, Ino., El Monte, California, 


The air pressures available from the ground units are compared with the pres. : 
sures required by the airplane systems in Figure 7, 56 1b/min airflow 18 the 
maximum required through the airplane nose pert, therefore, the МС-1 heater perform 
ance will be adequate. The pressure shown for the MC-1 heater is corrected from 
the specified point at the end of an 8 inch diameter, 15 feet long duct to the 
heater discharge point. 


COCKPIT: 


Conditioned airflow to the cockpit from a ground source can be routed through 
а branch of the ваше airplane duct system that supplie® cooling air for the MG-10 
electronic system. The air enters the cockpit from the nose lower plenum (from 
which MO-10 system air 18 also drawn) and through the cockpit pressure regulator 
located in the lover forward portion of the cockpit. (See Figure 1.) If cookpit 
heating or ecoling is required it can be obtained by raising the ground unit's 
supply pressure to approximately 14 inches of water. At this point the pressure 
regulator will open, air will flow through the cockpit and the required supply 
pressure will drop to approximately 10 inches of water. When cockpit air condition- 
ing is not required the supply pressure should not exceed 9 inches of water in order 
to prevent inadvertent opening of the regulator. Тһе plots of pressure versus 
airflow іп Figures 7 and 8 illustrate the operation of the cockpit pressure regulator 
and show the airflow distribution in the airplane system. 


Cookpit cooling requirementa are shown in Figure 11 and heating requirements 
are shown in Figure 12. In each case certain airflows and temperatures are 
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гесопшетідей and certain mean cockpit air temperatures are thus obtained. The 
available airflow and temperature from the ground units is also shown for compari- 
son with the requirements. Permissible deviation from the recommended values for 
control of the cockpit comfort level is shown with this comparison. 


The mean cockpit air temperature was calculated from the heat balance equation: 


-Т у 
т. SC (T4 ах) Q) 
mean ^ toat 
апа the empirical assumption for temperature distribution within the cockpit: 


Товар ~ Tex 。 ao | 
Тіп = Тех ? (2) 


from which the mean cockpit temperature сап be solved: ' 


20.6 М Му + UA T ` 
Теш ВОИ (3) 
Cockpit overall heat tranefer coefficient (ПА) data have been determined from teste 
run on a full scale cockpit ín Convair's environmental test chamber and from an air- 
plane tested at an О.А.Т. of -65°F in the Climatic Hangar at Eglin AFB, Florida. 
These data are shown in Figure 13 and vers used for the heating and cooling estimates 
shown ín Figures li and 12. 


M0-10 SYSTEM: 


МО-10 electronio system required cooling airflow as specified by the Hughes 
Aircraft Co. for "ON" and "WARM" operation 18 shown in Figure 14. The required 
airflow is given as a function of airplane inlet (same as МО-10 system inlet) and 
outside air temperatures. The outside air temperatute data is given for application 
of blower cooling. Larger flow rates or lower temperatures are required from the 
air blower because of the temperature rise in the blower due to the heat input from 
the compression propess. Те temperature rise due to compression was calculated to 


bet T P kd ` _ 
АТ = 208% рар. ај | -1 `: „ (5 

T л, ( amb. 7, 2 (4) 
Fer small pressure ratios: 


€. E 
АТ = Tost ar 1 = Toat Е 480 5 (5) 


amb.. 


whan k = 1.405 and " = .60 = blower efficiency. (temperature in PR) 


When the cockpit pressure regulator is open the temperature rise due to blower 
compression ís higher because of the additional flow and pressure drop in the 
greund duoting. 
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The specified pressure limit of the МС.) heater is 12 inches of water at the 
end of а 15 fest duot. At this pressure 56 lb/min of air сап be passed through the 
airplane system and (as is shown on Figure 14) 11 lb/min of this air will be divert- 
ed to the cookpit leaving a of 45 lb/min available to the MG-10 system. 
Slightly higher actual flew rates will probably be obtained from the МО-1 heater, 


Based on the above considerations, the maximum practical outside air tempera- 
ture at which the МС-1 heater can be used ав а blower to cool the М0-10 system 
during "ON" operation is 75°F. Іп Reference 2 this temperature 18 stated to be 
90°F, however blower temperature rise and cockpit pressure regulator operation was 
not considered when the 909? figure was agreed upon. Figure 14 indicates that the 
blower can be used to approximately 8097; however, 75°F is recommended to cover 
oontinganoies such as variations in pressure drop in the hose and in pressure drop 4, 
airflow through the cockpit pressure regulator, During "WARM® operation the per- 
formance of the ҰС-1 heater is more than adequate to cool the 0-10 system up to 
outside air temperatures of 130°F, 


The distribution of the cooling air between the MO=10 nose and mid compartments 
is assumed to be the same ав that shown in Figure 8 for the МО-3 system. Further 
details off air distribution in the electronio system аге found in Reference 13. 


MISSILE BAIS: 


Missile bay cooling with a ground air conditioner has been deleted because 
(1) it has been determined that at the worst the need for cooling 18 only marginal, 
and (2) the Air Force has agreed that the missile bay doors will be open when armed 
and while on the ground in outside air temperatures of 80°F and higher. See 
References 12 апд 2. 


The missile bays must be heated on cold days to maintein в temperature of at 
least O°F in the coldest corner to assure that the missile temperature never goes 
below ite minimum of -209F, If the missile temperature is less than -20°F when 
fired,a possibility of explosion exists, 


On cold days (below O°F) the missile bays must be pre-heated before placing an 
airplane on alert status, In Figure 3 are shown time, airflow, pressure and %епрега- 
ture required for preheating. ,Preheating is a necessity because of the time re- 
quired to bring a cold seaked airplane up to minimum temperature levels. The missile 
bay inlet temperature is Limited by the 130°F maximum allowable temperature of the 
missile. 


Missile bay steady state ground heating requirements are shown in Figure 6. 
Maximum heater discharge temperature is a function of the combined effect of flow 
rate and duct temperature drop. It із recommended that the maximum heater discharge 
temperature never exceeds that shown for а flow rate of 45 1b/min. 
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Ag 18 shown in Figure 15,1% 16 possible to hent the cockpit and missile bays 
and cool the MG-10 system with one МС-1 heater down to +15°F outside air temperature. 
However, due to (1) the complexity of the heating operation, (2) the narrow appli- 
cable outside temperature range and (3) the danger of overheating the MG-10 system 


this scheme $6 not recommended. 


Further details on missile bay heat transfer characteristics аге found in 
Reference 9. The missile bay heating criteria were obtained from ground heating 
teste conducted on an Р-102А airplane under cold climatia conditions at Ladd AFB, 


Alaska. 


The following equation and constants were used for estimating missile bay 
steady state heating requirements: 


W Ср (Tin ~ Тех) = UA (Тввап - Toat) 
; E 

ръси 

Tex - Thin „ 225 

Tan = Thin | 


Missile bey pressure drop test data is given in Figure 16. It is seen that the 
pressure available from the MC-] heater 16 more than adequate for all missile bay 


flow rates. 
А 0 TION: 


4 


During the 5-minute alert standby operation (1) the cockpit is unoccupied, 
(2) the Mü-10 system 18 wuitched to the "WARM" condition, (3) the missile bay is 
armed and (4) the aft electronics compartment door {= open. Ап МС-1 heater is used 
to heat the missile bays when the outside air temperature is below ООР, Above 091, 
missile bay hentíng 18 not reduired and the heater із used to cool the МО-10 system 
(used ag в blower) from ОР to 1309P. When the МО-20 system is in the "WARM" 
condition, no 8001416 is required at outside air temperatures below O^F. The 
cockpit pressure regulator remaina 010860 at ell times since the maximum heater 
discharge pressure ів less than 6 inches of water at the maximum recommended flow 


of 30 1b/min. 


The airflow and temperature requirements for 5-minute alert operation are 
shown in Figure 2. Flows available from the heater, required by the airplane systems 
and recommended for practical operation are compared. Constant flow rates are 
recommended over wide ranges of outside air temperatures. Deviation from the 
recommended airflow and temperature is permissible provided that minimums or maxi- 


mums are not exceeded, 


When the outside air temperature is below O°F the missile bays must be pre- 
heated before placing the airplane on alert status. See Figure 3. 
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ANCE Q TION: . 
Ground sir conditioning for atroraft maintenance consiste of cooling the М№О-10 . 

system while it is іп the "ON" condition. Тһе МО-1 heater can be used as a blower | 

to соо] the МО-10 system at outeide air temperatures from O°F to 4759F. Above 7598 | 

а MA-7 air conditioner must be used. Below 09Р, heated air (409Ғ)совп be supplied 

by the MC-1 heater. 


The airflow and temperature requirements for maintenance operation are shown 
in Figure 4. Up to 30°F outside air temperature thea recommended airflow ів 26 lb/min 
At this flow rate the cockpit pressure regulator will remain closed, From 30°F to 
759Р the recommended flow is 56 lb/min whieh is also the specified maximum flow 
available from も he МС-1 heater due to its pressure limitation, At an airflow of 
56 lb/min through the airplane nose port the cockpit pressure regulator is open and 
ll lb/min flows through the eockpit, leaving 45 lb/min ав the maximum available to 
the MG-10 system. 


Thé minimum inlet temperature to the MG-10 system recommended by Hughes Airoraft 
бо. 18 ООР, Therefore, heated air should be furnished when the ambient air tempera- 
tures are below OF, 40°F discharge temperature is: recommended since this is the 
minimum that is specified for the МО-1 heater. However, it is permissible to 
furnish heated air at any temperature between O°F and 40°F, 


At an outside air temperature above 75°F, tha recommended airflow from the 
MA-7 air conditioner is 40 lb/min at a discharge temperature of 75°F, The maximum 
airflow available to the MG=10 system from MA-7 air conditioner is also shown on 
Figure 4. At 75°F discharge temperature, the flow from the МА-7 is limited by ite 
power capability te 66 1b/min ав ia shown on Figure 9. 12 1b/min of this air will 
pass through the cockpit, leaving 54 lb/min available for the MG-10 system. 


The relatively high temperature from the МА-7 is recommended because of the 
possibility of the formation of water in the MG-10 system when lower discharge air 
temperatures are furnished on high humidity days with the MG-10 system airframe 
doors open. 


ё-МІМПТЕ ALERT OPERATION: 


The 2-minute alert standby operation requires that (1) the pilot be seated in 
the cockpit, (2) the missile bay be armed and (3) the М0-10 system be in the "WARM" 
condition, Тһе ground air oonditioning requirements are shown іп Figures 5 and 3, 
and in addition the aft eleotronic door must be open. 


When outside air temperature ia below 09Р, two type МС-1 heaters are required 
to support the airplane. One heater is connected to the missile bays and the other 
16 connected to the nose port аз 18 shown in Figure 1, 


Between OCF and 6097, one М0-1 heater will support the airplane. Between 60°F 
and 1309F, one МА-7 air conditioner 18 required to support the airplane. The airflow 
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rates required from the ground units are constant throughout the entire temperature 
range. In order to air condition the cockpit an excessive amount of air must be 
delivered through the М0-10 system. Тһе outside air temperature, at which the 
MA-7 air conditioner must replace the MC-] heater, is arbitrary, Іп Figure 5 60°F 
4s shown as the recommended point, however the MC=1 heater can be used on higher 
temperature days depending upon the solar radiation conditions and the desired 
pilot comfort level. 


The airflow available from the MA-7 at а discharge temperature of 52°F on the 
"Air Force High Humidity Day" is included in Figure 5. This data is taken from 
Figure 9 and is further explained under "Ground Equipment Performance" above. 


g PRES: ; DROP 


Ineluded in all applicable air conditioning analyses carried out for this report 
are corrections for heat and pressure lost in the ground ducting. The criteria 3 
used for these corrections is found in Figures 17 and 18. 


The ground duot temperature change data in Figure 17 is based upon five scat- 
tered points taken during 0014 day tests. Heat loss from the test ducts was 
greater than that expected from production ducts because (1) extra long single sheet 
&luminum pipes vere used in the test and (2) improved insulation has been ordered 
for the main flexible 8 inch diameter ducts. Therefore the temperature change data 
was arbitraily reduced to the values shown. 


Pressure drop through the ground ducts is highly susceptible to the number and 
degree of bends that happen to be in the duct (illustrated in Figure 18). Testa 
(see Reference 11) have proven that the pressure loss іп а straight duot is very 
low (see lower durve in Figure 18) whereas в wide variation іп pressure drop Нав 
been reported in this and other tasts which is apparently due to differences in 
duct curvature and bends. The data used for prBssure drop correction vas assumed 
to be halfway between that reported for two extremes of curved ducting. It is 
believed to ba conservative, however, if actual pressure drops are cocasionally 
found to be too high a simple straightening out of some of the bends in the duct 
will probably substantially reduce the pressure required from the ground unit. 
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SUBSCRTP 


OLS A 


Symbols: 


W — Flow rate, lbs/min 


U Overall heat transfer coefficient, = 

А Area, ft2 

T Temperature, ОҒ or °R 

Ср Speoifio heat, ВТО/15 °P 

АР Preasure drop, inchos of water 

т density ratio, actual/ „0765 | 

K Pressure drop constant for а giyen mystem, in. wtr./(1b/min)@ 
В — Flow rate ratio, ЧМ, 10 . 
T Efficiency mE 

k Specific heat ratio 
Subseripts: | 


missile bay 


mean or average 


outside air temperature 


inlet 
exit 


minumum 


MG-10 eleotronic system 


orifice 
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CYCLIC PALIGI SEST = FLOP CASE X WING 


WORK STATEMENT 


Reference (n) Contract: AF41(608)-27335 TACK 37 and сво 1415-37, 
dated 11/5/o4, 
(b) Task 19, Contract -27335 "Р102 Cyclic Fatigue Test Phase II" 
(СРО 63-2-2-2) 
(с) Call 25, Call -20507 "Р102 Fatigue Testing" 


FIRORICTINY 
fais work ntibement covers a cyclic fatigue tent on ап 2102 Case X Wing 
as requested by Reference (a). 


Thie test will complement the test being ncccap»linhed under Reference (b) 
on fn РАО? uireorafü with Сава XX winco and will enable certification of 
the entire aireraft regnrdlesa of which type wings are instilled. 


Tala obtained fran Ниве I of the airplane cyclic fatigue tent under Ref- 
erence (c) із to be used for this Case X wing test; which will parallel 
лагов ТІ end ITI of the complete airplane test, under Reference (b). 


OLAS PMD OP WORK 
Otruetures Group 


Cente tno Paulie Om a proñacel by tre theorevicol flight spectrum 
for the Cuse X Wire 


С enlute teet loole cai test oneetrun. 


две epus «as el аз dyes fade плаечусг end araociated ponts ennill be 
accounted for Ly у the босар to the вутт тіс condition before cal- 
eulsting the fest "os and Gest врасђуми, 


A fleet эзерге foctar, ав det mained for бие 2102 full scale teat, will be 
upp fed to the aire’ лом өресіксез Frequency data t2 necount for the mont 
severely јона cir ыкъ. Thila tartor will be applied to the calculated 
U age Gn qned by tue ingon tical flight spoctrua before calculating the 
test lords and teet 0 brm. 


qo teat ‘owls and teat cycles will be damaso equivalent to the theoretical 
біраз вресбгол including the fleet unnge fncezor. Minors rule of cumula- 
tive gamse will te used when esleulating and checking the test loads and 
test cyclen. 


Annlysis of eight potnt ín considered sufficient for establishing and 
ehecking the test loada for the wing. 


Coordinate the teat program. 
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2.2 Flu. wd conduct the wing fatigue test aa follows: 


he test specimen will be a complete веш1-врап Р)О2А Case X wing including 
elavon contro] surface and spar attach bolts. It will be furnished and 
trinaported to GD/Convair by the customer. 


2 Lain and Бреста: 

2.2.2.1 GofConvide Structume Gran vill provide the lords snd distribution for two 
fl'rht conditions. There lords will be broken down into five proportional 
Land levels for eneh сола Зола. The test will consist of nppliention of 
these lodea to вит аба two 4000 hour lives. Tach of the №000 hour lives 
18 to have spproximately 00,000 cycles. the 150,000 total cycler will be 
divided into hO identical 200 flight-hour blocks, The conditions will te 
tentel in alternate order іп each block to limit the number of ch^ngeovormn. 
That ін, the Pirnt block will be tested; Condition I, Condition II, the 
second block; Condition II, Condition 1) the third block; Condition I, 
Condition II, etc. for n total of hO changeover&. 


2.2.2.2 The fuel tinkn will be pressure cycled during tbe cost. Each fuel trenk 
pr у татітаб4ов will he accompanied by five яах оз Лоза cycles. All sure 
face loud cyclos will be applied while t^ tanke are Dilly pressurized to 
а cerstant prossure. 


2.2.3 Plnaning Renort s 
бсеега1 Denaates/G ray 4% capeti ген Labour tory wilh prepare the teat 
ръгол гезеті». his b port will девет Ре the test loads and their applic 
самса. She reperi в. 1 î ¢ dedtted to ИЗАМА for approval thirty daye 
prior to test a! x^ 

2.2.4 Load 184,34 ctoo pml oo? 
fenstor той vl Yo снайед to the air, 20 Ceres ned слапествд by whipple- 
tives to a side [os грге Дей lori арт а ез Тһе wing leads wil? ha 
rencted iuto 2014 5. хохо. tha. vill malities the otiffnena of euch fune- 
Jare wing cp r att^5ch rose. Furelnge № ling will Бе eimulnted by mounting 
the враг ettach Раков со вр тв whieh vill alle: the frame to deflect 
verticolly proportional to tie shear taken by each frame. Spring conotanis 
at exch free vill be of a megnitude to simulate the fuselage bending curve. 

2.2.5 1608 Appkiestion: 


2.2.5.1 Toads will be applied through whippletreea vith hydraulic actuators. The 
load will be cycled by éontrolling the bydraulie pressure to the actuatora. 
The вате pressure will be applied to each actuator, for the same condition. 
Тһе loads will be varied between cylinders by choosing piston areas and 
uping levers. ! 


| 
ашыта, ги, сасв/сонуата | Bla 4-737 
| 


2.2.5.2 


2.2.6 


2.2.8 


8.2.9 


2.2.9.1 


2.2.9.2 


2.2.10 
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The dirferent lond levels will be npplied by valving from one pressure regy- 
intor to another with nolenoid valves octuated by a stepping sYitch counte 
ing вусђет. Cycling will be actusted by pressure switcheo plumbed to the 
pressure manifold and арргоргісіс time delay relays. 


Load Monitoring: 


Tae applied loads fron each actuator will be monitored with салу rated 
strain gpg? lond cells mounted between the actuators and the test speciuen, 
These loads will be recorded on а Sanborn recorder at the beginning of the 
test and once a block for each condition at each load level. 


Overlond Protection: 

The ving will be protected from overloading by overtravel ovitcbes. Ех- 
cennive deflection of the wing from any cause will dump the hydraulic pres- 
sure and stop the test. 

Inatrmentation: 

The test ving wil) be instremented by Genern1 Dynamies/Convatr with strain 
gages nt ten locations»  Theoe will ће read while holding the maximum load 
level for euch condition олсе during each „00 hour block. Crack vires vill 
be installed by General Dynruicu/Convoir nt віх locations. The crack wires 
will be monitored continuoualy during thy tent. 

Wing Терес он: 


The wing will be insp pleq съ "Doroxinnirly ә alivat baar intervala during 


the nid block chew ovde Чао тарсе оце wil] w: Jiri to у1вил1. 
exuminutíon of th exterior nnd interior by r.coval of the wing пссево door 
next £o the Вера AL GOO flight boar intoovnla tho lecer wing attach 


bolta and all wies doce will be wa っ Ve for иде Аоп. At the start of 
the test und at chet HMO, бой, 7200, and 9000 flight houra, major ine 
Bpectionm HU be neata The є inspectiona wili Да иде rencval of all 
пссебв doors, the lenulat, сос, the eleven, and tae wing tip. Dye pene- 
trnat inspections will ya ede of criticel ок suspected areas, 


For the final inep сут, approximately 194 of the Хонөг skine will be 
removed for n thorough inspection of the internal atruature. 


Failure LE 


А гуа of five minor failures will be repaired during the teat. А 
ninor failure shall be defined ав one requiring not more than forty аһор 
min-hours to accomplish. Major structural failures may be repaired under 
sparte cost nnd schedule negotiation. 


Final Teat Report: 
депегиј Dynamice/Convair Structurea Laboratory, with the assistance of 


the Structures Group, #111 prepnre tbe final test report. Тһе report will 
include all test results, with photos of test setup and failures. 


ТЕТЕ 


2.3 


4.7.2 


3.7.3 


3.8 


3.9 
3.10 
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Я Рене 4 
Proyorna fiehedule: Weeks After Go-Ahead 
Receipt of all final Test Loads and Spectrum 6 
Reeeipt of Test Specimen 9 
Planning Report Bubmttted | 13 
Test бууг 11 
Test Couple te 32 
Report Submltted 36 


BASIC AS UMTTION & CONDITIONS 
А Tire も Miterinl contract 19 anticipated. 
An nre" cost estimate is to be submitted. 


Air Force vill deliver the FlOZ Case X tent wing to GD/Convair, Plant I, 
опа timely basi; to reet test echedile vegoiresents 


Air Force vill provide the Са ^ X wing f.1 5% history for evaluation by 
ол/сепуа) Yo 


Ко 6 дон npeeiai test cq *tocent de оба 
Fo neu се въ, f .cilit fea or Covernuent. owned facilities nre required. 


Repnir of pri mss struci nc ro Маза ap a pecult of failure ів not included 
and wlll te ¿ bš et to булгас negotiation. 


Везув (4f is unen xequired) for failure: durirg first "life" (ho00 
eraívalent flip hoarn) are to be дейігеес Сок full test life. 


Rey Pres fer fnilures during тесола Lifa (тебиясь ВОЛО nad 8099 flight hours) 
nye Ко be Вог той to be eu?ficiently доод tu complete the teet. 


Terting beyond 8000 equivalent Might hour: 9111 be subject to separite 
neyotintton. 


Deviation from or additions to there aseunptioas and the test conditions 
described under Task Daseription will be subject to additional negotiation. 


Actual testing 46 to Me conducted on в three shift, 40 hour week basis. 


Disposition of the wing after testing is to be designated by the Air Porce. 


АТ з YEAR INTER 
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12 YEARS. . 
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INTRODUCTION 


Falcon missile ground firing tests were conducted from 11 through 21 January 
1955 on the live ballistic range at the Naval Ordnance Test Station, Inyokern, 
California. The tests were authorized by Air Force Contract AF33(600)-5942. 


Five tests were made to check functional operation of the Hughes missile launch- 
ers and related aircraft components. Photographic coverage was made of all 
firings. The still photograplis are included in this report. Motion picture films 
‘were edited to constitute a supplement to the report. 


Description of Test Stand | 


The test stand, which simulated a single armament bay of the basic airplane, 
was constrücted of structural steel. An actual airplane armament mechanism 
was installed in the test stand in a fixed and extended position for all missile 
launchings. A safe missile trajectory was gained by building a 10 degree launch- 
ing attitude into the test stand. Тһе stand was welded to a large, steel firing 
pad. (See Figures 1 and 2.) Falcon DX missiles were used in all tests. The 
missiles did not contain the usual guidance system. 
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MISSILE LOADING INSTRUCTIONS FOR LD-3B HUGHES MISSILE LAUNCHERS 
(Drawing No. X134100). 


1. 


Check missile for: 
(а) Smooth, clean, chamfered holdback hole. 


(b) Distance from centerline of holdback hole to aft face of rear hooks 
to be 16.985 inchés. 


Pull launcher holdback release knob and manually push both loading follow- 
ers and holdback slide to forward positions. Holdback pin must be fully re- 
tracted and door must be closed. 


Missile may be slid on track either from front or rear of launcher. If fric- 
tion appears excessive, missile and rail should be worked together until 
friction is lessened. 

With missile on track and launcher in readiness, push missile rear hooks 
against launcher loading followers and continue moving aft approximately 
4,8 inches. Additional force will have to be applied the last fraction of an 
inch. The holdback reldase knob should suddenly retract so that only the 
red portion of the rod isi showing. If it does not retract, it is permissible 
to assist this knob into the retracted position. 


CAUTION 


Should loading be incomplete for any reason 
and itis desired to move the missile forward, 
loading follower arms must be held manually 
forward against the rear (missile) hooks other- 
wise the umbilical contacts may be damaged. 


‘Once fully loaded, to unload, pull release knob and push the missile for- 


ward. Loading followers should move forward with the missile a full 4. 8 
inches. To insure this forward movement of the follower arms, push for- 
ward on them along with: missile. 


To remove missiles rearward after it has been loaded and step number 5 
has been accomplished, the followers may be pushed above their detents. 
The missile is then slid aft off of the launcher and the follower arms should 
be returned to their norrhal position on the track flanges. 
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TEST FIRING NO. 1 


Falcon missile No. DX 257 was launched from the static test stand using launcher 
No. LD-3B-005 which was designed for use on the F- 102A airplane. (А/С 1788.) 


Instrumentation consisted of two Fastax cameras. One was placed in front of 
the stand to check lateral deflections and one at the side to check vertical de- 
flections. These cameras were operated at 1000 frames per second and have 
1000 cycle timing recorded ón the film. They were started one second before 
Zero time and were operated for a three seconds total. 


After installing the launcher on the displacement arms and checking out the elec- 
trical circuitry, the missileiwas loaded on the launcher. 


Ignition and launching was normal with the missile traveling about seven miles. 
Examination of the launcher after firing disclosed that the follower arms were 
damaged. Missile blast had blown the follower arms off the track, rotated the 
arms 180 degrees, and wrapped them around the back of the launcher. (See 
Figures No, 5 and 6.) 


It was necessary to remove dnd replace the damaged parts with some reinforced 
follower arms before proceeding with the program. Hughes personnel reworked 
a new set of follower arms by adding a 3/16 inch reinforcement to the outside 
face of these parts. The next firing was scheduled for the following day, 14 
January 1955. ! 
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TEST FIRING NO. 2 


Falcon missile No. DX 258 was installed on reworked launcher No. LD-3B-005. 
(See Figures No. 3 and 4) 


Instrumentation consisted of the same photo coverage used on test number one. 
A time-study documentary movie was made of the missile loading sequence. 


The missile for this test wak installed from the rear of the launcher and took 
slightly longer to load than when installed from the front of the launcher. When 
loading the missile from the aft end of the launcher, it is necessary to push the 
round forward until Ше aft hooks slide past the follower arms. Тһе round is 
then alid aft pushing these follower arms to the stop position, which causes the 
holdback pin in the launcher to engage the missile. 

Total loading time was one minute and fifty-five seconds from the time the mis- 
Bile was removed from the shipping container until it was ready to fire. 


Ignition and separation was ñormal with the missile traveling approximately 
seven miles before impact. The reinforced follower arms on the launcher 
worked satisfactorily and, after checking the launcher operation manually, 
the third missile was installed. 
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TEST FIRING NO. 3 


Falcon missile No. DX 259 was installed on launcher No. LD-3B-005. This 
round was installed from thé front of the launcher. A time-study documentary 
movie was made of the complete operation. 


Camera coverage for the firing was the same as used on the previous tests. 


After installing the missile бп the launcher, it was decided to go through the 
removal operation. Caution instructions for removal of a round was inadvert- 
ently ignored and, as the roünd was pushed forward the follower arms were not 
manually held against the reàr (missile) hooks and the umbilical firing contacts 
were damaged. Without examining these contacts, the missile мав reloaded on 
the launcher but failed to ignite due to the damaged contacts. 


This round was again removed, the contacts were inspected, straightened, and 
the round reloaded for firing. Actual loading time was less than one and one- 
half minutes from the time the missile was removed from it's shipping container 
until it was ready to fire. 


Launching was normal with missile travel equal to the previous two firings. 
The launcher was inspected after firing and manually operated and found to be 
in good condition. Some missile smoke deposit was found inside the launcher 
which tended to retard the slide action of several internal parts. The launcher 
was returned to Hughes for production rework before further testing. 
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TEST FIRING NO. 4 AND NO. 5 


Falcon míssile No. DX 260'was fired on Test No. 4, and Falcon missile No. 
DX 261 was fired on Test No. 5. 


After reworking the follower arms on the launcher at Hughes Aircraft Plant in 
Culver City, California, the same unit was mounted again on the test stand. 


Production type reinforced follower arms were installed on the launcher and a 
stronger slide-return spring was added to provide faster action on the door 
covering the umbilical contacts when the missile leaves the launcher. Camera 
coverage used on these tests was the same as that used on previous launchings. 


A Hewitt- Packard electronic counter was wired to the missile "present" switch 
in the launcher to obtain thé delay time between missile firing pulse and the 
Switch opération indicating the missile gone. This counter indicated an elapsed 
time of . 058 seconds from ignition pulse to switch operation. Since the igniter 
requires . 008 seconds to fire, it can be assumed that the remaining . 050 seconds 
is for missile movement off the launcher. This ін about 1/4 of the time set up 


as delay after ignition, andibefore the launcher retracts back into the airplane. 


Both missiles were launched without difficulty. Launcher operation was вай8- 
factory with missile trajectory equal to those previously fired. Launcher in- 
spection after each firing revealed the usual smoke penetration inside the hotig- 
ing. Slide mechanism and umbilical contacts were in good working condition 
after these teste. 


CONCLUSIONS 


Тће test program proved the launcher operation and purpose for which it was 
intended. Missile trajectory and separation from launcher on all firings was 
good, with down range latetal variation relatively small. Missile launchers 
as tested are safe for air fíring use. 
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Figure No. 1. Side View Showing Mis 
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Figure No. 8. Side View Test Stand Showing Missile Launcher 
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Figure №. 4. Rear Three-Quarter View Test Stand Showing Missile Launcher 
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Um СТ: 


To determine the ultimate strengths and shear characteristics of the proposed 
fuse laze paneles for the “Yodel YP-102 airplane, 


3EICINIX : 
Spedimen No, l: Specimen Мо, 1 (,032 stiffeners and „032 skin) іс shown as the 


classe bly of oraw'ng Ме, 8-075301 (Ее 7). 24 2-ТЯ0 bare aluminum alloy was 
substituted for 24 L-181 bare aluminua alloy аз stiffener material, 


epecimen No, 2: Specimen Ne, 2 (,052 stiffeners and „32 skin) is shown as the 
-9l assembly of Ura.ing No, 8-075 11 (rizurt 7). 
were of 24 2-Т80 bare aluminum alloy, 

Ӛзесілеп No, 3: specimen No, 22(,932 skin, „025 reguler ctiffeners, and small 
„025 stiffeners згаск aiduay between regular stiffeners} is shown as the -2 assembly 
of Drawing No, Я-07501 (Fizure 7), As in Specimen No, 1, all stifrencrs urre of 
24 5-180 bare aluminum alloy, However, considerable difficulty was encountered in 
forming the „125 mterial, and the fin'shed stiffeners were not nerfectly formed, 


Specimen №. 4: specinen No, 4 (,932 skin, „025 regular stiffeners, and small 
.225 stiffen rs placed midway between the revular stiffencrs) is shown as the -33 ass- 
е bly of Drawiny Че, 8-07501, The ;rinclpal difference betwecn әресілеп Nog, and 4 
was that both Flanges of the small stiffenera in Specimen No, 4 had „25 lips instead 


Аз in J:ectmen No, l, the stiffeners ^ 


of а ,70 lip on only one flange of the small 
forning methods resulted in very well formed 
3-180 aluninun alloy was subst'tited for the 


stiffeners in ӛрес пеп No, 3, 
stiffeners in Specimen No, 4, 


Improved 
Clad 24 


24 、-781 bare alum'nun alloy as stiffener 


mater’sl "n opee' men Чо. А. 
Specimen Мо, 5: 


ЕД аз: ably of Oraving Ме, 47501, Аз іп Specimen Мо, l, the stiffeners were of 


elit 7: 5-16 aluminum alloy, 
LOA 


Ref, Сула, Ing!neering strictures üroup, 


D 
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Specimen Но, 5 (,051 skin али , 51 stiffencrs) ts shown as the 7 


| Z4 っ -780 tare aluninun alloy, 

| 

! ӛрес!чеп Ho, б: specimen №. 6 (,032 stiffeners ад! 。040 skin) is shown as the 2 
-121 assenbly of drawing No, 8-07-01, It should be noted that the stiffeners were ог” 
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БЕС URITY INFORMATION 


LOADS: (Cont'd) 


The critical shear condition for the fuselage is а symmetrical il Ylight condition, 
Mach 2.118 at 35,000 ft, This produces а skin temperature. Of 240 E, Therefore, а 
correction factor of 1, 316 was applied to all design loacs, Design ultimate loads on th 
airplane are 8 С losds which multiplied by the heat factor of 1,316 equals 10.5 G, 


Specimen Nos, l, 2, 3, 4, and 6 were representative of proposed fuselage sections 
at Station 312, Тһе 10,5 С shear load at this point on the section represented by 
there specimens is equal to 24,300 ib, 


Specimen №. 5 is represemative of а proposed fuselage section at Station 443. 
The 10,5 G shear load at this point on the section represenied by this specimen is 
equal to 42,100 15. 


PROGID ULE: 


| Specimen Но. 1: Specimen №, 1 was set u for test as shown in Fi ures 8 and 9, 

| Е which started with а tare load of 2000 lb, ami increased by increments 
18 €, were applied by means of the calibrated hydraulic rams shown in Figures 

| 8 and 9, Strains were measured by means of two pairs of electric strain rosettes placed 

| back to back on opposite sides of the skin at the two points of the skin shown in Fig, 

9, Veriical deflections were measured by mcans of one handing scale attached to the 

loaded епа of the speclmen by means of a piano wire and pulley arrangement, 


Specimen Мо, 2: The testing of Specimen No, 2 наз conducted as three separate 
| tests, They are аз follows:, 


| j Test No, 1: Spec men No, 2 was set up for test in the same manner as used in 
the test of Specimen No, 1 except that one логе lateral support member was added 
and no strain варез were used, Starting with в tare load of 2300 lb, the load was 
applied in increments up to 10,000 15, 


Test No, 2: Ап undamaged stiffener from Specimen No, 1 was placed between the 
first two stiffeners at the losing end of the specimen, А ,75 > 1,25 x „051 245-0 
aluminum a11oy angle was placed midway between the st'ffeners of each of the first 
two bays at the end of the specimen aitached to the supporting jig, А comparison 
of Figures 19 and 22 reveals the rows of attaching rivets of the additional reine 
forcing members, Тһе sp.cimen was then loaded to the same load and by the same 
methoda used in Test 1 of this specimen, — 

L кен манағы 

Test Хо, 3: The specimen, reinforced as described under Test 2, was used for 
| this test, Two pin-ended pi pipe columns parallel to the specimen, one of which із 
| shown in Figure 23, were provite Чиг prevcnt Fotation of thé “end *loating-plete ^ 
| | about the 2%, axis, Loads applied by meana of the calibrated hydraulic ram, shown 


in Figure 23, титана After а tare 1084 of 2300 1Ъ., the loads wer 
inereased by ілегет о Раше. 
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SEC! E" 1 £ INFORMATION 


РАССУРЈар - continued 


бресїтер No. 3: Зпесілеп Мо. 3 was tected in а manner identical to thut used 
in Test 1 of Syecimen №. 2 except tiat the test was continued to failure. 


Specimen No. 4: Specimen No. 4 was tested in а manner identical to that used 
in Test 3 of Srecimən No. 2. 


Зресітеп Ме. 5: рес еп № 


. 5 was tested іп а wanner identical to that used 
in Test 3 cf Sein n Хо. 2 except ti t 


г. бага Lond of 3900 lt. sen uced. 


Svecimen No. 6: Specimen No. € was tested in а manner iijenticsl to that used 
in Test 3 of Secimen No. 2. Деле vet Ç 


DTCC3TCN: 


Electric strain me&surerents made during the test of Specimen №. 1 were of по 
'raeticsl value. Тһе errors induced by temperature changes oni stin wrinkling were 
in some cases sf greater rapnitude than that of Ше strains involved. Гог that 
| rer ron。 no а ет" wes made to measure strains by the use of electric strain gages 
in eny of the cther tests. 


At the times of the tests of Specimens Nos. 1 and 3 and the first two tests of 
Speciman Y^. a, the maximum shear load on the section represented by the specimens 
war tetieved to occur in the down direction. However, later investigation showed 
tlet this maximum shear on the section occurred in tke uo direction. For that 
гевсоп, tte 10815 used in all other teats were arr lied in the up direction. 


The reirforcement of Srecimen №. 2 was done tc accomplish two purposes., Опе 
stiffener was inserted near the leading end of Ме srecimen to insure a better dis- 
tritution of stress to the central part of the srecimen. The small angles, inserted 
“u спа? stiffeners near the vertical jig eni of the srecimen, were used to check 
tle efficiency of that type of stiffening in treating up large wrinkles. These 
1 reinforcements were not considered to affect the ultimate strength of the specimen 
inacsaich ss the extra stiffeners were omitted from the central portion. 


i The results of tris test are included іп Те е I. 


C БОГЕЦЛЫ 


i Srecinen No. 1: Since Specimen No. 1 has heen demonstrated to have a margin of 
safety of -.33 (Ref. Results), it is considered to be structurally inadequate. 


| Specinen №. 2: Since Specimen №. 2 hes been demonstrated to have a margin of 
safety of .09 (nef. Results), it is considered to be structurally ade mate. 
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Specimen No. 3: Since Srecimen Мо. 3 has been demonstrated to reve а margin 
of sufety of -.18 (Ref. Results), it is not considered to be structurally 
adequate. 


Specimen No. 4: Since Specimen No. 4 аз been demonstrated to have а margin 
of safety of -.006 (Ref. Results), it is not coneilered to be structurally adequate. 


Srecimen No. 5: Since Srecimen №. 5 фаз teen demonstrated to have a margin | 
of safety of at least .02 (Ref. Results), it is considered to bu structurally | 
&denuate. 1 


Specimen Ne. 6: Since Specimen No. € has beor demonstrated to bave a margin 
of safety of .13 (Ref. Results), it is considered to be structurally gdequate 。 
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— —— — T mm ーーーーーーー…ー ト ーーーーーーー- ———— а 2 Ë — 
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1 1 
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| * Computed as follows: Average shear stress at failure = -Ез иде оре © 
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ц in. to the left of the splice and the first 21 in. to the right noie в 
. to be the test section. “his section was considered to bd relative “rae 
. , loading and restraint, Only wrinkles in this portion were | conside" , 
‚ *** | The values of load, stress, and margin of safety shown fo for M eria ‚. 15 
‘ . ' values for thé specimen. The failure of the rivets attaching the si: tg 
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F-102 MAINTENANCE 
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CONFERENCE NOTES 


FOREWORD 


Appearing on the following pages is a compilation of the material presented 
at the first USAF-CONVAIR F-102 Maintenence and Technical Review Conference, 
held in San Diego on 17, 18 and 19 June 1958. 


Subject matter for the conference was derived from questions pertinent to field 
problems as submitted to Convair and SAAMA by AAC and ADC. 


For the benefit of all using activities, the material provided during the joint 
conference has been compiled, analyzed, and augmented with information request- 
ed at that time and subsequently supplied. 


Convair's Customer Service Department wishes to express thanks to all those 
who attended and who contributed to this accomplishment. 
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W/O C.L. Dovis 
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W.F. Chana, Convair 
Interceptor Service 
Supervisor; and 

R.J. Singleton, 
SAAMA Representative, 
talk over 

Е-102А Maintenance 
and Technical 
Review Program 


CONFERENCE EXHIBIT PHOTOS 


О.М, Harper, Chief of 
Interceptor Service 
discusses F-102A 

Case XX wing fences with 
Col. G.R. Herrman, 

ADC HQS; J.J. Alkazin, 
Manager, Customer Service; 
Col. J.W. Breehl, 

SAAMA HQS; and 

H.R. Kennedy, Chief of 


Service Publications 


I.N. Peak, Convair 
Service Engineer, 
indicates J-57 

turbine blade condition 
to Col. J.T. Klemovich, 
WADF HQS 


Capt. E.A. Grant, 327th 
FIS, Truex; and 

C.T. Yates of Convair 
Service Engineering 
discuss high-pressure 
quick-disconnect coupling 
used on the 

F/TF-102A aircraft. 


QUESTIONS АВЕ FUNCTIONALLY GROUPED AND CODED. . . 


As a means of referencing the various questions discussed atthe Conference, Con- 
vair's Service Engineering Functional Code was used. This code is based on as- 
signing the basic airplane model number (which in this case is 8-} followed by one 
of three general groups: 


-1 Airframe -2 Systems -3 Operations 


Thus, the code number for any question (which appears within the parentheses) 
establishes the topic of one of these three general groups. These are further 
broken down numerically as follows: 


1.1-0 POWER PLANT 2.1-0 AIR COND. & ANTI-ICE 3.1-0 HANDBOOKS. 
-1 Engine -1 Compressor -1 Flight 
-2 Shroud -2 Refrigeration & Conditioning Equipment -2 Maintenance 
-3 Mounts -3 Conduction System -3 Structural Repair 
-4 Exhaust -4 Control Units Parts Catalog 
-5 Ignition & Starting -5 Instrumentation Weight & Balance 
-6 Auxiliary Propulsion Ingpeclion Requirements 
-7 Accessory Drives 2.2-0 HYDRAULICS 
-8 Controls -1 Pumps Б Motors 3.2-0 FLIGHT AND GROUND. 
-9 Instrumentation -2 Accumulators, Reservoirs & Lines Performance 
-10 Fuel Metering -3 Controls & Valves -2 Handling Characteristic 
-11 Ой System -4 Cylinders -3 Status & Flight Time 
-12 Air Induction -5 Instrumentation -4 Weight & Balance 
-18 Cooling 
2.3-0 PNEUMATICS 3.3-0 SAFETY. 
1.2-0 FUSELAGE -1 Compressors & Motors -| Incidents & Accidents 
-1 Nose Section -2 Air Flasks b Lines -2 Ditch & Escape 
-2 Center Section -3 Controls & Vaives -3 Fire Detectors 
-3 АЙ Section -4 Cylinders 
-4 Canopy & Windsbield -5 Instrumentation 3.4-0 OVERHAUL & SERVICING 
48 Vertical Fin -1 Clean & Protective Coat 
-8 Access Openings 2.4-0 FLIGHT CONTROLS -2 Lubrication 
-7 Pairings -1 Elevator -3 Finish, Paint, Markings 
-2 Aileron -4 Ground Handling Equipment 
1.3-0 WING -3 Hudder -5 Test Equipment 
-1 Main Section -4 Elevon -6 Е.С.Р. (Engineering Change Proposals} 
-2 Tips -5 Speed Brakes -7 ACA. ТУА. ЕО 
-3 Leading Edge -6 Drag Chute 
-4 Fairings and Fences -? Pilot Assist 3.5-0 POLICY & TRAINING 
+5 Access Openings -8 Control Stick -1 Sales Information 
-9 Stability Augmentation -2 Policy & Procedure 
1.4-0 FURNISHINGS -3 Design & Geometry 
-1 Crew & Passenger Accommodations 2.5-0 FUEL SYSTEM -4 Maintenance Training 
-2 Fabric & Sound Proofing -) Integral Tanks -à Engineering Training 
-3 Ploor & Floor Panels -2 External Tanks -6 Factory Training 
-3 Pedestals & Consoles -3 In-Flight Refueling =? Mobile Training 
-5 Seat & Seat Belts -4 Lines, Vaives, Pumpa 
-6 Instruments & Panels -5 Controls 
-7 Pitot-Static Heads & Booms -6 Instrumentation 
-8 Oxygen 
2.8-0 RADAR, FIRE CONTROL, АВМТ 
1.5-0 LANDING GEAR -t Radar Receiver & Transmitter 
-1 Shock Strut -2 Antenna & Radome 
-2 Axles, Wheel Assemblies, Brokes -3 Computors 
-3 Drag Strut, Pivots, Latches -4 Missile Auxiliaries 
-4 Controls & Indicating System -5 Scope & Controls 
-5 Doors and Access Openings -6 Optical Sighting 
-0 Tires and Tubes -7 Rockets & Missiles 
-1 Arresting Gear and Barrier -8 Racks & Doors 
-9 Data Link 
“10 PLS, & F. F. F. 
-11 Camerus 
2.7-0 RADIO AND ELECTRICAL 
-1 А.С. Power & Regulation 
-2 D.C. Power & Regulatlon 
-3 Wiring, Imerconnect Components 
-4 Lights and Horns 
-5 Communications 
-6 Landing Aids 


Navigation Aids 


POWER PLANT 


QUESTION NO. 1 (8-1.1-1) 


When will a program be implemented to retrofit cast blades with forged type blades 
in the first-stage turbine rotor of the J-57 engine? 


COMMENT 


Т.О. 2J-J57-558, dated 9 June 1958 outlines replacement of first-stage cast turbine 
blades with forged blades. The bases can replace complete turbine assemblies at 
the 100-hour inspection, if necessary. SAAMA has procured 36 extra rotors and 
will be able to supply 46 sets per month above overhaul requirements. 


Delivery schedule on forged blades for F-57-23 retrofit is 150 sets in April and 
May and 100 sets per month through August. This will complete the initial buy 
which was for 600 sets of a required 1285 for complete retrofit. Retrofit is to be- 
gin at time of receipt of the forged blades. T.O. 2J-J57-558, dated 9 June 1958, 
has been published to require the retrofit of forged blades at the time of overhaul. 
OCAMA started incorporating forged blades during overhaul on 9 June 58. 


In addition, SAAMA has established а pool of 1st stage turbine rotors at OCAMA 
which will be used to support а 100 hour inspection and stretch check of 1st stage 
turbine blades. 


QUESTION NO. 2 (8-1.1-1) 


What action is being taken to procure M Е О spares for the J57 -P-23 engines? 


COMMENT 


Provisioning of P-23 engine has been completed, and parts are available at prime 
depot. 


QUESTION NO. 3 (8-1.1-1) 


When will adequate buildup instruction for QEC kits be issued to the field, such as 
a regular packing list in numerical order instead of card packing system, and de- 
tailed instructions containing photographs 2 


COMMENT 


Convair ECP 6223 answered many of the questions regarding QEC kits. This ECP 
included an IBM listing of all assemblies and component parts comprising the 
assemblies. 


Power Plant (cont) 


SAAMA is conducting à complete study of QEC kit configuration and support. Ве- 
sults of study to be coordinated with Headquarters ADC and will require a survey 
of all delivered QEC kits by Using activities. In addition, consideration is being 
given to publication of a handbook on QEC's. Finalized action may also require 
procurement of ECP 6223 or portions thereof. Headquarters ADC will be advised 
of action taken. 


QUESTION NO. 4 (8-1.1-1) 


If leaded fuel is used for the F/TF-102A, what grade of oil should be mixed with it? 


COMMENT 


Leaded gasoline, specification MIL-F-5572, may be used in lieu of JP-4 fuel 
only in emergencies, when flight time will not exceed two to three hours. 
The leaded gasoline will be of the lowest grade available and must be diluted 
2.5% by volume with oil, Specification MIL-L-6082, grade 1100. These in- 
Structions are contained in Т.О. 1F-102A-2-5, Page 8, para 1-9, caution 
note. 

These instructions are in consonance with T.O. 2-1-501, dated 3 Dec 56, 
which specifies Alternate Grade Fuels for Aircraft-Engine Combinations. 


QUESTION NO. 5 (8-1.1-1) 


What is the status of the action items generated during the SAAMA J-57 engine con- 
ference held 10-11 February 1958? 


COMMENT 


SAAMA reported the following items: 


a. 


Fuel control temperature bias operating slowly and allowing overtemperature 
condition to exist before compensating. Tests proved the temperature bias 
operates satisfactorily. 

Bases reported a possible trim shift during cross-country flights. Extensive 
testing failed to reveal any trim shift. 

It was suggested that а low-pressure filter be installed in the fuel system, up- 
Stream of the engine. SAAMA engineering is evaluating this suggestion. 

It was suggested that the fuel control 100-mesh inlet screen be replaced by a 
200-mesh screen. SAAMA investigation found the 100-mesh sereen to be 
adequate. 

SAAMA is conducting а study on averaging type probes; however, preliminary 
reports indicate that the cost of such a system is not justified by the minimum 
amount of benefits to be gained. 


Power Plant (cont) 


Е: Because of the overtemperature conditions that exist оп Е/ТЕ-102А aircraft, 
it was suggested that an overtemp warning light be installed and located in 
Such a position that pilot would detect light even when he was watching the 
radar scope. SAAMA's study of this indicated it is not practical. 

g. It was suggested that a standard trim information card be printed and distrib- 
uted to be filled out each time the engine is trimmed. These cards should be 
kept within and become part of the engine historical record. These cards are 
now available under Number ЕТО-111. 

h. Т.О. 1Е-102-707, dated 11 June 1958 directs installation of a decal for cock- 
pit indicating temperature limits. 

i. Five engine trim kits have been distributed in accordance with priority estab- 
lished by Headquarters ADC. SAAMA has initiated action to procure sufficient 
kits to satisfy all requirements. Convair has indicated kits can be delivered 
in approximately 135 days after receipt of contractual authorization. 

ј. ЕСТ Indicator - There are several new commercially developed ЕСТ indicators 
that would satisfy Е/ТЕ-102 requirements. ЗААМА has requested more detailed 
information on these indicating systems from MAAMA, prime commodity АМА, 
in order that we may evaluate the feasibility of installation. It should be noted 
that the systems to be considered are only recently developed items and have 
not been qualified. 


In the interim, consideration was given to the interchange of the EGT indicator 
positions with the engine tachometer, ratiometer or fuel flow indicator. The 
interchange of the engine tachometer was determined not feasible due to the 
physical size of the bezel of the ratiometer. The length of the tachometer would 
also create an aircraft structural interference problem. The interchange of the 
EGT indicator positions with the fuel flow appeared possible, however, due to 
the close proximity of each other, the reduction of parallax gained would be of 
no great benefit to warrant such a relocation. 


QUESTION NO. 6 (8-1.1-2) 


Is there any consideration being given to splitting the aft cooling shroud to facilitate 


A/B nozzle maintenance? 


COMMENT 
g considered at this time. Convair believes that 


No changes to the shroud are bein 
k does not merit the weight and change complex- 


the magnitude of the maintenance tas 


ity involved. 


QUESTION NO. 7 (8-1.1-2) 


What can be done to make the rear engine shroud removable with engine installed 


for access to hydraulic valves in A/B compartments? 


Power Plant (cont) 


COMMENT 


See answer to No. 6. In addition, the fire hazard created by reworking the Shroud, 
plus the limited additional accessibility available, makes this change unrealistic. 


QUESTION NO. 8 (8-1.1-5) 


Is the combustion starter situation considered resolved? 


COMMENT 


No. Bendix has been directed to redesign the starter, as required, to eliminate 
present undesirable features and improve its safety and operation. P/N 36E44-14B 
is the latest configuration. It includes a cold weather head, an improved overspeed 
Switch, and an improved jaw advance mechanism, In addition, the Air Еогсе 13 eval- 
uating the Hamilton Standard starter as an interchangeable replacement. Further 
comments will be discussed under Electrical Systems. 


QUESTION NO. 9 (8-1.1-5) 
What does Convair think of installing a drain line in the starter mounting head (stock 
number 4938-CL-1), to prevent oil seepage from the gear box into the starter gear 
section (stock number 4938-CL-2), which causes starter fires, clutch slippage, and 
excessive smoke? 


COMMENT 


Convair Modification Task Outline No. 2-15 to accomplish this change was submitted 
24 March 1958. 


SAAMA has established an engineering project with tentative date of assignment of 
Т.О. number as 15 August 1958. Release date of T. О. and associated kits scheduled 
for 15 October. 

QUESTION NO. 10 (8-1, 1-5) 
What is being done to increase the reliability of the starter control head? 


COMMENT 


а. А modification proposal is presently being processed on an expedited basis by 
MOAMA to incorporate a rectifier at time of overhaul in the control head 


Power Plant (cont) 


electrical system to prevent reverse current flow which renders the centri- 
fugal overspeed switch ineffective. 

b. Effective in production on the 12A configuration control head, a design im- 
provement was incorporated to provide improved starter combustion in low 
ambient temperature ranges. Also, effective in production in the 14A con- 
figuration, a larger volume fuel flask and aluminum bands for the flask were 
incorporated to increase reliability. These improvements are now being 
incorporated on in-service starters at time of overhaul. Field maintenance 
of the control head will be expanded in July to authorize field replacement of 


certain parts. 


QUESTION NO. 11 (8-1.1-5) 


What is being done to increase the reliability of the air start valve? 


COMMENT 


Reliability of the air start valve is a function of the air supply; clean dry air is re- 
quired. Several cases of leakage from an "О" ring seal were attributed to damage 
caused by necessary repositioning of the mounting brackets of overhauled valves. 


The field maintenance technical order (T.O. 1F-102A-18) is being revised to allow 
replacement of seals, seats and gaskets and for check and test of this valve. Publi- 
cation of this revision is anticipated on or between 20 July 58. 


QUESTION NO. 12 (8-1.1-5) 


Many aborts have been 
air valve was considered to be at fault as а result of freezing. Afte 


extensive heat on the starting air valve, а successful start was made. 


r application of 
Is there a fix 


for this condition? 


COMMENT 


moisture in the air supply. Corrective action consists of 


Freezing 18 the result of 
e of the Joy compressors 


supplying clean dry air to the system. Proper maintenanc 


is essential. 


QUESTION NO. 13 (8-1.1-5) 

handbook be revised to reflect the fact that external power i$ 
g? -- Request this item be resolved among ARDC, РЕМ, 

d be presented to the conference. 


Why can't the -1 flight 
not required for startin 
SAAMA, SARSD, and Convair, an 


experienced due to "по start" during cold weather. The starter 


Power Plant (cont) 
COMMENT 


Convair cannot condone the practice of starting and operating the engine without 
boost pumps running because fuel pump inlet pressures will be less than the pres- 
Sures specified in P&W's Operating Instructions No.'s 191 and 144. Experience 
has shown that such action will cause excessive wear of the engine-driven fuel pump 
and contamination of the engine fuel system. 


P&W will not drop the requirement for a head of pressure at the engine inlet. On 
the basis of conference discussion, relating actual experience in the field (starting 
without external power without any fuel pump problems), SAAMA agreed to reopen 
Studies on this item and advise ADC of firm course of action in July. 


QUESTION NO. 14 (8-1.1-5) 


Starter fuel flask pistons have been sticking in a partially filled position, resulting 
in short starts. What action is underway to assure a positive refill, such as spring 
loading? 


COMMENT 


Only two UR's are on record at SAAMA which could possibly be attributed to fuel 
flask piston sticking. It is possible this condition could occur if the fuel flask 
clamp nuts were improperly torqued or if the old type steel clamps pull the flask 
out of correct alignment when the nuts are tightened. Effective on the 14A pro- 
duction configuration starter, aluminum clamps were incorporated in lieu of the 
steel clamps to insure a more satisfactory installation. This change is being 
accomplished on all overhauled starters. The prime AMA on the starter states 
that this problem is not known to exist. SAAMA is initiating action to establish 


analytical overhaul on the fuel flask to positively determine whether a problem 
exists in this area. 


QUESTION NO. 15 (8-1.1-7) 


Will the requirement of aligning the shaft of the constant-speed-drive unit, as re- 
quired by 7.0. 1F-102A-2-4, be deleted as recommended by Convair Interceptor 
Service Notes, dated 27 May 1958, Code: 1-7? 


COMMENT 


The original alignment procedure will remain in the handbook so that it may be used 
if needed. The requirement for alignment, however, will be deleted in the next re- 
vision of T.O. 1F-102A-2-4, dated 27 May 1958. 


Power Plant (cont) 


QUESTION NO. 16 (8-1.1-7) 


Is there a tool being designed to ease the task of Sundstrand drive-shaft alignment? 


COMMENT 


No. Because of the recent simplification of the alignment task (see Que8. 15) а 
tool is not considered necessary. 


QUESTION NO. 17 (8-1.1-7) 


What is being done to increase the reliability of the Sundstrand gear box (P/N 2876- 
678540 and 682106)? 


COMMENT 


ОСАМА is now retrofitting "сазе hardened" bearing inserts with corrected tolerances 
during overhaul to accomplish improved reliability. In the meantime, T.O. 1F-102- 
723 recommends periodic inspection. T.O. 9H6-3-8-907, dated 20 February 1958, 
installs improved seal at depot level. 


QUESTION NO. 18 (8-1.1-7) 


Can different type rubber grommets be used for the engine bleed valve? The grom- 
met currently installed will deteriorate completely in 50-100 hours of operation. 


COMMENT 


Seal deterioration has not been reported as a widespread condition. No UR's have 
been received on this item. Activities are requested to submit UR's if they are ex- 
periencing difficulties with this item. 


QUESTION NO. 19 (8-1.1-8) 


What action has been taken to prevent throttle linkage from freezing at high altitudes? 


COMMENT 


A design study has been conducted to provide an acceptable method of excluding 
moisture from the Teleflex installation. Convair ECP 6243, submitted 13 May 1958, 
provides an "accordion" boot seal to exclude moisture from the throttle linkage. 
Prior to incorporation, the applicable technical order requirement for cleaning 


Power Plant (cont) 


Teleflex cable must be closely adhered to as an interim method of precluding cable 
"freeze." Т.О. 1F-102-742 will be issued to install boots. Kits and Т.О. are 
Scheduled to be distributed in August. 


QUESTION NO. 20 (8-1.1-9) 


Are there any plans or thinking on obtaining TPT at the first-stage turbine, rather 
than at its present location? 


COMMENT 


No. This is not a practical change since it would require requalification of the engine, 
changes in present operating procedures, and development of thermocouples not now 
available. 


QUESTION NO. 21 (8-1.1-9) 


Why can't lock washers be utilized on the capillary-tube mounting flange bolts in 
place of the safety wire now used on the bolts? 


COMMENT 


The engine manufacturer does not employ lock washers for this purpose. Ассез- 
Sibility of this part is improved by incorporating an access hole in the adjacent shear 
Shelf. Convair Service Change Letter No. 6-52-3181 was submitted to SAAMA 17 
July 1957, recommending the installation of an access door for this purpose. T.O. 
1F-102-705, dated 18 April 1958, directs cutting of access door in shear shelf. 


QUESTION NO. 22 (8-1.1-10) 


What is being done to furnish the field with plain, simple-language trouble-shooting 
information on the engine fuel controls? 


COMMENT 


"Trouble shooting" of fuel controls should not be attempted by field level mainte- 
nance. АП fuel control overhaul and maintenance should be done at the depot level. 


Permissible adjustments of the fuel control (maximum speed and idle) are explained 
in existing T.O.'s. 


P&W is rewriting their trouble shooting material and will distribute it in the near 
future. 


Power Plant (сопђ 


ADC objects to Ше changes in the adjustments made Бу P&W representatives. АРС 
feels that the engine men at the base can make any adjustment that can be made by 
the engine rep. OTIG agrees with ADC and wants all adjustment information in the 
-2-4 handbook. P&W feels it is too dangerous, because the field could be adjusting 
for а progressive malfunction which could result in loss of engine and possibly of 
aircraft. SAAMA will furnish firm course of action prior to 15 July. 


QUESTION NO. 23 (8-1.1-10) 


What is being done to increase the reliability of the fuel nozzle? 


COMMENT 


Tests are being conducted on F-100's and B-52's on air caps on fuel nozzles. P23 
engine S/N 626953 and subsequent incorporates a strengthened cap in production. 
P&W cautions against constant abuse of the nozzle. 


QUESTION NO. 24 (8-1.1-11) 


When will a separate oil system be incorporated for the Sundstrand CSD unit in 
F/TF-102A aircraft? 


COMMENT 


Convair recommended а segregated oil system to the Air Force in a letter dated 
28 January 1957. On 21 May 1957, Convair officially submitted report ZM -8-287 
and Drawing 8-20503. A segregated type oil system standpipe installation has 
been tested by ЗААМА, and proposed Technical Orders are presently being coor- 


dinated by the Air Force. 


Ninety days after completion of tests at SAAMA, a technical order and kits will 
be issued. Tests are currently scheduled to be completed 1 August 1958. 


QUESTION NO. 25 (8-1.1-11) 


Why can't steel packing nuts be used in lieu of aluminum nuts on fuel-oil systems 


that require safetying with steel wire to prevent tearing safety wire holes? 


COMMENT 


The use of steel nuts in place of aluminum nuts causes an undesirable weight in- 
crease. It is recommended that care be used in installing and removing safety 


wire. Steelis approximately two-thirds heavier than aluminum alloy. 


Power Plant (cont) 


QUESTION NO. 26 (8-1.1-11) 


Will a pressure system be designed to service the engine with oil so as to reduce 
contamination and service life? 


COMMENT 


SAAMA reports no plans at present. SAAMA recommends sealed cans in prefer- 
ence to pressure system to reduce possible contamination. 


FUSELAGE & WING 


QUESTION NO. 1 (8-1.2-2) 


When will the modification of the electronics bay luggage compartment be complied 
with? 


COMMENT 


SAAMA Engineering drawings for installation of a prototype removable, fireproof, 
pilot's personal baggage container to be installed in the upper electronics compart- 
ment of F/TF-102A aircraft, will be completed 1 Aug 58. Preparation of a related 
technical order outlining instructions for the installation of the baggage container is 
tentatively scheduled for completion by 15 Sept 58. Fabrication of initial support- 
ing kits is tentatively scheduled to begin 30 Sept 58 and to be completed in Nov 58. 


QUESTION NO. 2 (8-1.2-3) 


The left and right HEP (hydraulic-elevon-package) valves are not accessible when 
the engine is installed in the airplane. Would it be feasible to install access panels 
and thus facilitate unscheduled maintenance of the HEP valves? 


COMMENT 


Convair has not, to date, studied the installation of additional access panels for 
НЕР valve removal. HEP valves have been removed from the airplane with the 
engine installed, by having personnel crawl "in-between' the engine and the outer 
Skin of the airplane. Efforts are also being made to reduce the number of unsched- 
uled replacements of the HEP valves. SAAMA considers installation of additional 
access panels impractical at present; however, SAAMA is giving this item further 
consideration and will report findings to Headquarters ADC in July. 


QUESTION NO. 3 (8-1.2-4) 


What is being done to increase reliability of the windshield glass? 


COMMENT 


An engineering study of the electrical system of the heated windshield is now being 
conducted. Windshield installation tolerances are being redesigned to assure that 
no glass-to-metal contact exists. Convair is Simultaneously maintaining close sur- 
veillance of windshield breakage being experienced. Тһе rate of breakage in service 
is being steadily reduced per number of delivered airplanes. 


Fuselage & Wing (cont) 
QUESTION NO. 4 (8-1.2-4) 


What is the feasibility of installing an external recessed handle on the canopy? Pre- 
senily, the canopy has to be pried open with а screwdriver so that the fingertips can 
be run underneath the canopy for lifting. 


COMMENT 


Addition of an external, recessed handle was proposed to SAAMA by ECP 6151. This 
ECP was disapproved. Canopies on F-102A aircraft S/N 56-973 and subsequent are 
equipped with an external recessed handle. Convair understands that SAAMA is de- 
signing a handle for service retrofit. Technical Order and kits for accomplishment 
of this modification are scheduled to be released in November 1958. 


QUESTION NO. 5 (8-1.2-4) 
What is feasibility of using hot air on the windshield instead of the NESA? 


COMMENT 


The present hot-air defog system (piccolo tube at the apex of the windshield) was in- 
stalled in production aircraft, 53-1804, 54-1388, 56-1275 through 56-1316, 56-1332 
and subsequent. All prior aircraft were recommended for service action by ECP 
6129. Т.О. 1Е-102А-562 and associated kits are scheduled to be released in July. 


QUESTION NO. 6 (8-1.2-4) 


What is the proper procedure for bench checking a canopy counterbalance cylinder 
which has been removed because of an audible leak? Is the proper procedure ade- 
quately covered in the dash two handbook? 


COMMENT 


To check for internal leaks, attach an AN fitting and a hose to one of the air inlet 
ports. Insert loose end of hose in a container of water. Apply air pressure to the 
opposite port and check for presence of bubbles. 


To check for external leakage, plug one inlet port and apply air pressure to the op- 
posite port. Submerge the cylinder in water which contains a rust inhibitor. Pre- 
sence of air bubbles indicates possibility of a leak. 


CAUTION: Air pressure must not be applied 
to the ballistic port of the actuating 
cylinder. 


Fuselage & Wing (cont) 


The foregoing procedures will be included in the next scheduled revision of T.O. 

1F-102A-2-2: however, it should be noted that complexity of cylinder is such that 
no field repairs are authorized. Recommend immediate return of all reparables 

to depot for overhaul. 


QUESTION NO. 7 (8-1.2-6) 


Is it possible to provide a fuselage door for access to the afterburner igniter valve 
to facilitate removal of the valve with the engine installed in the airplane? 


COMMENT 


A fuselage access door designed to facilitate removal of the afterburner igniter valve 
while the engine is installed, was incorporated on F-102A production airplanes 

S/N 56-1137 and subsequent, and TF-102A production airplanes S/N 55-4044 and 
subsequent. Service action is recommended for all airplanes that have not been 
modified to include the access door. Recommended service action is outlined in 
Convair ECP No. 1155. The access doors have already been incorporated on some 
airplanes in service. 


T.O. 1F-102-683, scheduled to be released in July, will outline instructions for 
accomplishment of this modification. 


QUESTION NO. 8 (8-1.2-6) 


What is being done to provide an access door for easy removal of the engine temper- 


ature sensing probe? 


COMMENT 


Convair Drawing No. 8-73469 provided for the incorporation of an access door to 
simplify removal of the engine temperature sensing probe beginning with F-102A 
production airplanes S/N 57-770 and TF-102A S/N 56-2355. Service action to in- 
clude the modification on all airplanes already in service, was recommended by 
Convair letter No. 6-52-3181, dated 7-17-57. SAAMA published Т.О. 1F-102-705, 
Installation of Remote Temperature Probe Access Door, dated 18 April 1958. 


QUESTION NO. 9 (8-1.2-6) 


Will there be a change in the use of Camlocs as access door fasteners? 


Fuselage & Wing (cont) 


СОММЕМТ 


Convair is now preparing three modifications for F/TF-102 engine access doors. 
The following modifications will be proposed: 


1. New latching method for quick opening and closing. 

2. Installation of a framework within present door opening to take the structural 
loads. Then use present door with six to eight quarter-turn Camloes. 

3. Replacement of present adjustable stress-panel fasteners with the 1/4 turn 


4002 Series fasteners. 


The engine access door is the only access opening for which replacement of mul- 
tiple fasteners is being proposed. Camlocs are used extensively because of their 
weight-saving qualities. The engine access door is a stressed-panel door, de- 
Signed to carry torsional fuselage loads. 


QUESTION NO. 10 (8-1.2-6) 


Does Convair plan to redesign the forward electronic compartment doors to im- 
prove door-sealing? 


COMMENT 


Conference discussion and polling of conferees indicated no problem exists in this 
area. 


QUESTION NO. 11 (8-1.2-6) 


Is it practical to construct the forward electronics bay door latches of heavier ma- 


terial in the hinge area, so as to reduce the amount of time required for repair of 
forward electronics bay lower latch covers? 


COMMENT 


Because aerodynamic smoothness is critical in the lower latch-cover area, any in- 
crease in the thickness of the material would mean adding material to the inboard 
side of the door or latch cover. This would necessitate redesign of the latch. 


QUESTION МО. 12 (8-1, 2-6) 


Can a heavier mounting hinge be designed to preclude fatigue of the generator 
ground-cooling-doors in the hinge area? 


Fuselage & Wing (cont) 


COMMENT 


Convair has submitted a Modification Task Outline which provides for the replace- 
ment of presently installed generator ground-cooling-doors with а newly designed 
door of greater Strength. Proposed change in doors can be accomplished on an 
attrition basis. Details of the change were submitted to the Air Force through Con- 
vair letter No. 15-5-1444, dated 2 April 1958. 


Spares presently being delivered are of the later configuration, and doors will be 
replaced on attrition basis. 


QUESTION NO. 13 (8-1.3-1) 


Can the strength of the fuel pressure switch mounting brackets be improved? Due 
to cracks, brackets have to be replaced after periodic inspection. 


COMMENT 


Tank pressure Switch (Hydra-Electric P/N 33400-11) has been replaced by switch 
P/N 33400-111. Boost pump low-pressure switch (Hydra-Electric P/N 33400-2) 
was replaced by switch P/N 33400-21. Both of the new switches incorporated 
stronger mounting brackets. Installation of the new switches and improved brackets 
was incorporated into F-102 production on A/C No. 54 and subsequent, and on TF- 
102 production on A/C Nos. 1, 3, 4, 11, and subsequent. In ECP No. 6046, sub- 
mitted 12/17/56, Convair recommended that action be taken to modify ай F-102 
airplanes in service, to incorporate the new tank and boost pump pressure Switches. 
T.O. 1F-102-610 accomplishes this task. 


QUESTION NO. 14 (8-1.3-4) 


What is being done to increase the reliability of the main landing gear fairing door? 


COMMENT 


Convair has designed a new roller and bayonet to insure positive engagement of the 

fairing and door. Convair ECP 6233, submitted to SAAMA, outlined changes in the 

roller and bayonet. Convair recommends incorporation of T.O. 1F-102-633 which 

improves the overall integrity of the fairing. !tis also imperative that landing gear 
retractions be accomplished within the recommended gear retraction speed. 


Т.О. 1Е-102-736 (ECP 6233), Modification of Main Landing Gear Fairing, is sched- 


uled for release in August. 


Fuselage & Wing (соп!) 


Т.О. 1Е-102А-2-8 has been revised to include instructions for utilization of special 
tool (Part No. ST00570) to check correct overcenter travel of MLG door up-latch 
mechanism and also to outline more specific and detailed instructions relative to 
gear door adjustments. With availability of these revised instructions and kits in 
support of Т.О. 1F-102-736, the reliability of the MLG fairing door will be im- 
proved and additional losses, because of door latching and rigging procedure inade- 
quacies, will be precluded. 


FURNISHINGS 


QUESTION NO. 1 (8-1.4-1) 


Is it possible to relocate pedestal equipment in the cockpit so that pilots who are 
wearing pressure suits could operate more efficiently? 


COMMENT 
The cockpit mockups were evaluated,simulating pressure suit operation. At this 
time, rearrangement of the cockpit area in the F/TF-102A aircraft would necess- 
tate major redesign. Convair is not working on such a redesign. In the F-106A/B, 


the consoles are raised and the cockpit area is so arranged that pilots can operate 
more effectively while wearing pressure suits. 


А question was raised on relocation of the ID-310 (DME) from the RH console to the 
instrument panel. Convair considers the present location to be the most practical 間 
at the present time. 

QUESTION МО. 2 (8-1.4-5) i 
What is being done to increase Ше reliability of Ше shoulder-harness inertia-reel? 


COMMENT 


Service experience reported to the Contractor does not reveal any significant lack 
of reliability in the inertia-reel. 


QUESTION NO. 3 (8-1.4-5) 


Has Convair developed an integrated ejection seat which includes pilot's parachute, 
and adequate survival equipment 2 


COMMENT 
No, not for the F-102. Convair, however, is developing an ejection seat called the 


"В Seat, Parachute and Survival Pack Assembly." The seat includes a parachute 
and survivalpack. This seat is scheduled for retrofit installation in the Е-106А and 


F-106B. 


QUESTION NO. 4 (8-1.4-5) 


What is the spares and logistical support program for the Firewel Kit? 


Furnishings (cont) 


COMMENT 


a. A total of 428 spare kits has been placed on procurement. Ав of 22 May 1958, 
111 kits manufactured for spares usage had been delivered. No additional 
Spares are scheduled to be delivered until 15 August 1958. However, survival 
kits being manufactured for retrofit installation of the survival kit in earlyair- 
craft, were scheduled to be delivered as follows: 50 in May, 125 in June, 175 
in July, and 128 in August. Except for production aircraft installation, diver- 
sion of these survival kits from retrofit kit compilation to spares usage is the 
only source for obtaining immediate spares support. Delivery of retrofit 
kits has, therefore, been deferred and survival kits, intended for inclusion 
in the retrofit kits, will be used for spares support. The length of deferment 
is not yet established but will be directly related to the quantity of survival 
kits that are diverted for spares support and the quantity of excess spares 
that are generated through overhaul and the timely receipt of newly manufac- 
tured spares. 


b. Spare bits and pieces for field maintenance of the survival kit have been pro- 
cured in sufficient quantity to support anticipated requirements. Delivery 
was scheduled to start in June 1958. 


c. Technical data covering overhaul, field maintenance and parts breakdown for 
the survival kit will be printed and distributed during June 1958. 


d. All depot repair and overhaul requirements will be accomplished by MOAMA 
through contractor facilities until depot overhaul capabilities are phased in. 
Tentative depot phase-in date is 1 July 1958. MOAMA has furnished an over- 
haul delivery schedule of 10 to 30 days for emergency or urgent requirements 
and 30 to 60 days for routine requirements on the contractual overhaul program. 


e. The interval between overhauls for the kit oxygen regulator has been extended 
from 6 to 9 months. Also, field replacement of the regulator, which will 
enable retaining the kit in the field, has been approved provided that a check 
of flow and pressure calibration of the regulator is accomplished when a re- 
placement regulator is installed. Instructions for accomplishing the regulator 
checking, and a schematic of the test set-up necessary to perform these checks, 


will be published in a supplement to Т.О. 1F-102A-2-6, scheduled for release 
20 June 1958. 


QUESTION NO. 5 (8-1.4-6) 


Has Convair considered mounting all instruments from the front óf the instrument 
panel instead of from the rear to facilitate instrument removal and installation? 


Furnishings (cont) 


COMMENT 


Because of the edge lighting technique used in illuminating the F/TF-102A instru- 
ment panel, the instruments cannot be mounted from the front. In F-106A/B air- 
planes, however, the instruments are "front-mounted. " 


Sandwich lighting was requested by the Air Force in the original mockup stages of 
the F-102. 


QUESTION NO. 6 (8-1.4-6) 


Is there a plan to incorporate a new type exhaust gas temperature indicator, using 
a second pointer to denote peak temperature indication and a reset knob to reposi- 
tion the secondary pointer? 


COMMENT 
No. This cannot be accomplished with the present type of indicator. 


The EGT Indicator is GFAE and consequently any request for change would be or- 
iginated by the AF. ECP 4206 is being submitted, proposing a time-temperature 
recorder for the F-106. 


During J-57 engine conference at SAAMA, February 1958, Headquarters ADC 
representatives agreed to dismissal of any ideas regarding this type of indicator, 
provided that a more readable gage is made available. 


QUESTION NO. 7 (8-1.4-6) 


Are there any plans to relocate or improve the readability of the exhaust gas tem- 
perature indicator? 


COMMENT 


An informal survey of ADC pilots indicates a variety of opinions concerning reloca- 
tion of the ЕСТ indicator. It is understood that, on an attrition basis SAAMA is 
presently coordinating with MAAMA on providing an indicator with improved read- 
ability to replace the present indicator. Convair conducted a study on relocation 
of this instrument and concluded that with existing instruments, relocation is not 


feasible. 
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Furnishings (cont) 


4 
QUESTION КО. 8 (8-1.4-6) 


Are there any plans to provide the pilot with an engine exhaust gas overtemperature à 
warning system or device? 


COMMENT | 


Present plans do not call for providing such a device. Аш Force feels that addi- 
tional lights would unduly complicate the system. 


QUESTION NO. 9 (8-1.4-6) 


Cockpit glareshields are too thin and are breaking. Can they be made out of more 
durable material? 


COMMENT 


Convair ACA No. 8-1086 outlined the replacement of instrument glare shields P/N 
8-94613 with a new shield P/N 8-94519 of more durable material. This change 
was effective on production F-102A airplane No. 262 and subsequent. Service ас- 
tion was recommended for F-102A airplane Мо. 1 through 261. Т.О. 1F-102A-560 


outlines retrofit. A study is being made of a modification of the radar scope glare 
Shield to better accommodate the MA-2 helmet. 


QUESTION NO. 10 (8-1.4-6) 


When will new type of vertical display instrumentation be adopted? 


COMMENT 


None contemplated in F/TF-102. Air Force has not indicated requirement except 


for future data link display. Now in Study stage. ECP 4117 is installing ARDC in- 
Strument display in the F-106, i 


QUESTION NO. 11 (8-1. 4-6) 


Have we considered installing a test meter in cockpit to monitor reading on 463 
073-110 unit? 


COMMENT 


No. We have not had any indication from the Air Force that this was desired. This 


would be a HAC item. After brief discussion, AF requested this question be deleted 


Furnishings (cont) 


QUESTION NO. 12 (8-1.4-6) 


What is being done to increase service life of pressure ratio gauges and the adjust- 
ing knob? 


COMMENT 


Through April 1958, Convair has on record 37 removals of the pressure ratio indi- 
cators and 23 removals of the pressure ratio transmitters. Indications are that low 
readings and sticky operation represent the majority of these removals. There are 
no reports reflecting the adjustment knob. The first 735 F-102 A/C were equipped 

with a Convair-furnished instrument; however, subsequently the instrument became 
Government furnished. The recent emphasis on engine trim accuracy will possibly 

result in a number of removals. 


SAAMA is presently coordinating with MAAMA on gage reliability problem; however, 
SAAMA is not in receipt of any UR's on the gage knob. Request field activities sub- 
mit UR's on existence of this problem. 


QUESTION NO. 13 (8-1.4-7) 


Is there a positive need for blowing out the pitot-static system every 50 hours? A 
considerable amount of time is spent disconnecting all lines from radar equipment, 
yaw damper, pilot assist equipment, and then removing various panels to get at the 
instrument manifolds. Why couldn't the inspection consist of checking Тог evidence 
of water in the drain caps? If water is found in the drain caps, the required proce- 
dure for blowing out the system could then be performed. 


COMMENT 


Т.О. 1F-102-6 states that the pitot-static lines should be purged as part of every 
100-hour inspection. There is no reason why lines Should be purged in less than 
100 hours, unless evidence of water is found in the water traps. 


QUESTION NO. 14 (8-1.4-8) 


Has Convair considered installing an oxygen regulator in the F-102 so that the pres- 
sure suit or the A-13 oxygen mask can be used as desired? 


COMMENT 


At the request of the WSPO, Convair is studying the installation of a dual oxygen 
regulator system for use in aircraft equipped with the global survival kit. 
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Furnishings (cont) 


Preliminary data have been Submitted to the Air Force for consideration. SAAMA 
is developing engineering for dual oxygen provisions. Target date for Т.О. release 
is 1 August 1958. 


QUESTION NO. 15 (8-1.4-8) 
Can a better seal be devised for the liquid oxygen buildup-and-vent valve? 
COMMENT 


Refinements to increase reliability of liquid oxygen vent valve are being incorporated 
by the vendor to replace teflon seats with "гПоп"; seats are being cone-shaped to 
insure better seat contact; also, the seating force of the spring in the buildup posi- 
tion has been increased. All valves will be modified accordingly at time of overhaul. 


QUESTION NO. 16 (8-1.4-8) 
What is being done to increase reliability of the liquid oxygen converter? 
COMMENT 


There have been only five UR's reported from June 57 through May 58, and 30 FR's 
Írom May 57 through March 58 on liquid oxygen converters. Investigations revealed 
the primary cause of converter failure could be attributed to defective check and re- 
lief valves. Replacement of check valves, and high and low pressure relief valves 
at field and organizational level maintenance has now been authorized by prime com- 
modity AMA, and -18 technical order is being revised accordingly. 


QUESTION NO. 17 (8-1.4-8) 


What is being done to increase the reliability of the oxygen regulator? 


COMMENT 


There is no significant evidence to support the reports of unreliability of the F-2400 
regulator installed in the global survival kit. Preliminary figures indicate that its 
rate of replacement will be far below that of the MD-1 regulator, which it supersedes. 
To date, no hypoxia incidents have been attributed to the F-2400 regulator. The 
MD-1 regulator is а standard, GFE regulator. Convair records indicate that 167 
MD-1 regulators have been removed from Е-102А aircraft. 


MOAMA has contacted vendor of MD-1 regulator and has established requirement 
for quality control to alleviate the condition. 


Furnishings (cont) 
QUESTION NO. 18 (8-1.4-8) 
What is being done to increase the reliability of the oxygen buildup-and-vent valve? 


COMMENT 


It has been observed that maintenance personnel have been removing the buildup- 
and-vent valve, by removing the four screws holding the valve assembly together, 
removing half of the assembly from outside the aircraft, and then removing the 

other half of the valve from inside the aircraft. In doing this, the small springs, 
which seat the valve, are sometimes inadvertently lost and, when the valve is re- 
assembled, excessive oxygen leaks occur. If the springs are not lost during dis- | 
assembly, it is still possible for one of them to drop into опе of Ше ports when ге- 4 
assembling the valve; this would also cause an excessive oxygen leak. 


Some valves removed from airplanes have been found to have an abnormal amount 
of anti-sieze compound on the valve seat and inside the valve. Presence of anti- | 
Sieze compound on the valve seat and valve interior could undoubtedly be а source 

of oxygen leaks. 


To increase the reliability of this valve, it is recommended that maintenance per- 
sonnel be advised to use anti-sieze compound sparingly. It is also recommended 
that the valve be removed as a unit and not by being disassembled. 

At AF request, the following caution notes will be added to Т.О. 1F-102A-2-6. 

1. Do not disassemble buildup-and-vent valve during removal. 


2. Use anti-seize sparingly on buildup-and-vent valve. 


Refer to comments under question 15 for additional information on this item. 


LANDING GEAR 


QUESTION NO. 1 (8-1.5-4) 
What is being done to increase the reliability of the nose steering damper? 
COMMENT 


Various improvements have been incorporated on production units of the steering 
damper. Adherence to closer tolerances in manufacture of parts and replacement 
of wound Teflon back-up washers has increased the reliability of the nose steering 
damper unit. A change proposed by the Vendor is being investigated which would 
improve the section of bellerank subjected to bending. 


SAAMA has requested the prime AMA, ООАМА, to conduct a study on this item. 
QUESTION NO. 2 (8-1.5-5) 

What is being done to increase the serviceability of the nose gear door seal? 
COMMENT 


Convair letter to SAAMA, No. 15-5-1228 dated 3-10-58, recommended the applica- 
tion of two coats of Buna "М" rubber (EC 776) to the nose wheel door seals, to pre- 
vent deterioration of the seals. A new diaphragm seal has been developed and is 
now being tested by Convair. Appropriate recommendations for service retrofit will 
be made when tests of the seal are completed. 


UR Digest, Item 74, page 28, F-102 section of T.O. 00-10-1, outlines application 
of EC776 to nose wheel door seals. 


QUESTION NO. 3 (8-1.5-6) 


McDonnell Aircraft Corporation published a Flight Safety Supplement, 1F-101B-1F, 
which establishes a 12-point system to determine service life of main landing gear 
tires. When a tire accrues a total of 12 points, it is replaced. These points are de- 
termined by affixing a point value for the takeoff weight of the aircraft versus the 
number of landings. Is Convair contemplating the implementation of such a program 
to reduce the possibility of tire failures during takeoff and landing? 


COMMENTS 


Ав the result of the presentation on tires at the Air Force Industry Meeting, 19 to 21 
November 1957, a tire survey was accomplished to evaluate F-102A tire life. F-102A 
tires averaged 28 landings per tire. D/FSR, OTIG, Norton AFB, requested a further 


Landing Gear (cont) 


study of the F-106 Series aircraft as the test program progressed. One base reported 
that tire life has doubled on their aircraft since they instigated a program of thoroughly 
cleaning the runway and ramp areas. 


OOAMA, prime AMA for tires, has advised SAAMA that the point system used on the 
F-101B is not recommended for the F-102A. Т.О. 4T-1-3 is proposed ав an adequate 
procedure for inspection of F-102 tires. OOAMA further advises strict adherence 10 
provisions of Т.О. 1F-102-6, Inspection Handbook. 


QUESTION NO. 4 (8-1.5-7) 


What difficulties are being encountered with F-102A aircraft engaging the barrier at 
high speeds? Has this been solved? 


COMMENT 


Т.О. 1F-102-658 provides for the installation of a barrier probe and nose gear hook, 
to assure positive barrier engagement. Convair is aware of two attempts to engage 
the barrier with aircraft prior to installation of T. О. 658. One was successful - 

the other did not pick up the nylon trip actuator cable. Convair knows of no attemptsto 
engage the barrier with aircraft equipped with Т.О. 658. 
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AIR CONDITIONING & ANTI-ICE 


QUESTION NO. 1 (8-2.1-0) 


Trouble shooting the electronic cooling system has been a chronic problem since ге- 
ceipt of the aircraft. Some study and thought should be given to this and possible 
design of test equipment and more adequate trouble shooting procedures. 


COMMENT ' 


Trouble shooting of the electronic cooling system requires excessive time because 
of the different system configurations of the aircraft involved. ECP 6218, which will 
be released as T. O. 1F-102-713, will rework all aircraft to the latest configuration 
and provide an efficient electronic cooling system. With all aircraft reworked to 
one system configuration, trouble shooting will be more clearly defined. 


| Delivery of kits in support of Т.О. 1F-102-713 is scheduled to commence in Novem- 
! ber 1958 and to be completed in March 1959. 


QUESTION NO. 2 (8-2. 1-1) 


Air cycle machines manufactured by Stratos аге a continual source of trouble. Is | 
i an alternate ACM being developed 2 


' COMMENT 


ECP 6214 provides a modified Hamilton Standard air cycle machine that will fit the | 
Stratos refrigeration package. Two prototype units have been procured for service | 
test, and will be available to the Air Force іп Мау. АП Е-102 aircraft subsequent 
to A/C S/N 56-1117 are equipped with a Hamilton Standard refrigeration package. | 


ECP 6214 has been approved. This change will be covered in Т.О. 1F-102-697, 
Scheduled for August 1958 publication. 


QUESTION NO. 3 (8-2.1-2) ç 


What action is being taken to improve the bearing life of the Stratos air cycle 
machine? Present failure rate of bearings reduces life of this Hi Value item to 50- 
75 hours. 


COMMENT 


Addition of a bearing cooling air tube has produced some improvément in the serv- 
ice life of the Stratos machines. However, ECP 6214 is considered the only signi- 
ficant change that will provide increased service life. 
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Air Conditioning & Anti-Ice (cont) 


QUESTION NO. 4 (8-2.1-2) 


What is being done to increase the reliability of the jet pump valve? 


COMMENT 


There have been 14 reported removals of the jet pump valve (Robertshaw Fulton 
P/N 027-21285). It is suspected that several of these valves were used in the 
rain-clearing valve application. No changes have been considered for the jet 
pump valve. 


QUESTION NO. 5 (8-2. 1-2) 


Is there a plan to seal the shaft of the rain-clearing valve to prevent corrosion? 


COMMENT 


The portion of ECP 6219 that provides a drain in the duct was approved. This 
change will be covered by Т.О. 1F-102A-714, scheduled for November 1958 re- 
lease. The portion of ECP 6219 that provided a vendor-reworked valve was dis- 
approved. Valves now in use will be reworked by the Air Force. When a suffi- 
cient supply of reworked valves are available, a Technical Order will be published, 
calling for replacement of the old valve with the reworked valve. 


QUESTION NO. 6 (8-2. 1-2) 


What causes the de-fog regulator to create pressure surges in the cockpit of block 
80 aircraft? 


COMMENT 


Causes of pressure surges experienced at low altitudes and high speeds are being 
investigated. A change has been made in the Padway valve, P/N 5055, to correct 
the chattering condition. Padway valve No. 5055-3 incorporates the change, and 

is an alternate and interchangeable part. The valve, however, is not considered 

a direct cause of cockpit pressure surges. Tests conducted by Convair to deter- 
mine pressure surges were inconclusive. Reports received from Seymour-Johnson 
AFB, where tests were conducted on aircraft No. 56-1162, indicate that rework- 
ing missile bay door hinge gaps decreases this surge. A request will be made to 
SAAMA to continue this test for further evaluation on six aircraft that have en- 
countered these surges. 
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Air Conditioning & Anti-Ice (cont) 


QUESTION NO. 7 (8-2.1-3) 


What is being done to improve the reliability of the elbow-duct assembly to the 
jet pump, which frequently ruptures at the weld and is then torn from the mounts 
during ground engine runup? 


COMMENT 


А stainless steel manifold assembly (P/N 8-89433) is recommended for retrofit 
of airplanes in service by ECP 6134R1. This change was incorporated on produc- 
tion F-102A airplanes S/N 56-1275 thru 56-1316, and 56-1322 and subsequent. 


ЕСР 6134К1 was disapproved for retrofit because of lack of justification. Т.О. 
1F-102-713 will improve reliability of this installation. 


! QUESTION МО. 8 (8-2.1-3) 


What is being done to increase the reliability of the cabin pressure regulator? 


COMMENT 


Convair feels that redesign of the regulator is not warranted. Although regulators 
have been replaced in service, information indicates that most of the regulators 
replaced were only "suspected" of malfunctioning or were replaced because brake 
fluid spilled when the master cylinder was serviced, thus damaging the regulator 
diaphragm. 


QUESTION NO. 9 (8-2. 1-3) 
Why isn't there а provision for heating Ше missile bay when the airplane is in 


flight? 

COMMENT 
When the airplane is in flight, warm air from the upper electronics compartment 
flows through a relief in the compartment floor into the missile bay. This air is 
circulated through the bay and then vented overboard through the bay door hinges. 
Service experience has shown that the temp rise in the aft bay area is not what 


was expected. This is being investigated. For ground operation, heating inlet 
ports are available. 


| QUESTION NO. 10 (8-2.1-4) 


What is being done to increase the reliability of the cabin air safety valve? 
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Air Conditioning & Anti-Ice (cont) 


COMMENT 


Most of these units are replaced when "suspected" of malfunctioning; thus, redesign 
is not considered necessary. A UR project has been received from OCAMA. Their 
records indicate that 60 valves have been replaced in the last six months. Two 
valves disassembled by personnel at OCAMA were found to be out of adjustment. 
All internal parts were serviceable. Convair is awaiting shipment of three UR 
exhibits for tests and evaluation. 


QUESTION NO. 11 (8-2.1-4) 


Can different type gaskets be installed on the forward and rear flanges of the anti- 
icing air valve? Gaskets currently installed will blow out between 50 and 100 hours 


operation. 
COMMENT 


P&W Engineering Change 75756 provides а new gasket for the anti-icing air valve. 
The new gasket will have the same part number as the old gasket, followed by A3 
designation. 


QUESTION NO. 12 (8-2.1-4) 


What is being done to increase reliability of the rain-clearing valve? 


COMMENT 


Convair ECP 6219, submitted 7 March 1958, which includes provisions for a drain 
tube, sealed valve, and standpipe, will correct the sticking condition which has 
been the cause for rejection. See comments on question 5. 


HYDRAULICS 


! QUESTION МО. 1 (8-2.2-1) 


р What is being done to increase Ше reliability of the hydraulic pump (Vickers P/N 
| AA606581L2A) ? 


! COMMENT 
| Compliance with Т.О. 1F-102-657, dated 3 March 1958, will reduce the case 


| pressure by rerouting Ше case drain directly back to Ше reservoir (Ref. ECP 
6153). Recent experience has shown that pump replacements have resulted from: 


Burst pump cases. 

Leaking shaft seals. 

Abnormal rise in hydraulic system temperature. 
Rising outlet pressures. 


aor Pp 


n All of these symptoms can be traced to severe wear between the rotating piston 

T block and the fixed valve plate. This wear is caused by the ingestion of abrasive 
dirt into the reservoir at the pump suction disconnect. Convair is in the process 
of issuing additional instructions for the flushing of these components when serv- 
icing the aircraft. 


Actually, only a minor percentage of the hydraulic pump removals are the fault of 
the pump. The hydraulic pump is replaced each time hydraulic fluid or pressure 
is lost during engine run, flight, or when cavitation is suspected. Thus the high 
pump replacement rate is not a true picture of pump reliability. Maintenance 

M Handbook change requests have been submitted to change T.O. 1F-102A-1 and 
Т.О. 1Е-102А-2-4 to include a note advising that, "To prevent prolonged pump 
cavitation on engine start, briefly run the engine up to 80% rpm to ensure reser- 
voir pressurization at 50 # 5 psi. An alternate method is to pressurize reservoir 
from another air source prior to engine start." 


QUESTION NO. 2 (8-2.2-1) 


What will prevent rivets working loose and shearing on primary hydraulic pump 
bracket? 


COMMENT 
There are two brackets on the primary hydraulic pump. The shearing of rivets 


on either of these brackets has not been reported to Convair frequently enough to 
indicate that a serious condition exists. 


Hydraulies (cont) 


QUESTION NO. 3 (8-2.2-2) 


Can Ше F-102 hydraulic air bleed indicator be placed in а more suitable position? 
At the present time this indicator cannot be seen without the use of a mirror. 


COMMENT 


This indicator must be located on the uppermost level of the center chamber of the 
reservoir, in order to indicate any presence of air in the center chamber. Field 
reports indicate that when maintenance personnel are in doubt as to the indication 
of the bleed indicator window, they simply open the adjacent bleed valve, to ensure 
that there is oil and not air at the top of the center chamber. The following note 
will be added to the -2-3 handbook: "If mirror is not available, open the adjacent 
bleed valve to insure that there is oil and not air at top of the center chamber." 


Convair will investigate a possible improvement to the present method of using the 
reservoir bleed indicator windows. 


QUESTION NO. 4 (8-2.2-2) 


The aircraft secondary suction line has a tendency to crimp when attached to the 
hydraulic mule suction line for ground operation. Is it feasible to reroute the 
aircraft suction line to eliminate the crimping problem? 


COMMENT 


The proper use of the hose support clamp bracket (SE-0952-801) as specified in 
T.O. 1F-102A-2-3, Section I, will prevent the weight of oil-filled hydraulic test 
stand hoses from crimping the primary and secondary pressure and suction lines 
in the aircraft. 


The original hose for this installation was CVAC P/N 92-4, vendor Aeroquip P/N 
270-666114-16-0230, alternate vendor Resistoflex P/N 3827-16Z-0230-270. These 
hoses were too long and chafed on the elevon torque tube. 


Convair letter 65-2-1023, dated 10 April 1957, advised that these hoses be wrapped 
with three layers of ЗМ tape No. 471, for 11 inches down the hose from the pump 
fiting. This arrangement should be used until the new shorter hoses are available. 


The new shorter hose was CVAC P/N 496, vendor Aeroquip P/N 270-666519M-0214. 
This hose was found to be too short for the worst condition of accumulative negative 
tolerances on the airplane, engine, and hose. 
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Hydraulics (cont) 


The short hose was replaced, with а third hose (СУАС P/N 496-1, Aeroquip P/N 
270-666529M0216). This hose was increased in length by 1/4 inch, and eliminated 
negative tolerance. The length of this hose is best suited to fit all positive or neg- 
ative accumulative tolerances to permit easy connecting and still prevent chafing on 


the elevon torque tube. 


QUESTION NO. 5 (8-2.2-2) 


Primary hydraulic line (P/N 8-80010-1333) is breaking immediately after start. 
It was determined that brackets (P/N 8-81048-13 and -11) were broken, causing 
the filter to vibrate and thus exert excessive stress on the hydraulic line. Has 
Convair considered a fix for this problem? 


COMMENT 


Yes. Convair submitted ECP 6224 on 19 March 1958 recommending (a) replace- 
ment of the aluminum line with а steel line, (b) rerouting the line to accommodate 
better clamping, and (c) replacing filter aluminum mounting brackets with steel 


brackets. 
ECP 6224 will be published as T.O. 1F-102-712 in July 1958. 
QUESTION NO, 6 (8-2.2-2) 


The secondary hydraulic line (P/N 8-80010-1761) is breaking at the aft flare at the 
filter end of the line. Has Convair considered a fix for this ? 


COMMENT 


Yes. Convair submitted ECP 6224 on 19 March 1958. This ECP will accomplish 
this fix; it replaces the aluminum line with a steel line. 


ECP 6224 will be published as T. O. 1F-102-712 in July 1958. 


QUESTION NO. 7 (8-2.2-2) 


Can a stronger type bracket be used on the secondary hydraulic pressure pump 
line? Brackets currently installed will crack when pressure is applied to the line. 


COMMENT 


The particular bracket, or brackets, to which reference is made, is not quite 
clear. It is possible, however, that redesign may be required on certain tubing 


Hydraulics (cont) 


brackets. When repreated failures occur оп апу bracket, this is brought to Сол- 
vair's attention for investigation. Apparently, the particular bracket referred to 
has not had a high removal rate, or they have not as yet been reported to Convair, 


The bracket has been identified as P/N 8-22527-21, which has been replaced with 
P/N 8-22527-41, as identified by change T to Convair drawing 8-22527. This 
item will be published in the UR digest in July 1958. 


QUESTION NO. 8 (8-3.4-4) 


What equipment has been authorized for field maintenance checkout of the primary 
and secondary hydraulic pumps? What is the supply position of this equipment? 


COMMENT 


Some activities have pump test stand equipment; however, no such test equipment 
has been authorized across the board for base level maintenance. Activities 
should initiate UAL/MRAL Change Request, in accordance with Vol. XXI АЕМ 
67-1, to obtain this equipment. 
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PNEUMATICS 
QUESTION NO. 1 (8-2.3-1) 


Why was a recharger type air compressor not considered for installation on the 
F-102? 


COMMENT 


Early aircraft (Y F-102 type) incorporated an air compressor, but the increase in 
weight, cost, maintenance, and the unreliability of the compressor precluded its 
use on production aircraft, 


QUESTION NO. 2 (8-2.3-3) 


Numerous cases of locking brakes have been experienced which are thought to be 
caused by the brake relay valve sticking or freezing. А locked right brake was a 
contributing factor іп a major aircraft accident when the aircraft aborted takeoff. 
Two aircraft landed with brakes locked. One aircraft ran off the side of the run- 
way because the brake locked on landing roll. Approximately 10 or 12 other cases 
of brakes locking have occurred during taxi. A check of the brake itself showed no 
malfunction, Тһе brake relay valve was considered to be the principal cause. Has 
a fix for this condition been established ? 


COMMENT 


Erratic brake operation was experienced in early aircraft. Convair affected a re- 
design of the brake master cylinders and relay valves to reduce braking pressure 
from 1330 psi to 900 plus/minus 100 psi, thus preventing overpressurization of 
brakes. 


Service experience indicates that contamination of pneumatic system is another 
possible source of malfunction. Instances have been reported in which rust and 
corrosion were found to exist throughout the pneumatic system. 


A brake relay valve, shipped to Convair as a U.R. exhibit, was removed from an 
airplane when the brake stuck and would not release brake pressure. А brake hose 
р was cut to release brake pressure so that the airplane could be removed from Ше 
| runway. Test and analysis of the valve indicated that it was functioning, with по 
| leakage. However, rust found in exhaust ports indicated that Ше system was соп- 
| taminated, thereby possibly creating temporary binding of the piston and freezing 
the brake. Т.О. 1Е-102А-6 recommends replacement of the desiccant cartridges 
and cleaning of the air filter in the air compressor, plus periodic flushing of the 
System, Adherence to these inspection procedures will reduce the possibility of 
brakes freezing because of rust contamination. 


Pneumaties (cont) 


TWX from OOAMA indicates that relay valve testing reveals no malfunctioning of 
relay valves. It was requested that Convair investigate other parts of system, 


QUESTION NO. 3 (8-2.3-3) 


What is being done to increase reliability of the armament door regulator? 


COMMENT 


Convair's investigation showed that in pressure regulator P/N 60160, the nylon 
section of the flow-head assembly was broken because the nylon had aged. An 
improved regulator (P/N A60265-2), which incorporates an all-metal flow-head 
assembly, was developed. The improved regulator will be installed in produc- 
tion on the following aircraft prior to delivery. 


Model AF Serial Number 
F-102A 57-770 and subsequent, 
TF-102A 56-2317 and subsequent, 


T.O. 1F-102-611B was limited to certain aircraft. T.O. 1F-102-708 covered 
remaining aircraft, T.O. 1F-102-708 is to be released in July, and OCAMA will 
handle modification of pressure regulators. | 


QUESTION КО. 4 (8-2.3-3) | 


What is being done to improve reliability and maintainability of the entire canopy 
opening-and-closing system ? 


СОММЕМТ 


On Е-102 aircraft, the canopy cinch-down and counterbalance mechanism is being 
reworked in accordance with TCTO 1Е-102-567, New mechanisms were installed 
in production on F-102A airplanes S/N 56-973 and subsequent. A poppet-type can- 
opy cinch-down valve will be installed in accordance with TCTO 1F-102A-567. An 
air accumulator has been installed in the pneumatic line at the lower end of the can- 
opy cylinder, to decrease the effort required of the pilot in pulling the canopy into 
the cinch-down position. 


А new canopy cylinder, which will meet the necessary requirements for IDE 
approval, has been proposed to SAAMA through Convair ECP 616881. On TF-102A 
aircraft, a rework of the canopy latch and cinch-down systems was proposed by 
Convair ECP 5519. The ECP was disapproved. Rework outlined in the ECP con- 
sisted of incorporation of an improved type of electrically-controlled cinch-down 
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Pneumatics (cont) 


and counterbalance system and a more reliable Teleflex latch control system. 
ТЕ-102А aircraft S/N 56-2324 and on have these changes incorporated in production. 


CONVAIR ECP 6168R1 was submitted to Ogden for action. 


QUESTION МО. 5 (8-2.3-3) 


What is being done to increase the reliability of the canopy cinch-down valve? 


COMMENT 


The original canopy cinch-down valve (P/N 8500), which is manufactured by Benbow, 
is being replaced on all F-102A aircraft. The new valve (P/N 10220-1) which is 
manufactured by Sterer, is a new poppet-type valve; it has met all requirements for 
IDE approval. Тһе Sterer valve was incorporated in production on F-102A aircraft 
S/N 56-1328 and subsequent. 


T.O. 1F-102A-567, dated 13 January 1958, outlines the installation of new valve in 
service aircraft. 


QUESTION NO. 6 (8-2.3-3) 


Damper assemblies (60010 and -3) for the missile launchers are leaking hydraulic 
fluid. Twenty-four failure reports were submitted. What action has been taken 
10 correct this condition and thus provide increased reliability ? 


COMMENT 


Convair's investigation of this condition revealed 


that improper preparation pro- 
cedures were being used by the Vendor. 


X-ray inspection of damper units indi- 


vision of assembly procedures, 
into next revision of T. O. 1F-102-2-1 


SAAMA advised that the -18 T.O. 
ng of the dampers, 


QUESTION NO. 7 (8-2.3-4) 


What action is being taken to prevent d 
rails in the event of loss of Snubbi 
operation of the missile door and launcher: 


the missile door and launcher Operation? 
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Pneumatics (cont) 


СОММЕМТ 


Тһе design concept of the pneumatic system makes it mandatory that an upward 
force of 180 lbs be exerted on the launchers as a check for snubbing pressure 


prior to activation of the up switch. Modification of the missile door and launcher 


electrical systems, as outlined in T. O. 1F-102A-561, will further improve over- 


all system reliability. All aircraft subsequent to Air Force S/N 56-1320 have this 


modification incorporated. Initiation of a rigid training program in the operation 


of the missile doors and launchers has reduced system malfunction to a minimum. 
Any modifications undertaken at this time, other than those mentioned, would con- 


stitute a major change in the system. 


Convair recommends that the instructions contained in T. O. 1F-102A-2-12 be 
rigidly adhered to. 


All squadrons have been provided with a Convair 16 mm sound film concerning the 


safe ground operation of the armament system. This movie is available to inter- 
ested personnel, through the local Convair Technical Representative. 


Additional simplification of system is realized after compliance with T. O. 
1Е-102А-607, dated 22 January 1958. 


QUESTION NO. 8 (8-2.3-4) 


Question was raised from the floor: Why can't we leave the ballast off the 
launchers 2 


COMMENT 


To operate the F/TF-102A aircraft without armament or ballast with full fuel at 
engine start could well result in a flight or an attempted flight in a seriously un- 
balanced condition. 


Since the center of gravity moves along a longitudinal axis with weight changes 
there must be changes in the balancing force created by the elevons io trin. for 
level flight, Since the forward c.g. limit is a function of elevon effectiveness 
and the aft c.g. limit is a function of airplane stability, Convair has placed 
limits on the movement of the center of gravity known as the "fore and aft c.g. 
limits." 'These limits are based on numerous flight tests. 


As long as the c.g. remains aft of the forward limit, sufficient elevon force 
exists for compensation of weight shift and speed changes as well as enough in 
addition for adequate maneuvering. То attempt to operate the F/TF-102A air- 


bad 


Рпешта са (cont) 


craft with the c.g. aft of the specified aft limits, such as could occur without 
ballast or armament at takeoff, would produce a number of highly undesirable 
results. For example, such a loading could cause the aircraft to become decid- 
edly tail heavy and thus extremely sensitive to over control, owing to the re- 
duced airplane stability, i.e., less force and stick motion would be required for 
speed changes ог angular rotation than are required in an aircraft with a c.g. 
farther forward. Further, with the c.g. location too far aft, the design load on 
the vertical tail may be exceeded at high speeds. 


QUESTION NO. 9 (8-2.3-4) 


What is being done to decrease the emergency landing gear extension cycle? 


COMMENT 


In order to decrease emergency landing gear extension time on aircraft in service, 
Convair has submitted ECP 6157 to the Air Force through Convair letter No. 
15-2-9528, dated 17 July 1957. 


This change was incorporated in production on F-102A aircraft S/N 57-770 and 
subsequent, and TF-102A aircraft S/N 56-2355 and subsequent. Changes outlined 
in ECP 6157 are as follows: 


a. In the nose landing gear and NLG door pneumatic extend line, the existing 
restrictor check valve was replaced with a valve having a larger orifice. 

b. The check valve, which isolates the priority bottle, was replaced with a 
priority valve. 

с. Тһе MLG actuating cylinder was replaced with an improved cylinder to 
increase the effective area of the internal floating piston. 

d. The restrictor check valve in the NLG hydraulic door-close line was re- 
placed with a restrictor having a larger orifice, 

e. The restrictor in the NLG cylinder retract (gear down) line was replaced 
with а restrictor having a larger orifice. 

f. The restrictor in each M.LG door cylinder retract line was replaced with a 


restrictor having a larger orifice. 


The Air Force issued T.O.'s 1F-102-655 and 1F-102-669 to effect the accomplish- 
ment of these changes. After compliance with these technical orders, emergency 
landing gear extension and downlock will, in АП instances, be achieved in less than 
10 seconds. 


QUESTION NO. 10 (8-2.3-4) 


What action is being taken, in addition to existing technical order, to improve the 
reliability of the Ram Air Turbine door 2 


——— Ад. 


Pneumatics (cont) 


СОММЕМТ 


Convair modified the RAT door adjustment rod to provide a better door-to-fuselage 
fit. Technical Order 1F-102-685 provides for the incorporation of this improve- 
ment on service aircraft. 


Technical Order 1F-102-660 provides for the incorporation of an eye-bolt in the 
RAT door for field test to determine if the finger locks in the door actuator are 
engaged, 


Technical Order 1F-102-629 provides for installation of a modified RAT door that 
incorporates improved door hinges, which, if damaged, can be replaced without 
replacement of the complete door assembly. Тће modified installation will per- 
mit the door to travel in a greater arc when the actuator is disconnected, thus pro- 
viding better access to the Ram Air Turbine (Hydraulic) compartment. 


QUESTION NO, 11 (8-2,3-4) 


Have any ram air turbines been lost since compliance with Т.О. 1Е-102-685? 


COMMENT 


Travis lost one; however, it was suspected that the ram air turbine door was not 
latched properly. 


QUESTION NO. 12 (8-2.3-4) 


With external tanks installed, can missile bay doors be operated? 


COMMENT 


It has been suggested that tests be programmed to determine if doors can be орег- 
ated under this condition. 
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FLIGHT CONTROLS 


QUESTION NO. 1 (8-2.4-0) 


Division of responsibility of maintenance of the F-102 Flight Control System still 
remains up in the air due to the lack of a specific mechanic being trained and held 
responsible for maintenance of the overall system. We need support in obtaining 
specific AFSC (Air Force Specialty Code) and job description for Flight Control 
Systems maintenance. 


COMMENT 


The training of maintenance technicians is established by the Air Force. Sugges- 
tions are normally solicited from the prime Contractor prior to the establishment 
of training programs. Convair's suggestions on training and maintenance concepts 
on both the F-102 and F-106 Flight Controls Systems were similar. These sug- 
gestions are contained in the Development Report, Qualitative Personnel Require- 
ments Information for Weapon System 201B (F-106A), Classified SECRET, dated 
November 1956. Since the F-102 and F-106 flight control systems are a composite 
of mechanical, hydraulic, electronic, and electrical action, technicians who are 
responsible for maintenance of the control systems must be familiar with all por- 
tions of the system. 


When the training program was imitiated for the F-102A maintenance technicians, 
no AFSC was established by the Air Force where one man would be trained on the 
entire system. Current F-102 responsibility for maintaining the flight control 
system has been outlined in ADC letter 66-56, entitled Maintenance of the Auto- 
matic Flight Controls System, MG-10 AWCS, dated 16 April 1958. When the 
training program was initiated for the F-106 maintenance technicians, AFSC 
322X1J was established for FC&M (Flight Controls and Measurement) Specialist. 
Mechanical support will be provided by the Airplane General and Hydraulic repair- 
man. 


А 42370 Electronic Interceptor Control System Mechanic AFSC is authorized and 


there are some in the field now; however, there is no formal training for F-102 
Specialists at the present time. 


QUESTION NO. 2 (8-2.4-0) 


Excessive replacement of AFCS HEP valves is a constant source of trouble. Has 
an investigation been initiated to determine the source of these failures ? 


Flight Controls (сош) 


COMMENT 


Convair's records indicate that HEP valves (Moog P/N 1004, 1004A апа 1004B) 
are being replaced for the following main reasons: 


Slow lock-out extension, 

"Open" electrical circuits, 
External hydraulic leaks, 

Area trouble shooting techniques. 


Bopp 


Corrective action for item (a), slow lock-out extension, was incorporated in the im- 
proved version HEP valve (P/N 1004D). It was determined that slow extension of 
the lock-out pistons was most probably caused by scoring of the steel ball in the 
pilot section of the lock-out control valve. The steel ball was designed to сот ~ 
pletely stop the flow of hydraulic fluid through this portion of the HEP valve when 
AFCS is engaged, thereby permitting full hydraulic pressure to be utilized for rapid 
and complete operation of the lock-out valve which controls the operation of the 
lock-out pistons. In the "О" version of the HEP valve, this steel ball has been re- 
placed by a small metal plate, thus reducing the possibility of scoring. The ser- 
vice history being accumulated on the "О" version of the HEP valve indicates that 
the slow lock-out extension problem has been resolved. This facet of HEP valve 
Service was covered in Convair letter Мо, 6-52-3156, dated 9 July 1957; Convair 
letter Мо, 6-52-3861, dated 16 August 1957; and Convair letter No. 6-52-5808, 
dated 25 November 1957. These letters are the result of U. R. Project 
7-13775-SA-ST (Suffolk 57-143). 


"Орел" circuits can occur in the torque motor windings, unlock solenoid cell, and 
lock-out solenoid coil. Vendor overhaul and maintenance records, covering 
approximately 500 HEP valves returned for rework and modification, indicate that 
16 valves had "open" wires in the torque-motor circuit, A Vendor improvement of 
torque coil design is presently being evaluated by Convair. Approval ofthis design 
change will be granted when satisfactory temperature test data, already requested, 
are received from the Vendor. It is felt that, although the removal rate for torque 
motor coil "opens" is very low, accomplishment of the torque coil redesign will 
virtually eliminate the "open" coil condition. Convair records do not indicate an 
excessive rate of replacement because of "open unlock" solenoid coils. 


QUESTION NO. 2 (cont) 


The HEP valve removal rate, as predicted on hydraulic fluid leakage, is not con- 
sidered excessive. АП hydraulic components using "О" rings are prone to some 
leakage whenever seal hardening or breakdown begins; whenever minute foreign 
particles contaminate the hydraulic fluid; or whenever rough surfaces form on 
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Flight Controls (cont) 


cylinder shafts; etc. Тһе HEP valve is no exception to these factors; Convair con- 
siders the removal rate to be well within the predicted rate for an electro- 
hydraulic-mechanical valve as intricate as the HEP valve. 


Convair has a tester (P/N 13061-3) on loan to operational squadrons until the 

SE 0984-801 Automatic Flight Controls Tester can be procured through normal 
Air Force channels. Almost all operation squadrons have received their quota of 
the -801 tester. Тһе added capabilities of the SE 0984-801 tester allow mainte- 
nance technicians to more intelligently analyze flight control malfunctions. With 
this unit, à malfunctioning component can be found more readily without the neces- 
sity of removing many "suspected!" components. 


Convair is preparing a training film covering the proper operation of the Automatic 
Flight Controls Tester so that maintenance personnel can utilize the tester to its 
best advantage. 


Information concerning calibration of flight control tester will be included in a 
forthcoming SAAMA Newsletter. 


QUESTION NO. 3 (8-2.4-0) 


What is the fix for "thumping" of the flight control system HEP valves on block 80 
aircraft, whenever the AFCS is engaged ? 


COMMENT 


А "thumping" noise is produced in the HEP valves (damper modes and AFCS mode) 
whenever an abnormally high voltage transient, or "spike" voltage is sent to the 
HEP valves. The quick response of the HEP valves to the undesired signal results 
іп a hydraulic ram action, accompanied by a loud "thump" or "bang," 


Convair's investigation of the source of the transients has revealed two probable 
causes: 


а. Sudden power fluctuations in the НАС plus 300-volt power supply. 
b. High inductive loads occurring when the air solenoid valve coil in the HAC 873 
rack is de-energized. 


The condition described in item a. was found to occur only in the AFCS mode when 
the aircraft load switching was taking place, and was most noticeable when the 
booster pumps were turned from OFF to ON. Convair considers the AFCS tran- 
sients (mentioned under item а.) to be a condition that occurs during abnormal air- 
craft operation, in that the normal flight operational procedures call for booster 
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Flight Controls (cont) 


pumps to be turned ON prior to engine start and to be left on until engine shutdown, 
Turning the booster pumps OFF during flight with the AFCS engaged does not pro- 
duce any "thump." On 17 April 1958, Convair initiated preparation of a supple- 
mental issue to Т.О. 1F-102A-1, which will notify pilots of potential control sur- 
face transients and "thumping" noises when booster pumps are turned ON during 
flight, with the AFCS engaged. 


Convair service action on this subject was covered in Convair letter No. 15-5-1509, 
dated 18 April 1958. The Letter is the result of U.R. Project No. SA 8-172UI 
(Kinross AFB 58-20). 


The air solenoid valve mentioned in item b. is not being used for the MG-10 system. 
Convair's corrective action for item а. was submitted to the Air Force through Con- 
vair TWX No. 15-5-1237, dated 12 March 1958, The TWX recommends that a time 
compliance technical order be requested from Hughes Aircraft Company, which 
would provide for electrical deactivation of the air solenoid valve in the 873 rack. 
Hughes is preparing ECP 0513 that will provide for the removal of the air solenoid 
valve from the rack. 


Т.О. 11Е-55-2-3-502 outlines the deletion of the air solenoid valve in the 873 rack. 


QUESTION NO. 4 (8-2.4-3) 


What is being done to increase the reliability of the rudder amplifier? 


COMMENT 


Convair records do not indicate that reliability of the rudder amplifier is other than 
satisfactory since no U.R. projects have been submitted concerning this item. 
Thus, redesign of the rudder amplifier is not contemplated. 'The transformer in- 
stalled in the rudder amplifier, however, was the subject of U.R. Project Мо, 
1-19185-SA-ST. Convair answered the U.R. through letter No. 15-5-1015, dated 
23 January 1958. The following explanation and recommendations were a part of 


this letter. 


Convair believes that protection of the rudder-amplifier-transformer Should be pro- 
vided, only in the case of those Minneapolis-Honeywell rudder amplifiers 

(P/N ЕС55Е-6), which show susceptibility to bursting at the time of transformer 
burnout. This transformer is a conventional C-core device enclosed in а molded 
plastic case and filled with magnesium oxide. The "sand" will provide additional 
moisture protection to the vacuum-impregnated coil assembly as well as serving 

as the medium for heat conduction. A pressure-release blow-plug, incorporated 

in the top of the transformer case, functions to release any internal pressure re- 
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Flight Controls (cont) 


sulting from heat buildup, caused by electrical overload. In some instances, such 
as in the case of a sudden "short circuit," the pressure buildup can exceed the 
transformer case strength before, or at the time, the pressure plug functions. 


Convair recommends that the existing power transformer in the rudder amplifiers 
be replaced with an improved type of transformer. The improved type of trans- 
former would possess the ability to protect itself against direct and prolonged 
"Short circuits" and would also have the ability to regulate itself for varying levels 
of supply. These features would be achieved by proper selection of the transformer 
core material and the incorporation of a toroidal choke designed for the system load 
requirements, and integrated within the transformer package. 


In the event that replacement of the transformer would not be an acceptable protec- : 
tive measure, an alternate recommendation involves housing the existing trans- 

former in a metal case. This case would be made of steel and would contain the 

transformer "sand" during any transformer case rupture. The cover would be 

mounted by using the presently installed four mounting studs at the transformer base 

to secure the cover to the amplifier chassis, The four mounting nuts on the trans- 

former would be removable so that the transformer could be raised to allow the 

mounting studs to slip through the holes in the cover mounting flange. 


Protection of the power transformer could probably be accomplished by шсогрог- 
ating small fuses within the amplifier circuits. Fuses could be installed as 
follows: 


А 1.0-amp fuse between terminal No. 7 of the transformer secondary and the 
6.3-volt tube filament circuit. 


А 0. 5-amp fuse between terminal No. 4 of the transformer secondary and the 
185. 0-~volt cathode voltage circuit. 


A 0.25-amp fuse between terminal No. 6 of the transformer primary and the 
55-volt ac circuit. 


Convair believes, however, that incorporation of fuses would not provide trans- 
former protection in accordance with good electrical design practices, as outlined 
in specification MIL-E-7080A, dated 5 September 1957. 


Replacing the transformer will increase the reliability of the rudder amplifier; 
whereas, addition of the metal cover will not; however, the cost of adding a metal 
cover would be approximately one-fourth of the cost incurred by transformer re- 
placement. Detailed instructions and modification kits necessary to perform the 
tasks outlined in the foregoing paragraphs will be obtained from the vendor, 
Minneapolis-Honeywell, for submittal as an ECP, if the Air Force so requests. 


Flight Controls (cont) 


SAAMA is coordinating with MAAMA on action necessary to insure reliability. 
QUESTION NO. 5 (8-2.4-3) 
What is being done to increase the reliability of the rudder servo? 


COMMENT 


No U.R. Projects have been received concerning this item. Redesign of the rudder 
servo is not contemplated at this time. Convair has received information indicating 
that some rudder servo actuators are being replaced as the result of leakage at the 
banjo mounting bolts. In these cases, Convair recommends replacement of "О" 
rings. 

QUESTION NO. 6 (8-2.4-3) 
What is being done to increase the reliability of the right elevon amplifier? 


COMMENT 


No U.R. Projects have been received by Convair concerning this item. Redesign 
of the elevon amplifier is not contemplated. 


QUESTION NO. 7 (8-2.4-4) 
What is being done to increase the reliability of the elevon control valve ? 


COMMENT 


No U.R. Projects have been received on this item. The elevon control valve was 
replaced on production Е-102А aircraft No. 56-972 and on by the HEP valve. Re- 
design of the control valve is not contemplated. 


QUESTION NO. 8 (8-2.4-5) 
What is Convair doing to improve reliability of the speedbrake doors ? 


COMMENT 


Speedbrake reliability is being improved by reinforcing both the upper speedbrake 
door longeron hinge member and the drag chute housing. The door is being rein- 
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Flight Controls (cont) 


forced by adding a steel strap 16.6 inches long with a pressed-in bushing, to re- 

place the existing short strap and bushing on the upper surface. А 14-inch steel 

strap is being added to the external surface of the door in the area adjacent to the 
upper longeron, 


The drag chute housing is being reinforced by adding two steel straps, connecting 
the left and right hinge nodes, and by riveting various sheet metal doublers and 
clips to the hinge support-to-structure attachment. Тһе modifications are released 
as Т.О. 1F-102-725 and are being accomplished by SAAMA teams. 


QUESTION NO. 9 (8-2.4-6) 


Is there a proposal for a heavier drag chute release spring? 


COMMENT 


Convair submitted a recommendation to the Air Force on April 30, 1958 by letter 
No. 15-5-1503, МТО No. F-50, for a heavier spring. This spring produces 90 
pounds tension instead of 70 pounds tension. One squadron reports that all aircraft 
have been equipped with 100-pound springs. With the standard spring (70 pounds 
tension) installed, this squadron flew 1200 hours and in this time experienced five 
instances in which the drag chute did not deploy. Since installation of the heavier 
Spring, the squadron has flown 500 hours, during which time drag chute deployment 
has been 100% effective. 


SAAMA is presently evaluating a Convair-submitted proposal for a heavier spring 
to insure pulling the rip cord pin for drag chute deployment. Middletown is issuing 
T.O. 14D1-3-510, which outlines replacement of the pilot chute. Conferees were 
polled on this item with one activity stating that they still had problems subsequent 
to compliance with Т.О. 1F-102-689, 


QUESTION NO. 10 (8-2.4-6) 


What can be done to alleviate drag chute "misdeployment'" 2 


COMMENT 


Convair considers the proper training of personnel in the packing and installing of 
the drag chute to be а major factor in successful operations. Convair has also re- 
vised the packing instructions; two 30 x 40 inch wall charts are now available. 

These charts have been mailed to all Convair "Tech Reps"; reprints of the drag 
chute installation charts (also 30 x 40 inch) were included with the дгар chute pack- 
ing instructions, Use of these charts should contribute to better "chute packing" and 
installation. 
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Flight Controls (cont) 
QUESTION МО. 11 (8-2.4-9) 
What is being done to increase the reliability of controller servo? 
COMMENT 


Three trim servo systems have been incorporated on F-102A aircraft. The early 
version, commonly referred to as the "interim" trim servo system, utilized con- 
troller UN 110-1-1 (AiResearch P/N 42020). The second version, referred to as 
the "final" interim system, utilized UN 110-1 trim servo controller (AiResearch 
P/N 42180), The last version, referred to as the "production" trim servo system, 
utilizes a 110-7 controller (AiResearch P/N 42350). Service action for incorpora- 
tion of the "production" version of the trim servo system, ECP 1170, was recom- 
mended to SAAMA on 23 January 1957, letter No. 11-2-246 and again on 7 October 
1957, letter No. 11-2-4602. This service action request was disapproved. 


Convair records do not reflect an excessively high rejection or removal rate for 

the UN 110-7 "production" version trim servo controller. Reliability of the earlier 
versions of the controllers (UN 110-1 and UN 110-1-1) will be substantially improved 
with the incorporation of ECP 6215. Field reports had indicated that sticking relays 
in the controller would cause a continuous trim condition. The possibility also 
existed that the elevator trim actuator could burn out when either of the two diodes 
(located across the coil of the controller relay) "shorted," The intent of the ECP 
was to add two resistors and two diodes in the circuit which supplies power to the 
coil of the controller relay. This ECP was also intended to extend service life of the 
control relay contacts, within the controller, by replacing the presently installed 
capacitors at the relay contacts with capacitors having a higher voltage rating. This 
item was covered in Convair letter Мо, 6-52-5833, dated 2 December 1957, U.R. 
Project No, 7-13531-SA-ST (George 57-708) and ECP 6215. This ECP was submit- 
ted to the Air Force through Convair letter No. 15-5-677, dated 19 February 1958. 
Air Force approval of ECP 6215 was granted on 10 March 1958, and Technical Order 
1F-102-699 has been assigned to cover the service task. 


ЕСР 6215 called for а 100% kit delivery by 30 June 1958. 
QUESTION NO. 12 (8-2.4-9) 

What is the status of spares provisioning for the AFCS and damper system ? 
COMMENT 

SAAMA is the action agency and will report current status on this item. 


SAAMA reports that spares deliveries will be complete by September 1958. 


47 


48 


FUEL SYSTEM 
QUESTION NO. 1 (8-2.5-4) 


What action has been taken to prevent loss of fuel tank pressurization due to icing 
of the fuel tank air pressure regulator? 


COMMENT 


T.O. 1F-102-702, dated 3 April 1958, provides authorization to drill a 0, 125-inch 
diameter hole in the push-to-drain fitting as a constant bleed drain feature. This 
provides a constant bleed of warm air to flow through the regulator. 


QUESTION NO. 2 (8-2.5-4) 


Is any action contemplated for correction of fuel leaking through pilot float valve of 
No. 2 tank into the tank pressurization lines and, in extreme cases, into the refrig- 
eration unit? 


COMMENT 


This condition is alleviated by incorporation of Т.О. 1F-102-702, a fix described 
in the answer to question No. 1. Convair will, in the near future, submit an ECP 
for a redesigned valve, which wili incorporate a diaphragm seal. 


QUESTION NO. 3 (8-2.5-4) 


What is being done to increase the reliability of the fuel vent valve of the No. 2 
tank? 


COMMENT 


Two manufacturers, Schultz and Kohler, produce the fuel vent valve. Reports indi- 
cate that Schultz valves are replaced because of fuel leakage from the sensing port. 
Air leakage from the sensing port is a normal function; fuel leakage from this port, 
although not desirable, is not indicative of malfunction, since the valve design is 
Such that some fuel drippage can be considered normal. 


The following message from SARSD to SAAMA, dated 27 June 1958, reflects Con- 
vair's views on this item. 


Part I. Fuel leaking through the pilot float valve іп No. 2 fuel tank is indicated by 
fuel collecting in the tank pressurizing regulator and in the regulator drain line. 

Technical Order 1F-102-702 directed that a . 125-inch hole be drilled in Ше push- 
to-drain fitting, allowing the leaking fuel to dump overboard instead of backing up 
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Fuel System (cont) 


into the cockpit pressurization system. Тһе No. 2 fuel tank float-operated vent 
valve has been unnecessarily replaced a number of times because of fuel leaking 
from the vent port. It is normal for the small amount of fuel (2 to 3 cc) that accu- 
mulates on the top of the valve, due to sloshing, to dump overboard when the valve 
vents, It is also possible for a large quantity of fuel to vent overboard under ex- 
treme expansion conditions with full fuel tanks and be considered normal. However, 
continuous fuel flow from vent port would be considered а malfunctioning valve. 


Part II. It should be noted that the information furnished in Part I of this message 
does not afford a standard allowable leakage; however, it is believed that applica- 
tion of this information with good judgement will afford you a method of determin- 
ing a bad valve. It should also prevent unnecessary replacement of valves. The 
information in Part I will be included in T. O. 1F-102-2-5 Handbook. 


SAAMA states that kits will be available in July with all kits delivered by Novem- 
ber 1958. 


QUESTION NO. 5 (8-2.5-5) 


What is being done to increase the reliability of the fuel flow equalizer? 


COMMENT 


9 and -10) seems to have corrected the 


t configuration of equalizers (- 
raus кё been Ше cause for most of the reported 


diaphragm puncture condition which has 
rejections. 


Convair has received only 1 report on latest configuration, and requests more data 


from field activities. 


QUESTION NO. 6 (8-2.5-5) 


What is the feasibility of eliminating the fuel flow equalizer ? 


— 1d sitate 
iminati fuel flow equalizer wou neces Е ; | 
12 Ё 2 py the pilot. Monitoring of fuel levels ан y 
ыы fuel quantity is indicated for both right- and left-han я 
when а 


і justifies its i tion. 
Improved reliability of the flow equalizer justifies its installa’ 


frequent monitoring and 


QUESTION NO. 7 (8-2. 5-5) 


What is bein; done to increase the reliability Ti 
" £ of the main fuel cont 017 


Fuel System (cont) 
COMMENT 


There have been several internal changes made, which are aimed at improving the 
reliability of the main fuel control. The most significant change is the elimination 
of the "last chance" servo screens and installation of standpipe servo bleeds. This 
change is designed to reduce malfunction caused by servo contamination, which has 
been an important factor in the reliability rate. АП fuel controls are modified to 
the latest configuration at time of overhaul. 


FIRE CONTROL 6 ARMAMENT 


QUESTION NO. 1 (8-2.6-0) 


Is there a suitable reflector being tested, which can be carried by either F or 


TF-102A aircraft, acting as a target? А reflector of some type will greatly in- 
crease radar efficiency during normal training. 


COMMENT 


Hughes: 


А reflector is not now contemplated by Hughes for target accentuation of F/T F-102A 
aircraft. Results of Project Toss Up and Full House indicate а capability of the 
MG-10 AWCS (Aircraft Weapon Control System) to consistently detect targets at 
maximum ranges. 


Convair: 


Convair has submitted a proposal to build reflectors for F-102's, by letter 
11-0-1682, dated 20 May 1958. 


SAAMA: 


The results of project Long Shot at Richards-Gebaur have established the feasibil- 
ity of increasing the detection range of all MG-10/10T systems. А Class V modi- 
fication proposal is being submitted by ADC for incorporation of this range improve- 
ment, Incorporation of these changes will obviate the need for reflectors on train- 
ing target aircraft. 


QUESTION NO. 2 (8-2. 6-1) 


What is being done to improve radar reliability to decrease maintenance? 


COMMENT 


SAAMA reports that continuing effort is being expended to improve radar reliability 
by UR's and ECP's. 


Hughes reported numerous areas where improvement projects are under develop- 
ment to improve reliability and performance. 


а. 423003-110 Electrical Synchronizer 
(1) New on target circuitry. 
(2) Tracking circuit improvements are being flight tested. 
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Fire Control & Armament (cont) 


463009-110 Amp. Electronic Control - Radar Ant. 
(1) Misc. component failures are being studied in order to establish 
а pattern. 
423011-130 Rec. Trans. Radar 
(1) Magnetron assembly housing improvements being investigated. 
(2) Larger waveguide will be added with the addition of some 
increased capability. 
(3) А complete study of reliability improvements has been initiated 
for the 011 unit, 
463013-110 Computer Navigational, Air Data ~ 
(1) Vendor unit. HAC and vendor actively working on more reliable 
subassemblies. 
463014-130 Amplifier, Electronic Control - Transmitter Tuning 
(1) Relays and crystal diode application being studied. 
463017-110 Antenna, Radar 
(1) Improvements in tracking loop being studied. 
(2) Parts application being studied. 
463018-130 Interconnecting Box, Radar Power 
(1) Parts application problem. 
Searching for more reliable relay to replace 950019-1 relay. 
479046-150 Computer, Ballistics Flight Data 
(1) ECN 525 recommended to improve R and T servo stability. 
463069-100 Sight 
(1) Vendor Item 
Improved handling procedures have helped to reduce the failure 
rate of this item. 
463080-120 Indicator, Flight Command 
(1) ECN 496 submitted for spot burning. Circuit design to eliminate 


VXR2700 difficulty now in process. 


Fire Control & Armament (cont) 


k. 463083-130 Flight Control Group 

(1) Improved wire and cabling method being studied. 
1; 463086-130 Control, Computer Flight Data 

(1) Improvement in cabling methods being studied. 
m. 463128-100 Computer Air Navigation, TAU 

(1) No distinct failure pattern has been established, 


Work is continuing to establish definite patterns. 


n. 463139-140 Amplifier Computer, Attitude Memory 


(1) New part being qualified for replacement of Heading Tranceiver. 


QUESTION NO. 3 (8-2.6-1) 


Operations people should be impressed with the advantages of continued heavy use 
of the AFCS, particularly in the ATTACK MODE as KP (capability) is materially 


improved. If it is not used by air crews, you may be sure it will not be maintained 


and will not be ready for use in combat. 


COMMENT 


Convair concurs in the concept of utilizing allof the capabilities of the weapon 


System in order to maintain combat readiness of both the equipment and personnel 
at the highest level. 


ADC Hdqtrs indicate that AFCS operation is necessary to fully utilize the capabil- 
ities of the weapon system. ААС reports that supply and maintenance difficulties 
prevent full utilization of AFCS capabilities. 


ADC indicated a willingness to issue guide lines regarding AFCS operation, as 
requested by field organizations. 


SAAMA will coordinate with AAC to relieve the problem at their activity. 


QUESTION NO. 4 (8-2.6-1) 


Request installation of short pulse search in the MG-10 system to reduce the high 
removal rate of transmitter receivers, and to eliminate pilot complaints about 
sweep changes which occur from present long pulse search mode to short pulse 
hand-control mode. 
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Fire Control & Armament (cont) 
COMMENT 


Hughes ECP 0357 to incorporate short pulse search option has been approved for 
service action, This ECP has resulted in the following T. O. '5: 


11Е-13-9-10-505 
11Е-23-2-14-505 
11Е-42-8-506 
11Е-48-2-8-505 


QUESTION МО. 5 (8-2.6-1) 


Are WRAMA and SAAMA aware of the workload impact of T.O. 11Е-1-518 which 
requires that all boxes be brought up to 459 level of mods in 45 days? We need an 
extension of this time, atleast. If we are not missing any capability in these 
mods (which is certainly the case in the majority) why not live with what we have 
and accept a gradual program (9 mos.) to "get well"? 


COMMENT 


SAAMA is aware of the impact of this T. O. and recommends accomplishment of 


the task at the earliest possible date. Activities may request extensions in time 
through Command channels. 


QUESTION NO. 6 (8-2.6-1) 


What is being done to increase the reliability of the VGI (Vertical Gain Indicator) 
control? 


COMMENT 


Project 8-0001 UR MA has been established by MAAMA to investigate failures of 
the MM-2/K4B VGI System, installed in F/T F-102 aircraft, This project, in- 
cluding all UR's and exhibits, has been forwarded to Hq WADC for evaluation and 
investigation. A recommendation was made by MAAMA, prime commodity AMA, ‘ 
to improve the reliability of the VGI System, including the present warning system, 

and establishing an auxiliary warning system if necessary. Surveillance is being 

maintained over this item to insure appropriate action. 


QUESTION NO. 7 (8-2.6-1) 


Why was the radar range gate operation reversed from that of the older series 
aircraft? | 
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Fire Control & Armament (cont) 


COMMENT 


T.O. 11F-13-9-10-503, dated 15 January 1958, reverses the range gate operation, 


QUESTION NO. 8 (8-2.6-1) 


Are there any plans to improve accessibility and to facilitate the ease of installa- 
tion and removal of the motor generator (002 unit) MG-10, located in the fuselage 
on the F/TF-102A? 


COMMENT 


Hughes: 


Recommendations have been made by Hughes in regard to placement of the motor- 
generator unit within the aircraft, although the final decision lies with Convair. 
Hughes recommended а remote quick-disconnect for this item. (Ref: HAC ltr. 
411.3-196 to Convair dtd 26 October 1956.) 


Convair; 


Convair has no current plan to make any revision. The HAC recommendation was 
feasible but added weight and an additional trouble area. Сопуајт recommended to 
HAC that the modification incorporate a receptacle directly on the unit, This unit 
is more reliable and requires less maintenance than other units that would be in- 
stalled in this location, if equipment were rearranged. 


А special investigation was made at Palmdale by SAAMA and Convair and it was 
determined that а maximum of 1-1/2 man-hours was required to replace the unit, 


Concern was expressed by field activities over the possibility of misconnections 
with the present attachment, Hughes is investigating the possibility of revising 
the connection on the unit. 


QUESTION NO. 9 (8-2.6-1) 


What is being done to assure that MG-10 cabling is long enough to provide the slack 
needed to connect the plugs to the various units ? 


COMMENT 


Cable lengths and the required routing are established by mock-up. Quality Con- 
trol insures that installation of the cables is adequate. It is understood that quality 
of installation has been improved on late production aircraft. 
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Fire Control & Armament (cont) 


A problem involving inadequate cable length has never been substantiated. Original 
reports on this suspected problem, UR Wurthsmith Sta. #57-31, involved cable dam- 
age at the point of attachment to the 046 unit. Investigation showed damage due to 
RH outer rack (Part No, 8-36191) design which caused fraying of cables. 

Т.О. 1F-102A-577 has been prepared, and assembly of kits is in process. 


QUESTION МО. 10 (8-2. 6-1) 


One of the largest complaints with the MG-10 AWCS is the lock-on and tracking dif- 
ficulties, Both of these are often related and are a result of maintenance personnel 
not being able to anticipate these conditions by the normal preflight procedures. 
Most of these complaints could be eliminated if maintenance personnel had a portable 
target simulator that afforded a range and position tracking test on the AWCS prior 
to flight. Is an item of this type available or contemplated for issue to the units 2 


COMMENT 


SAAMA is the action agency and will report current status on this item, 


ARDC/WADC are scheduled to observe tests of a unit developed by RCA at Camden, 


М. J. Hughes will issue a technical letter approximately 15 July describing a range 
rate preflight test. 


QUESTION NO. 11 (8-2. 6-1) 


Сап we reroute radar cone anti-ice line away from left-hand side of Т.В. unit? 


COMMENT 


Yes, provided the routing within the radar antenna look 
maintained exactly as 13. 
an ECP on request, 


angle, within the radome, is 
The Contractor will Study this possibility and will submit 


Convair submitted ECP 6204 by letter 15-2-1394 


3, dated 25 № 
accomplish this change. E 


This ECP was disapproved because of lack of justification. 


QUESTION КО. 12 (8-2. 6-2) 


What is the ргорег type polishing agent to be used on the F/TF-102A radome? 


COMMENT 


book of Maintenance Instruction, be Strictly adhered to. 


کا ا 


Fire Control & Armament (cont) 


QUESTION NO. 13 (8-2. 6-2) 


What is being done to standardize radome mounting bolts and provide bolts to allow 
utilization of standard Air Force tools for removal and installation 2 


COMMENT 


NAS 625-28 bolts were installed in F-102A aircraft S/N 56-1137 and subsequent, 
Convair ACA 8-50459 recommended service action on all other F-102A aircraft, 


and a proposal was submitted to the Air Force through Convair letter No. 
65-2-957, dated 18 March 1957. 


UR digest item 68, page 25, F-102A section, outlines new bolt installation. 


QUESTION NO. 14 (8-2.6-5) 


Is any action being taken to provide a ТЕ-102А scope filter to reduce night glare? 
COMMENT 


Hughes: 


Filters (HUG P/N 463025-110) are provided for both scopes in TF-102A aircraft, 
The proper adjustment thereof should eliminate night glare. 


Convair: 


А new radar scope glare shield has been incorporated in the TF-102A, №. 87 
(AF S/N 56-2355) and subsequent. Retrofit in earlier aircraft was recommended 
by Service Change Letter No. 6-52-3504 dated 2 August 1957. 


Filters are GFAE and may be ordered from supply if missing on any particular air- 
craft, 


QUESTION NO. 15 (8-2. 6-5) 


Are other units experiencing a high failure rate of the VXR 2700 tube in the scope 
unit (HAC P/N 463080-120) ? 


COMMENT 


Poor quality control of a vendor has been rectified; however, tube position and 
vibration continues to be a problem. Hughes ECN-0458 removes a jumper from 
the 080 unit and adds a current limiting diode. 
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СОММЕМТ 


Fire Control & Armament (cont) 


SAAMA will obtain ECN information and will initiate action through WRAMA. 


QUESTION NO. 16 (8-2.6-7) 


What is the most recent action taken to remedy accidental discharge of missiles ? 
Has the true cause been determined ? 


Hughes: 


In regard to the several incidents involving the accidental discharge of missiles, the 
following tabulation indicates the cause and the resultant action taken in each case: | 


Тюсайоп Cause (Probable) HAC Action | 
Сеогре АЕВ Broken lead on umbilical pin 52 Approval obtained from the | 
(ignitor ground) Failure-to- Fix group for work 


on fix providing ignitor volt- 
age externally. 


Suffolk Cty. Undetermined due to total Request made to the Failure- 
destruction of aircraft and to-Fix group for authorization ! 
missiles. to work on the several pos- | 


Sible causes. 


Тгаах АЕВ Deposit covering the umbilical Same as cited for the George 
connector consisting of silver AFB incident, 
oxide and silver sulphide, and 
broken lead on umbilical pin 52. 


Convair: 


Hughes ECP AB-0030, dated 14 August, and Convair ECP 6211 are to be submitted 


to the Air Force to isolate firing circuits from other wiring in the missile, and to 5 
provide ап interlock in the launcher rail. Convair ЕСР 6240, which isolates rocket | 
ignitor circuits until firing time, preventing possibility of stray voltage, was sub- « 


mitted on 21 Мау 1958, | 


T.O. 1F-102-743 is scheduled to be released in September. This T.O. is based on 
provisions of ECP 6240, 


QUESTION NO, 17 (8-2.6-7) 


We in AAC will probably not get a missile firing range unless: 


Fire Control 4 Armament (cont) 


a. The Air Force will declassify the missile (remote). 


b. The Air Force will rely on the self-destruct feature (after 22 seconds) to com- 


pletely destroy the missile. 
c. The Air Force will rely on the fact that the missile is destroyed on impact. 


Can the Air Force accept one of these ideas? 


COMMENT 


Convair considers that the self destruct feature of the missile, plus impact damage, 
would afford adequate security protection under normal circumstances. Records 
from Air Force test programs should provide a basis of evaluation on this question. 


Hdq ADC considers that any portion of a missile found on the ground retains the 
Security classification of the entire missile prior to loading. 


QUESTION NO. 18 (8-2. 6-7) 


The GAR-2A with the new M-58A2 rocket motor may solve the F-102 requirement 

for a cold weather missile. However, we must ensurethat we have cold weather 
сарае RADAR missile for next winter. This cannot be solved by simply putting а 
cold weather motor in the existing GAR-1D's because the Hydraulic Power Supply, 
Control Surface Positioners, and the Guidance Unit are still limited tothe temperature 
of the old motor. Only possible correction is to replace all of these items with com- 
ponents of acceptable temperature tolerance for operation in this theater. Сап this 
be done by next year? 


COMMENT 


Hughes will report current status on this item. 


Hughes is distributing a temperature brochure at the request of MAAMA. SAAMA 
will coordinate with Middletown and advise Convair for T.O. revision action. 


QUESTION NO. 19 (8-2.6-7) 


HAC and ARDC have always promoted the mixed load concept for the F-102 (IR and 
RADAR). Without IR а great deal is lost. Recent firing results seem to prove that 
IR КР is very good if properly employed. The situation warrants a very special 
effort throughout the Air Force to insure that all Operational people and GCI person- 
nel are aware of the IR tactics required, Can we go to the mixed load concept now? 
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COMMENT 


Convair concurs; however, decision on this item will come from ARDC and ADC. 
Aircraft systems are capable of supporting the mixed load concept. 


ADC directives call for mixed loading. AAC reports they are not authorized to use + 
mixed loading. 


QUESTION МО. 20 (8-2. 6-8) 
What action has been taken to eliminate water accumulation in Ше launcher rails? 
COMMENT 


Interim T.O. 1F-102-748, issued 30 June 1958, outlines a modification to the 
launcher rail to provide for drainage. 


QUESTION МО. 21 (8-2. 6-8) 


Is there anything in the planning stage to extend the Ше of the rocket tubes? Con- 
vair Interceptor Service News No. 12, dated February 1958, states that 55 to 75 
firings are considered average Ше. This organization has experienced rocket tube 
changes due to burn-through in as few as 6 firings. 


COMMENT 


Some previously encountered conditions, which have caused rocket burn-through are 
as follows: 


а. Rocket tubes scored апа galled by rocket ballast, 
b. Improper rocket latch spring tension used, holding rocket in tube longer than 

desired, * 
с. А slow-burning propellant charge in Ше rocket, | 


It is recommended that the tubes be cleaned after every firing in order to increase 
tube Ше. (Ref, Т.О. 1Е-102А-2-12, page 95, para. 4-54 revised April 8, 1958.) 


QUESTION МО. 22 (8-2. 6-9) 


Who is going to maintain Data Link, СОМ/МАУ or Radar personnel? Is there going 
to be ап AFSC for this field? Is there a school established 2 
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COMMENT 


ADC has designated the computer man to maintain the system with help from the 
other specialists (hydraulics, etc). Convair is not aware of any AF school estab- 
lished to train one man to do the entire task. Convair originally proposed such a 
classification but this was rejected in favor of the foregoing. 


Convair considers the DATA Link to be COM/NAV equipment; therefore, it should 
be maintained by COM/NAV personnel. ADC has authorized Hughes instructors to 
train squadron personnel to maintain this equipment, 


QUESTION NO. 23 (8-2. 6-10) 


We need an FEI (Firing Error Indicator) for practice missile and rocket firing for 
the MG-10 system. What is in the planning stage for this requirement? 


COMMENT 


Convair understands that Hughes and the Air Force have discussed this subject to 
Some degree. We have no information at this time as to any firm proposal. 


Hdq ADC is investigating all feasible FEI (Firing Error Indicator) systems for use 


during operation William Tell. Among these are the PARAMI system being tested 
at Holloman AFB. 
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| QUESTION NO. 1 (8-2.7-1) 


The ас-дс disconnect relays and the ac control panel seem to have short service 
| Ше, Is anything being done to improve the dependability of the disconnect relays 
| and control panel unit? 
| 


| СОММЕКТ E 


modify the panel by removing presently-installed OU Relays and replacement with 
an improved OU Relay. This interim fix improves the reliability of the aircraft's 
30 КУА AC system with a more reliable overvoltage protection, and alleviates 
nuisance trips. Final fix is being developed by Jack & Heintz under ECP number | 
ЈН 50127-0005. 


| Wing/Base level Т.О. 1F-102-718, dated 28 Apr. 58, outlines instructions to 
1 


| QUESTION МО. 2 (8-2.7-1) 
What is being done to increase the reliability of the NESA control? 
COMMENT 


Many rejected NESA control boxes were checked and found operable. Many of the 
causes of windshield breakage, and consequent removal of NESA control boxes, 
are not electrical but structural. Convair is conducting a study of the NESA con- 
trol boxes to determine if a modification is required and what could be accom~ 
plished to increase service life. 


Ап analysis of failures on a representative quantity of reparable units (10), accom- 
plished at SAAMA, revealed that 8045 (8) of the units were serviceable except for 
minor calibration and adjustment. Consequently, it is believed that units are being 
replaced unnecessarily. In an effort to curtail this high replacement rate, it is 
recommended that maintenance personnel be urged to adjust the control boxes in 
accordance with the calibration and adjustment procedures outlined in T. O. 
1F-102A-2-6. 


QUESTION NO. 3 (8-2.7-2) 


Is the combustion starter situation considered resolved? 


COMMENT 


Two separate TWX Т.О. proposals have been submitted to the USAF by the Con- | 
tractor. Parts of these proposals resulted in publication of Т.О. 1F-102-648 and 
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T.O. LF-102-700. Convair-initiated TWX, dated 20 April 1957, recommended 
revision of the starter and ignition circuit to prevent inadvertent starter ignition 

by controlling the ground lead from the air-motoring relay coil through the MLG 
down-and-locked switch. T.O. 1F-102-648, which provides for starter and ignition 
circuit changes, bypasses the landing gear switch assembly. 


Convair-initiated TWX No. 16-52-4504, dated 17 Sept. 1957, advised SAAMA of the 
possibility of starter ignition during airborne starts, if the landing gear switch was 
bypassed. 


SAAMA message, SAMTAF 10-76-E, dated 10 October 1957, stated that their 

change was recommended by WADC and that T. O. 1F-102-648 would not be revised. 
A Convair-initiated TWX, dated 3 March 1958, recommended modification of the 
starter and ignition circuit to preclude possible starter disintegration caused by in- 
operative air-motoring relay contacts. Т.О. 1F-102-700 incorporates that portion 
of T.O. 1F-102-648, which provided for deletion of the landing gear switch circuitry. 


An urgent action U.R., Suffolk 58-94, concerning Т.О. 1F-102-700, states: 


"After compliance with paragraph 2(A) of Т.О. 1F-102-700 (deletion of MLG down- 
and-locked switch from the starter circuit), the possibility of starter disintegration 
exists under the following conditions: 


а. Combustion starter manual air valve left in AIRCRAFT position. 
b. Engine flameout experienced in flight. 
e Air start attempted with engine windmilling. 


Upon attempted air start, combustion starter cycle would take place. Especially 
hazardous for transient aircraít on cross-country flights serviced by inexperienced 
personnel." 


Convair concurs in the intent of the U.R. and adds the following comment: 
a. The pneumatic check valve, which is connected in parallel with the manual 
air-control valve, may also provide air to the starter, if the valve is frozen 


in the free-flow position. 
b. Convair's parts replacement records indicate that 12 pneumatic check valves 


(A-20111) were replaced during the period 1 June 1957 to 31 December 1957. 


On the basis of the foregoing information, Convair recommended that Т.О. 
1F-102-648 be cancelled and that Т.О. 1F-102-700 be revised by deleting para- 
graph 2(A) in its entirety by inserting the following information in place of the de- 


leted paragraph: 
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"Control the air-motoring relay-coil ground lead through the right-hand landing 
! gear down-and-locked switch, by connecting terminal No. 8 of the air-motoring 
relay to terminal С of the rh МІС down-and-locked switch (wire No. К9А20) and 
connecting terminal E of the same switch to ground (wire №. K16A20N)." 


A recent AF letter, dated 21 March 1958, indicated that the Air Force did not con- 
cur with Convair's recommendation concerning revision of T. O. 1F-102-700. 


1 Convair will submit а Modification Task Outline recommending Ше following 
changes: 


а. Revise Ше starter and ignition circuit to provide in-flight engine ignition by 
depressing the ignition switch only at any throttle position, 
| b. Control the ground lead from the air solenoid valve through the MLG down 
switch to preclude possible starter engagement during airborne starts. 
Т.О. 1F-102-746, scheduled to be released during July, will outline the 
foregoing changes. 


QUESTION NO. 4 (8-2.7-3) 
| 
Ї 
1 Сап we reroute the over-heat loop around the lower access panels, numbers 27 and 
| 28, instead of routing it across Ше middle of the panels 2 
1 


СОММЕМТ 


Convair МТО (Modification Task Outline) No. E-95, was submitted to Ше Air Force 
h on 22 January 1958, detailing the change involved in rerouting the cables. 


Instructions for rerouting overheat loops is scheduled to be published in Т.О. 
00-10-1 (UR Digest) during July. 


QUESTION NO. 5 (8-2. 7-3) 


What program is being implemented to revise F/TF-102A wiring diagrams and 
technical orders to reflect the latest modifications ? 


COMMENT 
M cL metated program by Convair is aimed to effect expedited inclusion in 
able technical orders, of revisions in wiri i à 
in engineering drawinge ring diagrams and results of changes 
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QUESTION NO. 6 (8-2.7-3) 


Can we reroute and/or cover all wiring in the bottom of the engine bay ? A constant 
fire hazard exists due to possibility of wires being soaked in oil and hydraulic fluid, 


COMMENT 


Cost of rewiring and/or covering the wiring in the bottom of the engine bay would be 
prohibitive. АП wires in this area are a fuel- and oil-resistant type. Thus, pres- 
ence of oil and hydraulic fluid in contact with the wiring does not necessarily consti- 
tute a fire hazard. 


QUESTION NO. 7 (8-2.7-3) 


Due to smoke in the cockpit, an aircraft overran the runway, causing considerable 

damage to the aircraft. The pilot cut his master electrical switch, thereby losing 

the opportunity to deploy the drag chute. Would an Engineering Change Proposal to 
eliminate this condition be in order? 


COMMENT 


At this point in production, an ECP to eliminate this condition would be confined to 
all service action. Such service action would consist essentially of installing a 
"hot" wire from the battery, through a switch in the cockpit, to the emergency air 
Solenoid valve at the speedbrake. 


Convair, however, does not consider it desirable to bypass the electrical master 
Switch with the speedbrake power wire. With the switch operated, which would 
then be a normal condition during landing, there would be a "hot" wire running 
practically the whole length of the airplane which could not be turned off, This 
would constitute a serious hazard. 


ECP 6143 has been prepared and submitted for service action to add fuses or 
smaller circuit breakers to the cockpit light control powerstats to protect them 
from burning in event of a short in the secondary circuit. F-102A No. 56-1231 
and on, had fuses installed in production for the same purpose. This will reduce 
the possibility of smoke in the cockpit from an electrical fire. 


T.O. 1F-102-740 provides for the installation of 1-ampere circuit breakers in lieu 
of 5-ampere circuit breakers in cockpit lighting circuits. 


Changes to the electrical circuitry will be further considered if ADC headquarters 
indicates a desire for same. 
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QUESTION NO. 8 (8-2.7-4) 


What is being done to increase the reliability of the master warning control? 


COMMENT 


The Vendor (United Control Co.) has incorporated a new, higher-rated diode in this 
unit. Repair kits issued for this unit will contain the new diode; thus, all units re- 
paired in the field will be retrofitted with new diodes on an attrition basis. Part 
number of the new diode is PS-460; and the diode is manufactured by Pacific Semi- 
Conductor Co. А study for any further improvement in the unit is being continued 
by Convair. The improved diodes are being incorporated in all units during over- 
haul. 


COMMUNICATIONS & NAVIGATION 


QUESTION МО. 1 (8-2.7-5) 


The present TACAN antenna location is unsatisfactory. The underside location 
causes breaklock in turns. Investigation should be made of a better antenna loca- 
tion to permit maximum reception at all times. 


COMMENT 


À multiplexing system, utilizing the upper and iower DME antennas for IFF and 
TACAN опа time sharing basis, is under development at ЗААМА. When this sys- 
tem is developed, Convair will, on request, prepare a Modification Task Outline 
to incorporate the system in in-service F-102 aircraft. A SAAMA Feasibility 
Study Report has been submitted to Headquarters USAF for action as a Class V 
modification. 


QUESTION МО, 2 (8-2.7-5) 


Coax connectors for UHF and TACAN should be investigated for adequacy in this 
climate. Presently installed types cause many failures, due to malfunction of the 
pin connector or due to improper threading. It is recommended that a positive 
lock-type connector be developed which could not be improperly seated. 


COMMENT 
Coax connectors were changed from UG type to captive pin connectors (AMPHENOL 
P/N 32-312 plug) on F-102A S/N 56-1045 and subsequent, and in earlier aircraft in 


MOD-IRAN. Service action was recommended by Convair ECP 1064, and resulted 
in T. O. 1F-102A-520. 


QUESTION NO. 3 (8-2.7-5) 


Has Convair considered installing an AR C-34 channel indicator ? 


COMMENT 


Yes. Convair submitted ECP 6226 on 23 April 1956 which covers the installation of 
a remote ARC-34 indicator. Air Force disapproved this ECP. 


Disapproval of ECP was based on cancellation of Headquarters USAF requirement 
for UHF quick manual tuner capability. SAAMA is coordinating with Dayton AFD оп 
reasons for cancellation and possibility of reinstatement of this requirement. 
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QUESTION NO. 4 (8-2.7-5) 


Request an investigation be initiated and action taken to provide a UHF channel 
selector window on the pilot's instrument panel and a button-type cycling method 
to change channels. At night or in weather formation, it is extremely difficult to 
change channels and maintain formation, which is a must if a pilot is making a 
formation penetration in weather. 


COMMENT 


An Air Force-requested Engineering ECP No. 6226 was submitted to SAAMA on 
23 April 1958 for installation of an ID 572 Remote Channel Indicator. See com- 
ment for Question No. 3. 


QUESTION NO. 5 (8-2.7-5) 


Has Convair considered mounting two antennas for the ARC-34 radio closer to the 
set and repositioning the two antennas in order to reduce the В. Е. power loss, 
caused by the long "coax," and to provide more complete radiation coverage ? 


COMMENT 


No. This change is not deemed necessary because the changes accomplished on 
connectors, ECP 1064, and the coaxial cable installation, ECP 6163, submitted 

17 April 1957 which resulted in T. O. 1F-102-623, have resulted in improved radia- 
tion and reduced power loss, All production aircraft subsequent to AF 8/N 56-1401 
have these changes incorporated. 


QUESTION NO. 6 (8-2.7-5) 


Are provisions being made for the modification of the AN/ARC-34 mounting 
MT-1099/U? Considerable difficulties are encountered due to inadequate space 
for removal and installation, Can the mount be redesigned to pivot in such a man- 
ner that it can be rotated 90 degrees for ease of removal and installation? 


COMMENT 


SAAMA has completed a test installation of a modified anti-icing line, located just 
forward of the AR C-34 radio set. This modified line provides approximately 3 
inches of additional clearance forward ofthe set. И will also allów the set to be 
placed in the mount where it can be slid aft for proper alignment and mating of the 
electrical connector. Complete engineering data is being developed for prepara- 


Communieations & Navigation (cont) 


tion of a TCTO which will direct the installation of the modified anti-icing line. 
Estimated target date for release of the TCTO is Nov. 58. 


QUESTION NO. 7 (8-2.7-5) 


Are there any plans to improve the accessibility to ARC-34, UHF radio set, with 
relation to connecting plugs for ease of installation and removal? 


COMMENT 
Reference Item 6. 
QUESTION NO. 8 (8-2.7-5) 


Why isn't ARC-34 relocated six inches to rear, to prevent breakage of plugs on 
removal or installation ? 


COMMENT 


Reference Item No. 6. 
QUESTION NO. 9 (8-2.7-5) 


What action is being taken to relocate the AIC/10 interphone jackbox from its pres- 
ent location in the nose well to the main wheel well? This is а ground safety hazard. 


COMMENT 


The nose wheel well area should never be entered with the engine operating above 
idle. Sufficient length interphone wiring should be used to assure a safe distance 
from the aircraft inlet ducts during engine operation. 


SAAMA has established a project and is currently preparing a TCTO to outline re- 
location of the AIC/10 interphone jackbox. Т.О. release date will be included in 
SAAMA F-102 Newsletter during August. 

QUESTION NO. 10 (8-2.7-5) 


What is the latest status on the intercommunication system for ground crews? 
(Reference the aircraft that were not equipped with this system.) 


COMMENT 


Service action was recommended for early aircraft by ECP 1054 which resulted in 
T.O. 1F-102A-521, published Nov. 9, 1956. 
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In May 1957, SAAMA furnished ADC the necessary Engineering and Drawings to 
locally manufacture ground inter-com sets to meet their immediate requirement. 
AN/AIC-17 has been determined to be best-suited for ADC operation and is a 
standard AF item, Follow-up action has been initiated to prime AMA, Dayton AFD, 
to determine availability of this equipment. Action will be taken to have the AIC-17 
included in appropriate ECL's upon receipt of information from Dayton. 


QUESTION NO. 11 (8-2.7-5) 
What action is contemplated to reduce failure rate of mike and headset leads? 
COMMENT 
Contractor understands that mike and headset leads are pilots' personal equipment 
Such as hard helmet, etc. If reference is being made to pilots' communication wir- 
ing, associated with Global Survival Kit, changes have been incorporated to reduce 
the possibility of connector plug damage. This change is a part of the kit modifica- 
tion now under way. 
QUESTION NO. 12 (8-2.7-5) 
Would it be feasible to install a low-frequency receiver for broficon purposes ? 


COMMENT 


SAAMA is conducting а Class V Modification feasibility study on installation of 
medium frequency broficon. 


QUESTION NO. 13 (8-2, 7-7) 
What is being done to increase the reliability of the amplifier J-4 compass 2 
COMMENT 
А Category 2 project has been established with the prime commodity AMA, MAAMA, 
Surveillance is being maintained by SAAMA to insure completion of this project at 
earliest possible date. 
QUESTION NO. 14 (8-2.7-7) 


When will NADAR ПА TOC kits be available? 


Communications & Navigation (cont) 
COMMENT 
Т.О. 1Е-102А-591 is scheduled for release in July. Hughes ECP B-0003 will pro- 
pose changes to MG-10 equipment to eliminate Snake Mode operation, Convair will 
submit ECP 6251 to accomplish the necessary wiring changes. 
QUESTION NO. 15 (8-2.7-7) 
What is planned to improve the reliability of the J-4 compass amplifiers? 


COMMENT 


Refer to comment under Question 13. 
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OPERATIONS & GROUND SUPPORT 


QUESTION NO. 1 (8-3.1-4) 


When will а current and accurate Т.О. 1F-102A-4 be sent to the field on the 459th 
configuration ? 


COMMENT 


The current reissue of 1F-102A-4 Т. O. dated 18 Dec 1957, revised 28 Feb 1958, | 
includes revisions through the 459th configuration. The -4 has been under constant “ 
revision so that it may be more easily read and interpreted. This revision process 

has resulted in a 30-day decrease in the time spent on revisions, as contrasted 

against the amount of time used for making past revisions. Тре incorporation of 

data changes in the -4 is currently accomplished on a 60-day cycle. 


QUESTION NO, 2 (8-3,2-2) 


| 

| Request a realistic turnaround time be established for the F-102A, while operating 

! under winter climatic conditions. Тһе present concept, outlined by Convair in 
their Manual, is not realistic for the following reasons: 


а. No apparent time for stray power-on or power-off voltage checks аге shown 
in the Manual. 


b. Simultaneous refueling and loading of armament is forbidden by USAF regula- 
tions but is shown in the Manual. 
с. Climate, ог Ше physical location of ramp facilities, does not allow the ideal 


setup of armament or support equipment as shown by Convair. 
COMMENT 


The Manual referred to was published prior to activation of the first F-102 squadron 

and was intended as a guide only, not as a T.O. The actual F-102 turnaround differs 

considerably from one squadron to another and all differ in some respect from the - 

original concept. Each squadron must establish the procedures best suited to local | 
| conditions, while complying with official Т.О. directives. 


а. Stray voltage checks in Ше armament bay require less than one minute. 
| b. Turnaround сап be readily accomplished in less than 15 minutes without simul- 
taneous refueling and arming. Only 12.5 minutes are usually required for com- 
! plete turnaround, even when arming and fueling are done separately. 
с. Disposition of equipment is under control of Ше squadron. Movement of the 
airplane is also under squadron control. Thus, the most efficient arrange- 
! ment should be possible if the area immediately adjacent to the aircraft is 
relatively free of snowbanks. Under the procedure producing a 12.5 minute 
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turnaround, the aircraft is parked under idle power while а check for hang- 


fires is made. Then, the pilot taxis to the rearming station. After arming, 
the aircraft is towed to the slot, where other servicing is accomplished. 


QUESTION NO. 3 (8-3.3-2) 


What action is being taken to procure and install sleeping bags in the Firewel 
Global Survival Kit? 


COMMENT 


SAAMA reports that Shelby AFD has completed contract negotiations for sleeping 
bags with scheduled delivery in September 1958. 


QUESTION NO. 4 (8-3.3-3) | 


Are the present reworked fire detection and warning systems considered satis- 
factory ? 


COMMENT 

The reworked fire detection and warning systems are considered to be reliable, 

provided the systems are properly maintained. Since the issuance of T.O. 

1F-102-704, concerning the fire detection system, no false fire warnings have 

been reported. Supplemental T.O. 1F-102A-6M, dated 15 May, removed the pre- 

flight inspection requirements on modified systems. 
QUESTION NO. 5 (8-3.3-3) 

What is being done to increase the reliability of the fire detector cable assembly? ' 
СОММЕКТ 


Refer to comment under Question 4. 


QUESTION NO. 6 (8-3.4-3) 


What action is being taken to cross-reference AF stock numbers, Convair P/N's, 
and Federal stock numbers for sealants, cements, protective coatings, pastes, 
and other similar items that are required for repair of the sealed sections of the 


aircraft? 
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СОММЕМТ 


А list of vendor part numbers is currently contained in 1F-1-2A-3-1 for Ше seal- 
ants and accelerators peculiar to the Е/ТЕ-102А. 


The number of items in this category, stored at WSSM storage sites, is very 
limited. Items in this category are cross-referenced to AF P/N FSC and vendor's 
part number. Тће majority of items in this category are local purchased in small 
quantities due to their short shelf life. The Weapon System Stock Control List 
(WSSCL) scheduled for publication on 30 Jun 58 will cross-reference AF stock 
numbers, Convair part numbers and Federal stock numbers for all items listed 
therein. 


QUESTION NO. 7 (8-3.4-4) 


What action is being taken to improve the dehydrator system of the MC/1 Joy Com- 
pressor to insure complete removal of moisture in hot climates ? Several known 
cases of brake relay failure were traced directly to this inadequacy. 


COMMENT 


А new type of desiccant cartridge (MA-1) is not available for use in the MC-1 Air 
Compressor, Instructions outlined іп Т.О. 34Y 1-56-31 should be strictly adhered 
to in maintenance of this compressor especially the replacement of cartridge at 
each 5 hours of operating time. Cartridges, AF Stock 8500-282980, 

FSN 4310-697-0858, are available upon requisition from Topeka AFD. 


QUESTION NO. 8 (8-3.3-4) 


How can we identify the proper heating probes for the Jet-Cal tester applicable to 
the J57-P-23 engine in Е/ТЕ-102А aircraft, and what difficulties can be expected 
ifimproper heating elements are used? 


COMMENT 


Heater probe BH-375 is used on the 1/4-inch diameter thermocouples, and the 
BH-387 heater probe is used on 5/16-inch thermocouples, Minor errors in read- 
ings can be expected when using the 5/16-inch probe on a 1/4-inch diameter ther- 
mocouple, even with the probe properly positioned. Larger errors may result if 
the probe is improperly positioned with respect to the heater element, 


SAAMA representative directed conferees' attention to Technical Order 
33D4-6-18-1. 


Operations & Ground Support (cont) 
QUESTION КО. 9 (8-3.4-4) 
What is the availability of the transmitter-receiver hoisting rail for the TF-102A? 


COMMENT 


SE-0916-805 hoist is required for the TF-102A aircraft; however, it may be used 
on Ше F-102A. Convair recommends that the SE-0916-803, compatible with the 
F-102A aircraft, be modified to the -805 configuration for use on both Е and ТЕ 
aircraft. SAAMA reported -803 hoists were authorized on a basis of issue of two 
per squadron and are available under federal stock number 1730-697-0620. 


QUESTION МО. 10 (8-3.4-4) 


Why can't adapters for electronic cooling be furnished as DD Form 780 equipment? 


(This is the adapter for the cooling inlet in the nose wheel well.) 


COMMENT 


The Air Force selects the equipment which shall be listed on the DD 780 form. 
The adapters can be added if the Air Force directs it. 


Conference discussion indicates subject adapters will not be declared 780 equip- 
ment, and authorizations will remain on the present basis of issue. 


QUESTION МО, 11 (8-3. 4-4) 


Is an adapter being manufactured for the attachment of the МС-1 cooler/heater to 
the aircraft ? 


COMMENT 
An adapter assembly (P/N SE-0994 or P/N SE-0994-801) which makes the 8-inch 
air conditioner hose compatible with the 5-inch fitting in the aircraft is furnished 
to using activities without requisition for initial support of aircraft, 
The foregoing information is included іп Т.О. 1Е-102А-2-2, special tools list, 
and is also mentioned in Т.О. 1F-102A-2-6, air conditioning system. Adapters 
(Stock No, 4130-572-4876) are currently in stock and can be requisitioned from 
SAAMA AFW 2052 through normal channels. 

QUESTION МО. 12 (8-3. 4-4) 


Why can't the engine removal rail brackets be installed permanently ? 
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COMMENT 
They may Бе; however, the brackets were designed to be removable as а weight- 
saving feature. Airplane gross weight directly affects Ше airplane's altitude 
capability. 

QUESTION NO. 13 (8-3.4-4) | 
When will anti-personnel screens be available for F-102A aircraft? 

COMMENT 
Delay in delivery schedule for SE-1103-1, and -2 applicable to F-102 was due to 


late receipt of fine aluminum mesh screen utilized by Convair in fabrication and 
fading of the vinyl plastic. Revised delivery schedule is as follows: | 


June 15 units 
July through Sept 21 units ' 
October 32 units ! 


No deliveries have been made to date. It is estimated that first article will be ! 
Shipped 2 June 1958 with the full 20 units shipped by 30 June. | 


Revised production schedule for SE-1104-1 and -2, applicable to ТЕ-102, is as 


follows: 
June 4 units 
July 8 units 
August 8 units 
September 8 units 
October 4 units 


Power curves for functional tests must be completed for first article, This has 

been delayed because of necessity of five different TF-102 aircraft for completion H 
ofcurves. Itis estimated that power curves will be completed by 31 July 1958, 

and shipment of first article completed immediately thereafter. 


QUESTION NO. 14 (8-3.4-4) 


The present F/T F-102A entrance ladders are unsatisfactory for the following 
reasons: 


a. During winter operation, these ladders are dangerously slippery. 
b. The ladder is not constructed sturdily enough for the wear and tear it under- 
goes. 


M Operations & Ground Support (cont) 
с. These ladders cause excessive scoring on the fuselage finish. 


What can be done to correct these conditions ? 
COMMENT 


а. Ball lock receptacles were added to each ladder to prevent such conditions. 

b. A change is presently being prepared for submittal to the Air Force. The 
change will provide a repair for ladders. Convair's records indicate only 

а опе instance to date in which repair to the 1adder was песезвагу, 

с. Convair recommends that Аш Force personnel be cautioned to use extreme 
care when attaching ladder to aircraft and to clean the pad of each ladder so 
that all grit is removed before the ladder is used. Conferees attention was 

| invited to Т.О. 1Е-102А-550, dated 5 September 1957, and Т.О. 

B5A3-3-502, dated 14 February 1958, which outlined necessary modifica- 
tions to the aircraft and ladder to provide the ball-lock receptacle feature. 


QUESTION NO, 15 (8-3.4-4) 


What action will be taken, or is contemplated, to improve the reliability of the 
Convair SE 1012 Engine Installation and Removal Stand ? 


COMMENT 


ECP-CAC-F-102-6177R2 consists of a complete revision to ECP- CAC- F-102- 
6177R1. The submittal of this revision cancels and supersedes all previous sub- 
mittals. Subject ECP will be submitted 1 August 1958. Upon receipt of ECP, 
SAAMA will initiate immediate evaluation action with WRAMA. 


QUESTION №. 16 (8-3.4-4) 


T.O.'s which specify J57 engine trim procedures call for certain pressure gages, 
P thermometers, and such items. These items did not appear in the original tenta- 
tive table of equipment, and gage, used for checking pressure ratios, is not listed 
in the stock lists nor is it again authorized in maintenance activities! UAL's (Unit 
Authorization List). АКИ for this purpose was furnished for F-100 maintenance 
activitles, using the same basic engine, but this kit cannot be obtained for F-102 
activities. 


COMMENT 


Convair letter No. 6-2403 dated 15 April 1958 states that a requirement for supple- 
mentary instrumentation for trimming was established at the project "Hot- Tail" 
meeting at Wright-Patterson AFB, 3 April 1957. The letter defined a proposed kit 
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for trim use, and requested direction {гот АМС to design and procure such a kit 
Юг F-102 and F-106 aircraft. The trim kit (P/N E-2452-3), manufactured by NAA, 
was presented to the Air Force for approval in support of the F/TF-102A aircraft 
by the provisioning review support equipment list (ZM 8-172) in accordance with 
MCP (Military Contract Procedure) 71-650, dated 25 April 1955. Trim curves for 
use in trimming the engine with screens installed will be initially distributed by 
"Service Notes" and subsequent revision to applicable Technical Orders. 


Refer to item 5 under Power Plant section for additional information on trim kits. 
QUESTION NO. 17 (8-3.4-4) 


Spares support for certain items of F-102 peculiar ground support equipment 
ranges from non-existent to poor. Specific equipment which is giving us trouble 
is the MC-1 Motor Generator Set; modified MC-1 Joy Compressor, Flight Control 
tester and hydraulic mules. 


COMMENT 


Spares for all items of equipment referenced have been provisioned as of this date. 
Firm design configurations, release of item descriptions and serial numbers, and 
late release of provisioning orders have all contributed to this undesirable condi- 
tion. 


Conferees questioned the rework of the SE-1061 hydraulic test stand. ADC repre- 
sentative informed conferees that the Topeka AF depot go-ahead on two items 
Should be held in abeyance pending review of the Convair proposal. SAAMA re- 
quested the proposal presented in a recent conference be formally presented as an 
ЕСР. Firm schedule date for ЕСР submittal is 30 June. 


QUESTION NO. 18 (8-3.4-4) 


The rocket loading tool will not release from rocket ballast when installed in 
tube. Сал ballast have two sides of nose ring cut off to allow tool to slip off 
when turned 90 degrees? 


COMMENT 


This condition can be eliminated by reworking the ballast nose to the same con- 
figuration as the nose of the rocket, Rework can be accomplished by milling or 
otherwise cutting the flat surfaces on the nose of the ballast so that surfaces are 
parallel to each other and to the longitudinal axis of the ballast. Depth of the cut 


Operations & Ground Support (cont) 


Should be approximately 1/4 inch, to facilitate removal of the ST 00456 tool, This 
was the subject of an Air Force U.R. Digest,item number 75, under F-102 Air- 
craft Section I of T. O. 00-10-1. 


QUESTION NO. 19 (8-3.4-4) 


What are the capabilities of the Aircraft Hoisting Sling Assembly (8E-0892-801)? 
One incident was reported in which one of the cable ends pulled free of the swaged 
fitting during aircraft reclamation. 


COMMENT 


The present hoist assembly was originally designed to handle an aircraft empty 
weight of 20,000 pounds with the aircraft attitude level laterally, and longitudinally 
to establish correct weight distribution at each of the four hoist attach points prior 
to beginning the lift, 


This situation limited the use of the hoist assembly to routine maintenance use, and 
precluded the use of the hoist assembly on operational aircraft; i.e., aircraft rec- 
lamation without imposing loads at, or exceeding, the designed capability of the 
hoist with the corresponding reduction of the safety factor involved. 


Convair is cognizant of the limitations of the SE-0892-801 hoist assembly and has 
submitted ECP 6178 on 27 January 1958 to SAAMA recommending the rework of the 
present hoist assembly to the -803 configuration. This ECP recommended certain 
rework to increase the lifting capacity of the hoist assembly to 33,000 pounds with 
а safety factor of 3 G's. This modification as outlined in ECP6178 will permit the 
use of the sling on aircraft at maximum military takeoff weight. This ECP has 
been monitored to Shelby for action. SAAMA is maintaining followup on this item. 


QUESTION NO. 20 (8-3.4-4) 


What is Convair's thinking on reducing speed of gear retraction during ground 
operation? 


COMMENT 


Speed of landing gear retraction with aircraft on jacks can be controlled by reduc- 
ing the hydraulic test stand flow to а maximum of 7 врт. If slower operation is 
desired, the stand flow may be reduced to a lesser gpm. Applicable handbooks 
will be revised to reflect this data. 
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QUESTION NO. 1 (8-3.5-2) 


How can units be assured that routine technical orders are essential to the accom- 
plishment of the primary mission? Is it possible that TOC kits could be shipped to 
a central depot or Contractor agency for compliance, either during IRAN, or as 
Scheduled ? 


COMMENT 


The new concept for modernizing F-102 aircraft will relieve using activities of 
TCTO accomplishment. Ав a matter of information, all TCTO's are coordinated 
with the Headquarters of the using command, prior to issuance. Information on 
the new TCTO concept is to be furnished to ADC representatives in July. These 
representatives in turn will orientate each of the using organizations. 


QUESTION МО. 2 (8-3.5-2) 


Time compliance and notification technical orders are overloading the maintenance 
support capabilities at this station. The original plan on Weapons System Manage- 
ment called for modification TO's to be accomplished during MOD-IRAN projects. 
Technical order compliance orders are being received in quantity, with many of 
them on a very short time accomplishment schedule. Some of this may be justified 
by Flying Safety requirements, but it appears that many of them should permit 
accomplishment on scheduled maintenance. 


COMMENT 
SAAMA is the action agency and will report current status on this item. 
Refer to comment under Question 1 

QUESTION NO. 3 (8-3.5-2) 
Urgent action TO's continue to pile up а multitude of special inspection require- 
ments at odd hour periods which do not coincide with current scheduled maintenance 
in allcases. Also, in some cases, when a fix is received as a part of an urgent 
action TO, it is rare that comment is made in the TO rescinding the special inspec- 
tion when the fix is completed. 


COMMENT 


SAAMA will take action to prevent recurrence of this type of situation. 
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РоПсу & Procedures (cont) 
ОЧЕЗТТОМ МО. 4 (8-3.5-2) 


What action is being taken to improve fill rate on routine requisitions, priority code 
6 through 16? 


COMMENT 


A review of approximately 12,000 Class 02H-1 items that are all located at Middle- 
| town for redistribution to all Weapon Systems is presently being accomplished. 

| Screening is 45% complete апа approximately 4000 items have been requisitioned 

ї for stock replenishment at the Weapon System Storage Sites. 


Ш The Е-102 Support Manager is also reviewing a list of 89,000 items for attrition 
| at Maywood. Review is 50% complete. Of those items screened, 10% were required 
| for the F-102, and stock replenishment requisitions have been submitted. 


| The bulk item list prepared at the provisioning conference was received from 
Topeka, and items placed on production contracts. This action is a supplement to 
the reprovisioning actions accomplished at San Diego. The volume of this action 
represents approximately 15,000 items of which an approximate 12,000 items were 
either placed on order or stock replenishment requisitions submitted to Topeka on 
items indicating sufficient assets. 


Aggressive action will be continued in an effort to improve deliveries from all 
sources of supply to resolve critical item shortages and to increase stock replen- 
ishment requisitions when necessary. 


QUESTION NO. 5 (8-3.5-2) 


What is being done to reduce the number of priority requisitions requiring ASI 
action to other agencies ? 


COMMENT 


The percent of priority 1-5 requisitions placed on ASI has decreased from 6695 in 

October 1957 to 19% in May 1958. This decrease is the result of action taken by 

the F-102 LSSM, prime depots, and Convair to expedite delivery of critical items. 

Actions to decrease the number of ASI's being issued are continuing. These 

actions are: 

а. Weekly "Hard Core" item reviews are held at ЗААМА with representation 
from Supply, Maintenance, and Procurement Directorates in attendance, 

b. High level visits to the prime depots and contractors are made to assure that 
all possible actions are taken to relieve the critical status of items involved. 
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Policy & Procedures (cont) 


The reprovisioning conference completed in March 1958 will also assist in reduc- 
ing ASI action. Partial deliveries of items procured at this conference began in 
April 1958. The volume of the 01- B buy will begin delivery in July 1958. The 
volume of the buy on vendor type items will begin in September 1958. 


It must be recognized that the precentage of ASI actions are related primarily to 
the number of priority 1-5 requests that are received for critical items. А goodly 
percentage of the ASI's issued іп May 1958 were for spares on the seat ejection 
system, Firewel Survival Kits, the fitting on the speed brake, and the amplifier. 


QUESTION МО. 6 (8-3, 5-2) 


The average pipe-line time for priority 1 through 5, by LOGAIR, is 8 to 10 days at 
this installation. The pipe-line time from SAAMA averages 14 days. What can be 
done to obtain a more satisfactory delivery time on LOGAIR items ? 


COMMENT 


The use of commercial air has resulted in а direct route being established to Bur- 
lington Municipal Airport. This has eliminated the necessity of off-loading at 
Plattsburg, which in the past resulted in reshipping by surface carrier during the 
winter months and by boat during the summer. 


The present policy is for SAAMA to ship AOCP/ANFE items by commercial air and 
lesser priorities by LOGAIR. Convair ships primarily by commercial air. 


Average transit time from SAAMA during May 1958 was as follows: 


Priority Shipping Mode Average Days 
1-5 LOGAIR 4.5 
11-16 LOGAIR 5.7 
1-5 Commercial Air 3.9 


QUESTION NO. 7 (8-3.5-2) 

What is the program for delivery of 459th configuration spares for the MG-10 FCS? 
COMMENT 

Shipments of all components allocated from SAAMA were completed approximately 


1 Мау 1958. Complete shipping information was forwarded to Headquarters ADC 
and tactical squadrons 16 Мау 1958. Shipping action has been completed by WRAMA 
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Policy & Procedures (cont) 


and ASI's issued on undelivered quantities from Convair. Тһе majority of these 
components were scheduled for delivery in May 1958. Тһе intra-commend redis- 
tribution was to be completed by 26 May 1958. 


The retrofit of Phase II Data Link is being accomplished on the priority contained 
in ADMSV-AE2618, dated 24 April 1958. Installation systems and spares have 
been delivered to Suffolk County and McGuire. Other squadron requirements will 
be supplied as deliveries are made from Convair. 


The Data Link Table XI has been received from WRAMA, EAM card decks are 
being forwarded to the Defense Forces for dissemination. The table includes 
approximately 400 line items. All items which are not available at base level 
Should be requisitioned with the exception of the Black Boxes. Table XI authoriza- 
tions on these items will be supplied automatically. 


QUESTION NO, 8 (8-3.5-2) 


Will MOD-IRAN aircraft have standardized MG-10 FCS? Present 459th configura- 
tions have non-standardized MG-10 system. 


COMMENT 
This problem has not existed on 459th configured aircraft that were retrofitted in 


the MOD/IRAN program. The first such deliveries (Mar 58) as well as subsequent 
deliveries contain at least the standard minimum acceptable configuration. 
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INTRODUCTION 


The purpose of this report is to furnish information concerning 
the F-102A airplane and its armament system to assist the pilots 
and ground controllers in the employment of the weapon system. 


The report is an attempt to summarize under one cover all pertinent 
airplane performance characteristics and armament system character- 
istics to enable an overall look into the F-102A Weapon System. From 
this it is hoped that a clearer picture will be obtained on the 
capabilities and limitations of the system so that employment can be 
made in regions of greatest potential. 


The report is divided into three (3) parts. Тһе first part deals 
with the performance capabilities of the interceptor. Тһе second part 
describes the armament system and its mode of operation and the third 
part discusses interception tactics. 
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PART 1 
INTERCEPTOR PERFORMANCE 


ће performance data which are available on tbe F-102A airplane are 
necessarily detailed in order to assure completeness and consistancy. 
Application of these data by operational personnel, however, becomes quite 
difficult. The present section, therefore, attempts to compress into а 
single section the applicable perfermance items which will describe, to the 
pilot and the grouni controller, the overall characteristics of the Р-102А 


airplane. 


The performance items presented are: 
а, 


TECELERATION CHARACTERISTICS DURING ARMAMENT EXTENSION 
TIME TO ACCELERATE 

CRUISE CONTROL 

FUEL FLOW 


These items are discussed in the sections which follow. 


CLIMB SCHEDULE 
i 

Та order to obtain maximm clixb rete during climb, a clinb өресі is 
chosen such that maximm excess thrust is available. A Mach Number schedule 
based on this considerstion for military power апд military + A/B power is 
given in Figure 1. 


Tt sheuld be noted that for the military + A/B climb, а straight out 
low altitude acceleration to climb speed is not normally made. ‘The climb 
speed is reached at approximately 10,000 feet above the ground. This tech- 


nique has negligible effect upon the overall time to climb. 


RATE QF CLIMB 


Figure 2 shows the rete of climb performince of the Р-1О2А airplane. 
The data are plotted versus altitude for two weight conditions (i.e., 23,000 
pounds and 27,000 pounds) for military power and for military + А/В power. 
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In determining the climb characteristics the recommended climb schedule given 
in Figure 1 was assumed. 


TIME TO CLIMB 


Figure 3 shows the time to climb characteristics of the airplane for 
military power and for military + А/В power conditions. "he data are shown 
for two (2) weight conditions (1.е., 23,000 pounds and 27,000 pounds) and 
are based on the use of the climb schedule given in Figure 1. It ¥hould be 
noted that the times given include the time for take-off and acceleration 
to climb speed. 


From the data it is seen that the effect" of weight on the times to 
climb is quite small at the lower &ltitudes. For the higher altitudes, but 
below the ceiling, an increase in weight on the order of 4,000 pounds will 
increase the time to climb by approximately 1-2 minutes. It is to be pointed 
out however, that deviation 1n the climb schedule and in pilot technique сап 
result in approximately the ваше order of magnitude of time variation. 


DISTANCE TRAVELED DURING CLIMB 


Of particular interest to the Ground Controller in vectoring an air- 
craft to a target area is the ground distance traversed by the interceptor 
during climb to altitude. Consideration of this characteristic can alter 
the tactics to be employed. 


Figure 4 shows the ground distance traversed by the interceptor for 
straight out climb ` to various altitudes for military power and for military 
+ А/В power. Тһе data are shown for two (2) weight conditions (i.e., 23,000 
pounds and 27,000 pounds). The distances shown do not include the distance 
traveled during take-off and acceleration to climb speed. 


Vmax CHARACTERISTICS 


Maximum speed profiles for the F-102A airplane ere given in Figure 5. 
Shown are the maximum obtainable level flight speeds versus altitude for 
military power and for military + А/В power for two weight conditions (1.е., 
25,000 pounds and 30,000 pounds). These weights were chosen so as to typify 
the speed profiles at an average combat weight of 25,000: ppunds and to re- 
present the steady speed performance capability of the airplane during & 
steady 1.25 turn (1.e., approximately 30? bank). It should be pointed out 
that this does not represent the maximum turn capability of the aircraft. 
The inclusion of this is for the purpose of demonstrating the speed penalties 
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which might be expected during а normal positionibg turn. From the figure 
it is seen that very small speed losses are encoubterod ag а result of the 


TURN CAPABILITY 


Аба given power setting the speed of the aircraft is decreased when 
a constant altitude turn is initiated. The amount of this slow down is 
dependent upon the magnitude of the lead factor (or bank ngle) of the turn 
established. For the lower load factor turns, teady state flight speeds 
result when the turn is held. Ав the load fuctór of the turn is increased 
a point is reached where the flight velocity dees not reach а stebilized 
value, but rather the speed will cortimue to decrease when the load factor 
is held, ‘The load factor or bank angle just before this occurs, therefore, 
could serve 88 а measure of the turn capability of the aircraft. 


«лаж 


Figure 6 presents the maximum bank aggle envelope (1.е., bank angle 
Which сап be sustained) at military + A/B power. ‘The data is based upon 
ап average combat weight of 25,000 pounds. The information is put in terms 
of bank angle in order that it can be applied directly by the pilot. 


Figure 7 shews the maximum bank angle which can be sustained in 
military power for an average combat weight of 25,000 pounds. 


TURN RADIUS 

For а constant load factor turn, the turn radius increases by the 
square of the flight velocity. As interception flight speeds ere increased, 
therefore, considerable lead пау be required ín turning the intercepiior on 
а collision ceurse with the target. ‘This function lies directly with the 


Ground Controller. ТЬ is therefore of importance, that the redius of turn 
capabilities of the airplane be knewn. 


Рог the present disaussion the radius of turn capabilities are 
defined as the minimum radius ef turn which can be sustained. Computation 
of the radius of turu therefore vill be made on the basis of the maximum 
1084 factor (or bank angle) which can be sustained. 


Figure 6 shows the radius of turn capabilities of the Р-102А air- 
plane for military + А/В power. 


Figure 9 shews the radius of turn capabilities fr military power. 
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TECELERATION CHARACTERISTICS DURING ARMAMENT EXTENSION 


The Gecelerations which have been encountered during armament 
extension and firings with the test airplanes have been fairly small. 
From the results of several dozen armement cycling and armament extensions‘ 
performed with the airplane at altitudes ranging from 8,000 feet to 55,000 
feet st various specds, the averege 6104 down rete recorded 1s approximately 
„003 Mach Number Тег second. The cycling time from door open to deor closed 
ranged fron 5-10 seconds for the above cyelings. 


TIME TO ACCELERATE 


At high altitudes closure ou the target my require an excessive 
amount of time due to a low speed advantage. This is further complicated 
by the property that speed losses. require considerable time to regain 85. 
high altitudes. In order to consider this property 1% would be useful to 
know the acceleration characteristics of the ?-102А airplane at varieus 
altitudes. 


Figure 10 shows the time required to accelerate from military + А/В 
0140 sehedule spred (see Figure 27) to within a „02 Mich Number of Voix, 
(military + А/В power). ‘The dotted line represents the anticipated direction 
of the curve at higher altitudes. This 18 due to the coming together of the 
maximus spded capabilities of the airplane and the climb schedule speed ав 
altitude is increased. 


Tt should be noted that the aceeleration capabilities of the airplane 
at altitude are considerably less than at the lower altitudes. Тог 
an average acceleration rate (i.c., average rate taken from military + 
climb schedule speed to Vmax) 8% 15,000 feet altitude would be а 
2007 Mach Huber per second while at 40 30,000 feet 1% would be approximately 
обе seventh of this. It is obvious fran this that speed 108685 at altitudes 
would be difficult to regain. 


CRUISE CONTROL 


Cruise control requires the selection of cruise te јава ана the 
determination of the wiaulting radius or range performance, я process can 
vary from & relatively simple орета еп to one which is refined to the point 
were it becomes impossible to resolve. 


The following section, thereferé, presents cruise control techniques 

for the tactical aituation and discusses" simplified techniques which can te 
јад for nowtactieal type flying. ‘The distinction made between these two 
(% types of славе fent is in the quantity being optimized. Гог the non- 
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tactical situation, it is assumed that radius is the prime concern. For 
the tactical situation, additional items such as target yinetretion and 
airplane handling qualitites need to be considered. 


Tactical Cruise Control 


For the tactical situation considerable simplification can be made 
to the сущие control preblem by establishing standardized profiles with 
corresponding redius values, and establishing a system for determining the 
radius from base at which combat will take place. The adoption of etaniar- 
81564 profiles will assure the best compromise operation of the interceptor 
anû will eliminate the necessity Тог an operational decision at the start 
о? each mission., The development and use of в spetem for determining the 
combat ares will establish, considering the radius capabilities of the 
profiles, а logical criteria upon which в go-né-go situation сап be based 
and upon which a selection of an applicable profile can be based, 


Ан а result of F-102A employment testing conducted jointly by 
Convair end ADC, tactical profiles Mave been established for the Р-102А 
airplane aleng with their redius characteristics. In addition, a system 
Фет determining the combat area (1.6., range to combat area) is being 
developed which empleys the principles of time triangulatien. 


Figure 11 presents the combat radius curves for the profiles 
established and describes applicable pilet procedures. ТЬ should be noted 
thet the соба radius figures given were obtained by considering the lowest 
performance values obtained from a cempilation of the results of many missions. 
As such, the radius values given consider the renge penalties of various 
tactical coniitiens such as wind, variatien in pilot technique, ёж. The 
radius values given apply fer five (5) mimtes of combat time. ‘This is 
considered typical for a normal beam type attack with rockets or radar 
missiles against а non-mansuvering target. A fuel reserve of 1,000 pounds 

1 over base 1s also included. 


From the figure it is seen that the profiles are divided into a high 
altitude case (1.е., 30,000 feet and above) and а low altitude case (i.e. 
below 30,000 feet). For the high altitude case three (3) profiles apply 
anf are noted as profile А, B, end С on the figure. For the low altitude 
case two (2) profiles apply and are neted as profile D and E on ths figure. 


The essential difference in the three (3) high altitudes profiles 
is simply that profile A employes the use of full afterburning paver foo 
wheels rolling to completion of attack while profile B uses full afterburning 
power from wheels rolling to target altitude (ог 40,000 feet) and profile 


CONFIDENTIAL 


ANALYSIS CONVAIR PAGE Я 

PREPARED BY ОООО REPORT мо. 20-8-013 
СНЕСКЕО ВУ SAN DIEGO 
REVISED BY Bev. 


CONFIDENTIAL 


C uses full afterburning power only for take-off. For all three (3) profiles 
the climb is made to target altitude and the cruise out accomplished at 
target altitude except 11 the case of profile B and C when the target 18 
&bove #0,000 feet, Іп this case the initial climb is made to 10,000 feet 
and а cruise out to the target area accomplished at that altitude. When 

the general target area is reached, в full afterburning climb is made to 
target altitude. 


The essential difference; between the low altitude profiles (1.е., 
profile D and Е) is the choice of cruise out altitude. In profile D the 
cruise out is accomplished at target altitude and for profile Е the cruise 
out 18 accomplished at 40,000 feet altitude. 


The essential difference between the high eltitude profiles(i.e., 
profile A, В, end C) and the low altitude profiles (1.е., profile D and E) 
is in the maximum power setting permitted for combat. Іп the high altitude 
Сввев full afterburning power is permitted during combat while at low 
altitude maximum -power during combat is restricted to military power. 


The cruise back techniques are identical on all profiles. А cruise 
back speed of 250 knots indicated airspeed has been established. Where 
distance from base permits, a cruise back altitude of 40,000 feet should be 
used. 


The return portion of each profile incorporates a maximum range 
descent to a-point where GCA will teke over control of the interceptor. 
The descent schedule is established by reducing throttle and setting up 
300 knots indicated airspeed and 3,000 feet per minute descent, clean con- 
figuration. From 40,000 feet altitude this descent can be initiated from 
approximately 90 nautical miles from базе. It should be voted that the 
descent portion of the profile does not represent a significant part of 
the profile. Higher descent schedules initiated closer to the base can be 
performed with negligible effects on fuel requirements. 


NonsTactical Cruise Control 


Non-tactical type cruise control considers cruise techniques which 
ори зе redius performance ав would be the case in normal cross-country 
flying or under emergency recovery conditions, The present section, there- 
fore, will discuss pertinent cruise control items in an attempt to formulate 
rules which can be applied by the pilot. The simple cruise techniques 
which follow, will result in radius performance cháracteristics which will 
be very nearly the maximum obtainable. 


The items to be discussed, therefore, are: 


` 
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Teke-off ала Climb Technique 
Cruise out Technique 

Return Technique 

Lotter 


Take-off and Climb Technique 


Fuel flow tests with the F-102A airplane have shewn that 
approximately the same amount of fuel is required to climb о, 
арргехішеЛДеу 45,000 feet for the military power condition 68 for 
the military + A/B power condition, Therefore, unless в straight 
out climb іс planned to increase range either а military climb or 
A/B climb сап be employed. In the case where a straight out clinb 
1s planned fer the purpose of increasing range a military power 
climb should be made, 


2. Cruise Owt Technique 


In order to obtain maximm range, neglecting tactical consid- 
erations, the cruise out sheuld be conducted at a specific altitude 
and speed. Тһе choice of altitude and speed are dependent upon the 
intended distance to be traversed. 


Figure 12 shows the cruise altitude envelope for the F-1024 
airplane with the J-57 - P-23 engine. A take-off gross weight of 
27,500 pounds is used. The envelope curve presents the distance. .. 
altitude profile дол а mitary clab to 10,000 feet followed by 
optimas. cruise сори. í ёл 


Are fuel used curves which begin with 

empty (1.е., 6,825 pounds censumed), 

me 15 selected such that the ratio of 
) "fuel consumed is 8 maximun. 


eántimues until ва intended travel distance 
Mis reached. For an intended range of $60 
ter the climb is mie to 10,000 feet altitude 
raise speed is set up. 


which these maxima occur are shown as the circled 
gure. These points, therefere, represent the desired 
tude for the various intended ranges. For example, 
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for an intended range of 100 n&utical miles a cruise cut attitude 
of 28,000 feet is indicated, while for a 150 nautiesl mile intended 
distance а cruise out altitude between 35,000 feet and 35,000 feet 
is indicated. Рог ranges of 160 nautical miles and greater the 
maximum cruise altitude of 40,000 is used. 


In addition to а recommended cruise out altitude there 18 also 
а recommended cruise out speed at each altitude, Гог any given 
altitude this cruise out speed varies with airplane gross weight. 
In general, tho recemmended cruise out speed increases with increas- 
ing airplane gross weight. The maximum change in speed vhich would 
be required, however, &uounts to npproriwately № knots рег 1,000 
pounds weight change in the maximus condition and from practical 
consideratiens this effect can be neglected. In addition, the altitude ] 


The recommended cruise speed therefore сап be taken as а constant. 
This constant is 275 knots indicated airspeed. 


3. Retin Technique : 


The riturn techniques involve the selection of а cruise back 
speed and à cruise back altitude. The става back speed сап be taken 
ай а constant for ell cruise beck altitudes. This constant 16 275 
knots indicated airspeed. The selection of cruise beck altitude is 
based upon the range back to base and the initial altitude of the 
interceptor. 


. Pigáre 13 indicates the desired cruise back altitude. In cases 
where the interceptor 48 located in the aren to the right of the 
"over baso" lina а military olisb should be mde to №0,000 feet. 
This will be the optima altitude for recovering the airdraft at 
40,000 feet above the base, It is sean from this, that except for 
cases Where the interceytor is extremely close tò the base, а climb 
to 10,000 fect 16 indicated. Prom this point a spiral descent can be 
made by reducing power to idle anû establishing „8 Mach indicated, 
speed brakes open. This descent vill require а negligible amount 
of fuel. 


The dashed lines on the are fuel required lines. ‘These 
curves represent the amount fuel (ponsie) required for the inter- 
ceptor to climb to cruise altitude and to cruise back to over base 
for any given interceptor lecation. The maximum range descent line 
is also shom on the figure. In cases where this descent is to be 


CONFIDENTIAL 


NALYSIS О 
2 CONVAIR PAGE + 
PREPARED BY и Я REPORT мо 20-8-013 
CHECKED ВУ * -АК e Ци MODEL 

REVISED BY 


CONFIDENTIAL 


цвей, the climb to cruise back altitude should be discontinued and 
the descent established when the descent line is reached. Тһе 
descent given on the figure is established by reducing power to 

idle and maintaining a glide speed of approximately 220 knots 
indicated airspeed. Under conditions of maximum range descent a 
distance of 90 nautical miles my be traveled from en altitude of 
40,000 feet for approximately 220 pounds of fuel. Іп the case where. 
the maximum range descent is employed the fuel required lines given 
on the figure will closely approximate the fuel required to recover. 
the interceptor at sea level. | 


Figure 14 shows a plot of distance traveled versus altitude for 
the maximum renge descent. Also shown is the fuel required versus 
altitude, 


From the foregoing it is noted that the cruise back techniques 
can be reduced to essentially а single technique, that is, e military 
climb to 40,000 feet and a 275 knot cruise back to either over base 
or to a let down line. Higher descent echedules can be performed 
nearer base with negligible fuel penalties. 


lh. loiter 


Of particular importance under strument conditions or under 
heavy aif traffic conditions when the aircraft may be required to 
hold is the loiter characteristios of the airplane. 


Figure 15 shows the predicted maximum loiter times aveilable 
versus altitude for various amounts of fuel. In general, it is 
seen from the figure that maximum loiter times are obtained between 
30,000 feet and 35,000 feet altitude for indicated speeds between 
210-250 Énots. 


FUEL FLOW 
The estimated fuel flow characteristics of the F-102A airplane with 


the 7-57 - P-23 engine 15 given in Figure 16. Тһе data is presented for 
military power, end military + А/В power conditions at various altitudes. 


CONFIDENTIAL 


ANALYSIS c O N VA I R 
PREPARED BY РЛЫ а таны 
СНЕСКЕО ВУ % SAN DIEGO 

REVISED BY 5 


CONFIDENTIAL 


РАВТ 11 
ARMAMENT SYSTEM 


Considerable information is available in various 


armament system which compliments the F-102A airplane. 


this portion of the report, therefore, is to organize 
information in order to give a general description of 
various modes of operation and to discuss some of the 
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references on the 
The intent of 

& part of this 

the system and its 

factors affecting 


the ultimate choice of interception tactics. The items discussed are: 


ARMAMENT SYSTEM DESCRIPTION 
ATTACK MODES 


а. 
b. 


ARMAMENT SYSTEM DESCRIPTION: 


The MG-3 (-10) fire control system is installed in the F-102A airplane 
to supply all-weather intercept capability and provide high effectiveness 
in destroying enemy bombers. Тһе associated armament consists of the 
Hughes САВ-1 radar-directed missile, the Hughes GAR-2 infra-red seeker 
missile and the 2.75 inch folding fin rocket. 


Lead-collision radar attacks can be made using the GAR-l and GAR-2 
missiles. Pursuit course attacks with the pilot manually steering and 
firing by use of the optical sight end armament trigger can be made using 
either GAR-2 missiles or the 2.75 inch rockets. 


‘he missile armament of the Е-102А airplane is contained in two (2) 
bays with facilities for 3 missiles in each bay. Тһе basic armament 
selection is by bays, giving а capability of two salvos of three missiles 
each or one Balvo of six missiles. When the full salvo has been selected, 
the aft bay fires first, with the forward bay following.» Variability 
in armament combination is achieved by proper loading and selection of 
the armament bays for launch rather than through the selection of indi- 
vidual miseiles in flight. 


The rocket armament consists of 24 - 2.75 inch folding fin rockets 
contained in the forward missile bay doors. The rockets are fired in a 
single salvo either automatically from a lead collision course (radar mode) 
or manually from a lead pursuit course (optical mode). 


ATTACK MODES: 


Three attack modes are available to the pilot. These attack modes 


are: 
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1. Lead Collision Attack (radar) 
2. Differential Altitude Attack (redar) 
3. Pursuit Attack (optical) 


Lead Collision Attack: 


A lead collision attack is the normal fire control system attack 
which puts a specific point in front of the interceptor on а collision 
course with the target. This is accomplished either by the pilot flying 
manually to position the error dot, or through steering by the automatic 
flight control system (AFCS). The distance between the interceptor and 
this specific point represents the armament travel relative to the inter- 
ceptor at impact. 


Figure Јура shows the geometry of a lead collision attack in space 
. coordinates. In the figure T represents the computed time to impact, Ут 
the target velocity, and Vp the interceptor velocity. At the time of 
impact, the interceptor is a distance F from the impact point. The 


angle (У) between the interceptor heading and the, line of sight is 
continually decreasing and becomes zero at predicted impact. 


Figure 100 shows the same lead collision geometry in target coordin- 
ates. Relative to the target, the interceptor moves along a straight line 
course which intersects the target track at the aim point. This aim 
point is at a distance (Vm/Vr)F behind the target. 


During this type of attack it is to be noted that there is a unique 
firing time associated with a specific range from the target. This range 
when sensed by the radar system assuming suitable preparation functions 
have been performed will cause the armament to be launched automatically, 
irrespective of the heading of the interceptor. Hence it is a requirement 
for an effective launch that the interceptor heading error be reduced at 
launch to a magnitude that the missile guidance can correct. 


Differential Altitude Attack: 


The differential altitude (or snap-up) maneuver can be described, 
simply, as a manually flown lead collision radar attack with missiles 
where the firing occurs with the airplene in a climbing (or possibly diving) 
attitude. 


The application of the differential altitude type attack is a means 
of employing the long range capabilities of the GAR-1 and GAR-2 Falcon 
missiles so that attacks may be accomplished against targets which are 
above the interceptor altitude. This means that a kill could be achieved 
against targets at altitudes in excess of the interception ceiling and, 
for the case where the target is within the operating altitude range of 
the interceptor, could mean that a kill can be accomplished without 
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requiring the interceptor to climb to target altitude. 


In this attack, the aircraft is flown at some initial altitude 
below the target and after lock-on the pilot manually centers the error dot 
in azimuth only. At a predetermined point in the attack, the signal for 
the pilot to pull-up (sudden shrinking of the reference circle) is given. 
The pilot then pulls up and centers the error dot in elevation as well as 
azimuth. This pute the aircraft on а lead collision course with the 
target. When the error dot has been brought within acceptable limits 
the pilot depresses the armament trigger switch and firing will occur 
&t zero time to go. 


То date, only simulated attacks against targets above the ceiling 
of the interceptor have been experimented with on the Р-102А airplane. 
Calculations based on this limited amount of flight testing which has 
been conducted have indicated that a target may be hit at approximately 
60,000 feet altitude from а differential altitude type maneuver initiated 
from an altitude of approximately 45,000 feet to 50,000 feet. 


Considerably more testa need to be performed in order to determine 
the full capabilities of the F-102A weapon system against targets above 
or below the interceptor. 


Pursuit Attack: 


The main distinction of the pursuit course type attack is that the 
interceptor is flown along a course in which the interceptor is continually 
іп a proper firing position. This is accomplished on the F-102A airplane 
by the use of the optical sight. 


When launching GAR-2 missiles from a pursuit course attack the 
interceptor is continually pointing directly at the target. Missile 
preparation and launch are controlled through the armament trigger switch 
by the pilot. In the case of the 2.75 inch rockets, a lead pursuit course 
is flown in which the interceptor is continually aimed at a point some 
constant distance ahead of the target. This distance allows for the bomber's 
travel during the armament flight time. It is only of significance for 
beam attacks. 
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PART III 


June 1956 


INTERCEPTION TACTICS 


The Ғ-102А/М0-3 (-10) weapon system has a number of modes of operation 
wherein different armament selections and attacks may be employed. This 
Section discusses these selections in ап attempt to provide а basis for 
formulating в using doctrine. 


The items to be discussed are: 


&. ATTACK MODE SELECTION 
b. WEAPON SELECTION 
с. ATTACK DIRECTION SELECTION 


ATTACK MODE SELECTION 


The selection of any one ог the three attack modes that are available 
will be dependent on several factors. It is intended in this section to 
discuss some of these factors. 


The pursuit course attack ів an alternate optical mode of attack which 
may be employed when radar operation is unsatisfactory due to malfunction 
or enemy countermeasure, etc. The pursuit attack may also be of particular 
advantage when launch of the OAR-2 (infra-red) missile or rockets are 
desired in the shortest possible time after an identification pass in the 
tail quarter. Іп this case the interceptor can be decelerated by use of 
epeed brake to a launching position behind the bomber. 


The lead collision attack is the basic radar mode of attack to be 
employed when: 


1. Sufficient time exists for the interceptor to be positioned 
for radar detection at or near the target's altitude, without employing 
fold-back intercept courses. 


2. Ап acceptable speed advantage over the bomber can be achieved 
at the target's altitude. 


The differential altitude attack is a supplementary radar mode of 
attack which can be employed when: 


1. The bomber is flying at an altitude above the interceptor's 
combat celling. 


2. The interceptor is unable to achieve an acceptable speed 
advantage at the bomber's altitude and can achieve this speed advantage 
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at a somewhat lover altitude. 
WEAPON SELECTION 


The selection of the particular type or combination of types of 
armament to be launched will be dependent, to а large extent, upon the 
limitations of each type of armament and the system selection restrictions 
imposed by the pre-flight loading of the missile bays. 


Using either а lead collision or differential altitude attack against 
subsonic jet bombers, the GAR-2 missiles when launched in an appropriate 
zone astern of the bomber is calculated to have a higher kill effectiveness 
than the САБ-1. However, its use is restricted to clear-air mass or VFR 
conditions.  Launchings made with the missile line-of-sight in close 
proximity to the sun or bright cloud edges will cause guidance difficulties. 


The GAR-1 missile will have all-weather capability but will be 
degraded for extremely low-altitude (below 1,000 7%.) operation and for 
operations between about 4000-7500 feet due to radar signal reflection 
from the earth's surface. 


The employment of the 2.75 inch rockét armament is unrestricted except 
for the reduction in effectiveness and the increase in the interceptor's 
vulnerability to bomber tail guns that is associated with tail quarter 
attacks. Іп all circumstances the effectiveness of the 2.75 inch rockets 
will be less than а 2 ог 3 missile salvo of undegraded GAR-1 or GAR-2 
missiles. 


To achieve the widest range of armament selection only GAR-2 missiles 
should be loaded in the aft bay and only GAR-1 missiles in the forward bay, 
if both types are available. This will permit selecting either bay by 
type or both baye for a single salvo of six. 


ATTACK DIRECTION SELECTION 


When the scramble signal is given, the ground controller through 
knowledge of the target location and direction, can exercise a certain 
amount of control over the position of the fighter with respect to the 
bomber. Generally the intention will be to establish the interceptor on a 
constant speed, constant heading collision course with the bomber. Selection 


01 the angle between the interceptor and the bomber tracks just prior to 
detection is the attack direction selection that is being considered. 


Many factors can be expected to come into 
cular selection. Some of these factors are: 


play in making any parti- 
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1, AI Radar Lock-On Requirements 

2. Miasile Effectiveness Restrictions 
3. Anti-Chaff Requirements 

В. Target Evasion 

52 Re-Attack 


AI Rader Lock-on Requirémehts 


In almost all cases the interceptor pilot upon locking the AI radar 
onto the target will be required to steer out some angular positioning 
error introduced by the ground controller. Positioning erras can hardly 
be avoided in view of the coarseness of the ground radar PPI presentation. 
In addition to the time for this maneuvering or steering, the fire-control 
system requires time (approximately 16 seconds minimum) to prepare the 
missile armament for launch. These times, when considered with relation 
to the closing velocity of the interceptor and bomber, can be interpreted 
as separation distances required at lock-on for the successful launch of 
а properly prepared missile. The minimum satisfactory lock-on range will 
be different for each attack direction due to the different closing 
velocities and positioning errors. Interceptor combat altitude will play 
а part sinee steering time will increase with reduced maneuverability. 


The detection and lock-on performance of the early MG-10 radar system 
(designated М0-3) 18 expected to be satisfactory for beam attacks with 
missiles. However, significant reductions іп the required lock-on range 
can be achieved by shifting the attack direction toward the tall of the 
bomber. Further improvements in radar performance are scheduled for in- 
corporation during the operational life of the weapon system to extend the 
range of useful attack directions. 


Missile Effectiveness Restrictions 


Contours of GAR-1 probability of hit versus aspect angle which were 
supplied by the Hughes Aircraft Company have been converted to launch 
angle using representative F-102A and B-47 speeds. Figure 18 shows these 
contours ав well as the restricted zones previously discussed under the 
Armement Selection section. It should be appreciated that the attack 
direction approximates the launch direction only for tha case of inter- 
ceptors requiring very little corrective steering. Actually, for present 
positioning accuracies, there 15 a fairly wide spread of launch angles 
(assuming many similar attacks) about a mean attack direction. In addition, 
from ADC operational tests it was learned that the mean of this spread 
seems to be shifted toward the tail by about 19-20 degrees for beam attacks. 
Thus, we might summarize that for a beam attack direction the range of 
launch angles will be from 55 to 95 degrees off the bombers tail and for 
а №5 degree off the tail attack direction the launch angles will probably 
renge from 15 to 55 degrees off the tail. Considering these launch angle 
ranges and by reference to Figure 18 it can be seen that at high altitudes 
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against jet bomber targets, a high effectiveness will be obtained in the ге- 
gion of 60 to 70 degrees off the tail. At lower altitude (below 30,000 feet) 
the beam attack will probably be the most forward attack direction. 


The GAR-2 missile launch direction is much more restricted to the 
tall cone region of a jet bomber. Effective attack directions will probably 
be restricted to those aft of about 30 degrees off the tail. Only limited 
information on the GAR-2 is available at this time and the above conclusion 
should be considered only tentative. 


The only significent effective attack direction for the 2.75 inch rocket 
is in the area of the bomber's beam. 


Anti-Chaff Requirements 


The anti-chaff circuitry of the №-3 (-10) will, when employed by 
the pilot to track the leading or trailing edge of the returning radar 
signal, discriminate the target from chaff dropped astern of the bomber. 
This is possible only when the radar can detect а range difference between 
the returning signals from these two targets. Thus, when the radar 
line-of-sight is at right angles to the target track we can expect the 
&rü-chaff circuitry to be in difficulty. These geometric considerations 
сап be analyzed and estimates of “brea-lock" regions for chaff operations 
defined. Estimates of the critical areas for anti-chaff operations are 
quite qualitative but do indicate the attack direction region of from 
about 45 to 90 degress off the bomber's tail. Actual test operations will 
be required to firmly establish the operational limitations on attack 
direction and the magnitudes of the degradation to be expected. 


Target Evasion 
Preliminary studies of the effecta of target maneuvers during the 


final moments of the attack phase have been made. At this time ^. cm 
be stated that target maneuvers toward the interceptor will be most damaging 
оп а beam attack due to time compression and launch errors. If detegtion 
and lock-on can be achieved early enough to avoid the problems of aborting 
missile preparation due to time compression the angular launch errors are 

a minimum for attack directions about 45 degrees off the bomber's tail. 


Re-Attack 
The first pass attack direction will be very significant in determining 
the re-attack capabilities of the interceptor as they are limited by fuel 
considerations. Any factor which contributes to interceptor travel after 
launch at right angles to or in the opposite direction to the tomber's path 
seriously compromises the overtake capabilities of the interceptor. From 
this consideration an initial attack direction towards the tail of the 
bomber should be selected (perhaps 45 degrees off the tail). Particular 
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consideration should be given to economy of fuel in the cruise-out 


phase. 
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LIBT OF PIGURES 


Climb Speed for Best Climb ув. Altitude 

Rate of Climb Performance 

Time to Climb to Altitude from Brake Release 
Distance Traveled During Climb 

Airplane Maximum Level Speed Envelope 
Maximum Sustained Bank Angle (Military + А/В Power) 
Maximum Sustained Bank Angle (Military Power) 
Minimum Turn Redius (Military + А/В Power) 
Minimum Turn Radius (Military Power) 
Acceleretion Characteristics 

Tactical Profiles end Combat Radius 

Cruise out Profile 

Return Profile 

Maximum Range Descent 

Maximum Endurance 

Fuel Flow vs. Altitude for Level VMAX 

Lead Collision Geometry 


Probability of Hit for One Missile 
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FIGURE 2 


RATE OF CLIMB PERFORMANCE 
F-102A AIRPLANE 
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TIME TO CLIAB TO ALTITUDE FROM BRAKE RELEASE 
F-102A AIRPLANE 


VER EELL 
Ж ҮГ 
БИ ДЕ 
БЕКЕ 


2 
Po АЕ 
2 БН 


TIME ТО CLIMB - MINUTES 


CONFIDENTIAL 


ALTITUDE - FEET 


CONFIDENTIAL 


FIGURE 4 


DISTANCE TRAVELED DURING CLIMB 
F-102A AIRPLANE 
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MAXIMUM SUSTAINED BANK ANGLE (LOAD 
F-102A AIRPLANE 
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FIGURE 7 
MAXIMUM SUSTAINED BANK ANGLE 
(LOAD FACTOR) 
F-102A AIRPLANE 
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FIGURE 8 
MINIMUM TURN RADIUS Rev, (а) 20 March 57 
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FIGURE 11 
TACTICAL PROFILES AND COMBAT RADIUS 
F-102A AIRPLANE 
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MILITARY COMBAT 

Vi = 250 KNOT RETURN АТ 40,000 FEET 
DESCENT V; = 300 KNOTS 

R/D = 3000 РРМ 


ーーーー — $ 


INDICATED MACH NUMBER 


NOTES: 


E OF PROFILE G AND C WHEN THE TARGET IS ABOVE 40,000 FEET, THE INITIAL CRUISE OUT IS ACCOMPLISHED 
FEET AND A FULL A/B CLIMB MADE TO TARGET h WHEN THE GENERAL TARGET AREA IS REACHED. 


INGE BACK TO BASE PERMITS THE CRUISE BACK SHOULD BE MADE AT 40,000 FEET. 
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FIGURE 14 DATE 8 June 195$ 
Rev. (а) 20 March 1957 


MAXIMUM RANGE DESCENT 
GW = 22,000 LBS 
F-102A AIRPLANE 


ALTITUDE - FEET 


AL TITUDE - FEET 


DISTANCE TRAVELED - NAUTICAL MILES 
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FIGURE 16 
F-102A FUEL FLOW VS ALTITUDE FOR LEVEL V,,,, 
GW = 25,000 POUNDS 
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FUEL FLOW ~ 1000 POUNDS РЕК HOUR 
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FIGURE 17b 
TARGET COORDINATES 
AIM POINT 


IMP ACT 
POINT 


> 
a 
= 
ш 
= 
о 
ыш 
о 
= 
о 
5 
- 
~ 
о 
о 
а 
< 
ш 
E 


FIGURE 17a 
SPACE COORDINATES 
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FOREWORD 


This report was prepared by General Dynamics //Convair, San Diego, California, 

under USAF Contract No. AF 41(608)-37105. This contract was initiated under 
Engineering Task ЗАМЕ -66-Е 102-1 "Class V Modification 1797 Extended Range 
Capability F-102 Aircraft". The report covers Phase I of the task "In-Flight 
Refueling". The work was administered under the direction of the Service Engineering 
Division, Directorate of Material Management, San Antonio Air Material Area, 


Keily Air Force Base with Captain Lee Smith acting as principai engineer. 


Acknowledgement is made to the support provided by Colonel R. A. Williams 
of the 82nd F lighter Interceptor Squadron at Travis Air Force Вазе, California, 
in supporting the flight test program and to Major E. Archer (SAAMA) and Captain 


1. Mize (82nd FIS) who participated as the test pllots for the program. 


ABSTRACT 


This report presents the test results of the preliminary investigation conducted to 
determine the feasibility of incorporating a probe and drogue in-flight refueling system 
for the Е-102А, the design and prototype installation features of the system, the test 
results of ground refueling through the in-flight refueling probe, the structural com - 
ponent test conducted and the results of various analyses (aerodynamic drag, stress, 
vibration and weight and balance) conducted on the system. Data and flight teat 
results are also presented on the flight tests conducted on the prototype aircraft by 

the USAF. 


Тһе feasibility of incorporating a probe and drogue system was successfully proven. 

A simple externally mounted system was designed and installed on a prototype air- 
craft, It incorporated a tripod assembly for supporting the probe, a length of tubing 
attached to and running aft along the dorsal fairing and cutout in the fuselage for 
connecting the refueling tube to the basic ground, single point pressure refueling system 
located in the engine compartment. 


The prototype installation ground and flight tests revealed satisfactory results from a 
refueling time and fuel replenishing quantity standpoint. 


The two ground tests showed a refueling capability of 6350 and 6400 Ibs in 4.6 and 5.1 
minutes respectively with a simulated engine consumption rate of 3020 and 3150 Ibs/hr. 
Flight testing indicated refueling capability to approximately 6200 to 6300 lbs, as in- 
dicated on the fuel gauges. The static test of the probe was successful and proved its 
capability of meeting the design limit loads established by SAAMA /SANE. 


Flight testing revealed two problems with the installation (1) a high noise level generated 
from the airflow over the struts of the tripod, and (2) a degradation in the effectiveness 
of the right hand speed brake causing a yawing moment to the left when the speed brakes 


` were extended at high speeds. The noise problem was eliminated. Although a shroud 


was installed over the tubing mounted on the dorsal subsequent flight testing revealed 
that no apparent improvement resulted, At the direction of SAAMA no further effort 
was expended. Correction of the yaw condition is possible by a small amount of rudder 
trim; therefore, this will be the operational procedure when the ТЕҢ system is installed. 


Installation of the production kits & Travis AFB revealed minor modification problems that 
were readily resolved. A total of 27 kits were installed at Travis and 7 at Portland. 


During the initial training flights with the IFR system, seven incidents were encountered 
wherein the system design limit loads were exceeded. These resulted in faited Jo-bolt 
attachment of the lower support fitting at Sta. 266. After the initial flights, no additional 
incidents were encountered. Standard repair procedures were instituted, 


The prototype installation aircraft (57-0815) encountered fuselage skin fatigue between 
Sta. 202.25 and 209.25. To preclude similar failures, all IFR aircraft were modified 
by riveting an external aluminum doubler over the general area of the failure. 


ABSTRACT 
Continued 


A removable installation of an additional 5 liter LOX converter in the L.H. side of 
the armament bay and associated hardware was connected to the existing system. 
This provided the extra capacity required for extended in-flight refuelimg operations. 
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SECTION 1 


INTRODUCTION 


The purpose of this report is to present the results of the program conducted in accord- 
ance with SAAMA Engineering Task SANE -66-F 102-1 under USAF Contract AF 41(608)- 
37105 per engineering services exhibit SANE 139. The task title was "Class V Modifi- 
cation Мо, 1797 Extended Range Capability F-102 Aircraft". There were two phases 
involved, however, only Phase I, titled “In-Flight Refueling’, was to be pursued, Phase 

H pertaining to "Missile Bay Tanks", was not to be accomplished until directed by SAAMA/ 
SANE. This report only covers Phase I. 


Prior to the issuance of the above task, preliminary meetings on extending the range of 
the F-102 aircraft were held between SAAMA and Convair representatives on 21 and 22 
September 1965 at General Dynamics/Convair. The basic design philosophy and require- 
ments were discussed for three potentia! means of increasing the range. Area cost 
estimates were also submitted at that time for the In-Flight Refueling and Missile Bay 
Tank approaches. The basic approach to the task was that it was to be a quick aud dirty 
installation accomplished in minimum time at minimum cost and to be readily removable, 


Task 1 was received on 16 November 1965. Phase I of the task was established to inciude 
the design, prototype and flight testing of In-Flight Refueling (IFR) capability in the 
Е-102А aircraft using the probe/drogue system, Тһе program was to be accomplished 

on an expedited basis for maximum schedule compression. 'The detail requirements for 
the design, prototype, ground testing and flight testing portions of Phase I are listed in 

the Reference (1) TWX which was 1ssued on the basis of the Task I description released by 
ЗААМА. F-102A, S/N 57-0815, was assigned to this program on 17 November 1965 

from the Convair Service Center. 


Based on the milestone target dates set up in the Task I description which called for 
completion of the prototype in 21 days and flight test in 35 days from go-ahead, Сопуајт 
established 9 December 1965 (20 working days) for completion of the prototype and 

21 December 1965 (30 working days) for completion of the flight test, Completion date 
for the prototype included the fuel system tests, the structural component test, weight 
and balance check and pre-flighting of the aircraft. 


Section П of this report covers the requirements for the design and installation portions 
of the program and the various tests and analyses required. 


Section III covers the flight test portion and includes the tests conducted at Travis AFB 
and at San Diego. 


SECTION 1 
INTRODUCTION-Continued 


Section IV pertains to the IFR system fairing installation requested by SAAMA /SANE 
subsequent to the initial flight tests couducted at Travis. The section covers the design, 
prototype installation, flight tests and test results. 


Section V díscusses the service experience from a kit installation, service problems 
and flight time standpoint, 


The report а180 contains five appendices which, in themselves, are separate reports 
of the individual tests and analyses conducted during the program. They are included 
in order to provide a single document covering the overall task. 


The order of presentation of the various portions of the report follows the actual program 
pattern. This approach provides a desirable continuity in the report, 


During the period of time in which the prototype aircraft was located at Convair, proper 
security measures were required to safeguard the classified electronic equipment in- 
stalled in the aircraft. The measures used included the posting of 24 hour guard pro- 


tection and the removal of the equipment with its subsequent placement in a bonded 
storage area, 
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SECTION l 


IFR SYSTEM DEVELOPMENT 


Refueling Feasibility Tests 


Upon receiving the prototype aircraft (S/N 57-0815) оп 17 November 1965, it 
was immediately set up for a ground test to simulate aerial refueling through 

the existing ground refueling system with tank booster pumps running and engine 
fuel consumption conditions simulated. The basic purpose of the test was to 
determine that pressurized liquid fuel would flow dninterrupted to the engine from 
tanks #31, апа К during aerial refueling into the same tanks simultaneously. 


The tests were successfully completed on 18 November 1965. Тће results showed 
that starting with only 1000 Iba of fuel in both No. 3 tanks and a # 5 degree aircraft 
angle of attack, it was possible in two of the four tests, to refuel to a maximum of 
6400 ibs. with two different simulated engine consumption rates in approximately 
four minutes, The feasibility of an IFR system was thereby proven. 


For complete details of the test set-up, test procedure and test results see 
Appendix I of this report. 


Design, Mock-Up and Prototype Installation 


The design of the IFR system was initiated on 16 November 1965 and the mock-up 
on 17 November 1965. To meet the maximum schedule compression authorized 
for the program, engineering sketches were used for establishing the design. 
Complete continuity of the design was maintained by revisions to the sketches. 
These data were used as the basis for releasing the parts for production. 


The design philosophy of а'ашек and dirty。 easily removable installation and 
basic system configuration were established prlor to initiating the mock-up. The 
design, mock-up and prototype installation were carried out simultaneously during 
the program. іп keeping with the task requirement that the ТЕК system design 
allow initial kit production and installation on 35 aircraft in the least practical 
time, it was necessary to fabricate a prototype part and a production sample. 

As the prototype installation progressed, production parts for the kits were fabri- 
cated in accordance with the production samples and the design sketches, 


А check was made of a number of F-102A aircraft located at the Convair Service 
Genter to determine possible variations in skin contour, rivet patterns, frame 
spacing, etc. in order to minimize installation problems. 


In keeping with the other task requirements, system design consideration was 
given to the following: (1) a kit type modification to be installed for ferry missions 
(2) usage of an MA-2 (GF AE) nozzle (3) refueling internal wing tanks only (4) day- 
time aerial refueling only (5) no subsonic restriction of F-102A operation (6) kit 

to be readily removed from the aircraft with subsequent return to unrestricted 
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SECTION II 
IFR SYSTEM DEVELOPMENT 
B. - Continued 


tactical configuration (7) use of standard hardware (8) no compromise fn ground 
or flight safety and (9) probe design for limit loads of 2000 Ibs. radial plus forward 
and aft 1000 Ib. axial loads applied at the nozzle. 


The ТЕК system installed on the prototype aircraft was designed in accordance 
with the philosophy and requirements mentioned above, The system can basically 
be divided into four main areas as follows: (1) internat tubing installation in the 
engine compartment (2) external tubing installatlon mounted on the dorsal fairing 
(3) probe tube installation and (4) tripod and torque tube support installations. 


To accomplish the internal tubing installation, the engine was removed. This was 
done to insure good accessibility in the engine compartment for determining the 
optimum tube routing, support and clearance, The one and a half inch tubing from р 
the refueling adapter to the wing tanks was redesigned and replaced. (Existing 
hardware was used wherever possible) The IFR connection to the refueling Line 
was made on the right-hand side of the engine compartment in the line connected 
to the right wing tank valve. The one and a half inch internal tubing was connected 
to the external pipe through the right-hand aide of the fuselage at airplane Sta. 
494, 60 and terminated in a coupling connection at Sta. 490.85. Тһе internal in- | 
stallation is shown in Figures 1 through 3. The two inch external tubing mounted 
on the dorsal fairing consisted of two sections and supported by brackets at ten 
locations. It extended forward to a coupling connection at approximately Sta, 408.5 | 
and then to Sta, 281.0. Неге it terminated іп a coupling connection with Ше probe | 
tube assembly, The external tubing installation із illustrated іп Figures 4 and 5, 
Details and assemblies of the internal and external parts and their installation are 
shown in References 2 through 22, 34 and 35. Prior to installation, all tubes were 
pressure checked at 120 psig. 


When the external portion of the IFR system is removed, a separate upper access 
door (Reference 32) is used to cover the fuselage opening after the internal to 
external tübing assembly (Reference 18) is removed, A lower access door, also 
at Sta, 494.60 (Reference 33), was incorporated for accessibility to the first 
coupling within the engine compartment, When this connection is broken, a plug 
assembly (Reference 36) is used to seal off the internal tubing installation, 
thereby, permitting normal operation of the aircraft refueling system in the 
unrestricted tactical position. 


The probe tube installation initiated ве Sta. 281.0 and followed the dorsal fairing 
to a point forward of Sta. 266. There,it bent outboard and upward to a new center 
line position approximately 21.5 inches from the original centerline, Supporting 
lugs were welded to the tube at Sta. 266. In addition, load carrying collars were 
welded to the tube at approximately Sta 185 and 195. These collars are located 


SECTION П 
ТЕК SYSTEM DEVELOPMENT 
В, - Continued 


fore and aft of the sleeve support on Ше tripod assembly. At the forward 

end of the tube an adapter section was welded to it which provided means 

for attaching the MS 24356 nozzle (MA-2 type). The nozzle was positioned 

at Sta. 140, B.L. 38.00 and W.L. 41.00 In а 50 nose down attitude aa directed 
by SAAMA。 А tripod assembly formed the main structural support for the 

tube. The tube was supported іп a ten inch long sleeve that has a center position 
located at Sta. 190, Іп addition, a tube support installation was located at Sta. 
266. This support was required to eliminate a torque condition encountered in 
the probe tube installation during the first structural test. This problem is 
discussed in further detail in Paragraph D of this section and in Appendix Ш. 


Figure 5 of the Appendix illustrates the tube support installation. Detalls and 
assemblies of probe tube, tripod and tube support are shown in References 23 
through 31 and 38 through 44. The tripod and probe installations are shown in 
Figures 6 through 8. 


In keeping with the philosophy of a'quick and dirty"installation, the finish re- 
quirements for the various parts of the system were kept to a minimum. In- 
ternal and external tubing were Alodjned, the brackets were fabricated of alclad 
and the steel tripod assembly, probe tube and tube support were painted with 
Rustoleum 。 


The references mentioned above pertain to the Class 1 drawings that are being 
furnished for this program. Reference 37 will be the top drawing for the com- 
plete ТЕК system, Reference 45 covers the modification instructions used for 
accomplishing the kit installations. 


C. Ground Refueling Tests 


After completing the prototype installation on 7 December 1965, the simulated 
aerial refueling test was successfully accomplished on 8 December 1965. The 
resuits of the two ground tests showed that starting with oniy 1000 153. of fuel 

in both №. 3 tanks and a f 5 degree aircraft angle of attack, it was possible to 
refuel to а capacity of 6350 and 6400 lbs. іп 4.6 and 5.1 minutes respectively 
while simulating engine consumption rates of 3020 and 3150 fbs/hr. А fuel 
pressure leak check of the system was accomplished prior to the test. No in- 
dications of surge pressure problems were encountered during the test. Figure 9 
shows the fuel adapter installation used on the IFR probe for connecting to the 
refueling truck. The adapter, Model 6A-2B, P/N 208050, S/N 07055 was obtained 
on loan from SAAMA。 Figure 10 shows the defueling portion of the fuel test set- 
up and the pressure gauges installed in the refueling lines ш the engine compart- 
ment. 


SECTION II 
IFR SYSTEM DEVELOPMENT 
C. -Continued 


For complete details of the test set-up, test procedure and test results see 
Appendix II of this report. 


D. Structural Test of the Probe 


А structural component test was performed on the probe and support fittings to 
verify the capability of the unita to withstand design limit loads of 2000 Ibs. radial 
plus forward and aft 1000 ib, axial loads applied at the nozzle. These loads меге 
resolved into a resultant load acting at an angle of 26934' from a transverse axis. 
This resultant load was first applied іп an outboard-aft direction and then in an 
inboard-forward direction, 


The first tests on 7 December 1965 revealed the existence of a torsional load in 
the probe which caused the probe tube to react ш a torsional manner, restricted 
only by the friction Induced by the tripod probe clamp. This friction was іп- 
sufficient to sustain 100% limit load. Therefore, the test was discontinued before 
the maximum load was reached. The system design was modified to incorporate 
a torque off-aetting tube installation (References 38 through 44) at airplane Sta. 
266.0. Тһе second test on 8 December 1965 was successfully completed, 


For complete details of the test set-up, test conditions, test procedure, etc. 
see Appendix III of this report. 


Aerodynamic Drag of the System 


Аз required by the task description, an aerodynamic analysis of the drag created 
by the IFR system was accomplished. In addition, aircraft performance based 
on the estimated drag was also investigated. 


The estimated aerodynamic drag was practically substantiated using the available 
data obtained during several of the evatuation and ferry flights of the prototype 
aircraft. It was about twice that of the external fuel tanks. Airplane performance 
calculations for a typical ferry mission, based on the estimated drag, with and 
without a headwind are included in the analysis. For the typical mission of 2100 
nautical miles that was assumed two or three in-flight refuelings would be re- 
quired depending on the headwinds encountered, 


For complete details of the analysis, results and conclusions see Appendix IV 
of this report. 
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SECTION Ц 
IFR SYSTEM DEVELOPMENT 


Stress Analysis of the System 


А complete stress analysis of the ТЕК system load carrying members was 
accomplished as required by the task description, The airloads encountered 
by the system were taken into consideration for both the refueling and non- 
refueling conditions. 


For further details of the calculations and the results see Appendix V of this 
report. 


Vibration Analysis of the System 


The natural frequencies of interest of the in-flight refueling system of the Е -102A 
consisted of a first bending mode of approximately 1,4 cps and a second mode of 
12,9 cps which is predominantly a cantilever bending of the tubing forward of the 
tripod support. The first mode, 1,4 cps, 1s predominantly a first bending mode 
of the tubing between the tripod and a point approximately 110 inches aft where 
the tubing first contacts the fuselage. This frequency is considerably below, 1/6, 
the first airplane mode and would therefore not be excited, The cantilever mode 
of the probe, 12,9 cps, lles very close to a fuselage mode of the airplane, How- 
ever, the point of attachment to the fuselage is very: close to a fuselage node and 
therefore would not be excited. 


Preliminary flight tests have shown that the system is satisfactory except for a 
noise generated by the shedding of Karman vortices from the tripod. These 
vortices, which are functions of the velocity of the air and the tube diameter, 
produced a frequency which was in the audible range. These vortices if broken 
into many smaller vortices can raise the frequency above the audible range. 


Weight and Balance 


Тће aircraft was not weighed prior to starting the program; however, а weight 
record was maintalned of the aircraft parts removed and the ТЕК system parts 
installed, This procedure established a baseline weight increase for the air- 
craft, For the fixed components installed, there was a welght change of 07544 5-2 
pounds, For the removable external probe, plumbing and supports, there was 

a weight increase of 141 pounds. 


А weight and balance check of the prototype aircraft with the IPR system installa- 
tion was accomplished on 9 December 1965. The weighing was carried out on а 

ве! of aircraft platform scales with no adverse wind conditions. Both Т.О. 1-18-50 
(Reference 47) and Т.О. 1-1B-40 (Reference 48) were used in complying with the 
weight and balance data required to be furnished. 


SECTION II 
m IFR SYSTEM DEVELOPMENT 
H-Continued 
1752: 5 
“The balance change resulting from the weight added was as follows: 
l. Fixed Components 
1 
а) Change іп basic weight 7.0 pounds 
b) Moment arm 476.0 inches 
с) Changá in basic moment 3.3 inch-pounds /1000 
2. Removable  Gémponents 
a) Change h basic weight 141.0 pounds 
b Moment arm 219.0 inches 
c) Phange іш Бавіс moment 30.9 inch-pounds /1000 


3 


` The above. Htormation ig ‘shown in Charts С and Е of T.O, 1-18-40. The 
installation of the system altered the aircraft center of gravity as follows: 
(1) the/inost aft permiseiblé, takeoff С.С. at engine start with external fuel 
is 30.6% MAC, and (2) the aft permissible takeoff С.С. at engine start 
and without external fuel or tanks is 29.7% МАС. The С.С. data is also 
Shown on Chart Е. 
-— my fly. 

The above dei. and balance data were included in the weight and balance 
record for the prototype aircraft prior to its departure on 10 December 1965 
to. Travis AFB. MET wc 


# 1.  Rellability, Maintainability and Safety 
V 
де , The following Product Effectiveness inputs have been prepared and are hereby 
w” — submitted for the Е-102А in-flight refueling system. 


RELIABILITY 


The reliability of the in-flight refueling system was demonstrated under actual 
in-flight refueling conditions. Based on 160 refueling cycles with no system 
failures attributable to the in-flight refueling system components, the minimum 
system reliability at а selected confidence level can be determined by the 
following expression: 


/ еее. 


жа 


| 
| 
| 
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Ж, Z= 


SECTION П 
IFR SYSTEM DEVELOPMENT 
1, - Continued 
х: (f + 1), oC 
Rminimum = e С っ の 1 


where: R Probability of successful in-flight refueling system 
operation. 
x? Chi square varlable 
Í Number of failures occurring during testing that аге 


attributable to component failure 


ес Confidence level at which the test data is to be 
evaluated 

с number of refueiing tríals (trials that are terminated 
for other than component failure are considered to be 
"no-trial") 


The reliability of the inflight refueling system ata 90% confidence level is thens 


- С х2 (0+1 90% |. ي‎ n 


Е ainimum = 2(160) — 30 =. 986 


This high demonstrated reliability is considered to be а function of careful attention 
to reliability in design, simplicity of design and use of service proven parts. 


MAINTAINABILITY 


The in-flight refueling system 1з intended to be used only for ferry missions, Conse- 
quently, there is considered to be no nmintainability requirement associated with it. 
Installation and removal of the external refueling plumbing can be accomplished with 
standard tools. No special personnel skills or training are required for installation 
or removal of the external plumbing. 


SYSTEM SAFETY 
Review of the design and analysis of the available flight test data has determined that 
system safety has not been compromised by this installation for a ferry mission of the 


F-102A. The hazards normal to an in-flight refueling operation have neither been re- 
duced or increased. ? 
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SECTION Ш 


FLIGHT TESTING OF IFR SYSTEM 


Flight Tests 


The installation of the IFR system and all the associated tests required were 
completed on 9 December 1965 as originally scheduled. А pre-flight check- 

out on 9 December revealed two problems: (1) low point drain valve leakage 
from the №. 1 left-hand tank and (2) indication of a variation in fuel flow be- 
tween the left-hand and right-hand wing tanks through the flow equalizer. The 
leakage probem was corrected by replacement of the "o"-ring seal. A second 
engine run was made for Ма). Е. Archer and the flow differential was found to be 
minor. Prior to take-off on 10 December 1965, another engine run revealed a 
negligible difference in the readings of the fuel tank quantities that was within the 
accuracy range of the gauges. With these two conditions resoived, aircraft 
take-off was accomplished on 10 December 1965 per schedule by Major E. Archer 
for flight to Travis АРВ. The flight plan called for a 15 to 20 minute local 

flight checkout of the system; however, no problems were encountered and the 
aircraft headed for Travis. 


Flight testing of the F-102 In-Flight Refueling Probe was accomplished at Travis 
Air Force Base and at San Diego, California, during a nine-day period from 10 

to 18 December 1965. The test program consisted of a serles of eight test flights 
and three ferry flights as shown in Table I. These flights were accomplished 

to verify the operation and function of the refueling system and to obtain qualita- 
tive data on aircraft flight characteristics and performance. АП the program 
objectives were achieved with the exception of a low-altitude (10, 000 feet) re- 
fueling operation, Difficulty with the test aircraft landing gear system forced 

the cancellation of the low-altitude refueling flight, and air traffic control problems 
coupled with the compressed time schedule for testing precluded further attempts 
to achieve this point. - 


Test Results 


Approach and contact techniques were developed for normal and heavy tanker gross 
weights. Analysis of chase aircraft motion picture film failed to reveal any ad- 
verse airflow characteristica in the vicinity of the refueling probe that would affect 
the stability of the tanker drogue. Contact with the tanker aircraft was maintained 
for periods of time up to seven minutes, and it was felt that longer contact periods 
could be maintained with no particular difficulty, The optimum altitude was found 
to be between 29, 000 feet and 31, 000 feet at indicated airspeeds between 280 knots 
and 293 knots. А total of 38 in-flight refueling hook-ups (dry and wet) were accom- 
plished by Major Archer and no problems were encountered with the system from 

а structural and operational standpoint. 
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SECTION Ш 
FLIGHT TESTING OF IFR SYSTEM 
B- Continued 


struments). Particular ‘effort was madeto observe venting and siphoning 
spray patterns for possible Ihterference with pilot visibility and for impinge- 
ment in the ше бе duct areas. № such impingement was observed. With the 
test aircraft loaded to maximum fuel capacity, a slight amount of instability 
was experienced when the refueling drogue was disengaged; however, this 
phenomenom was not felt to be a problem since recovery was effected with ease 
and did not require any special technique on the part of the pilot. 


The refueling probe as installed on the test aircraft resulted in a loss of effective- 
ness of the right hand speed brake and a consequent yawing moment to the left 
when speed brakes were extended. This yaw can be corrected through the use 

of rudder trim, and was not felt to be a problem. 


The only major problem was that of audio noise generated by air flow through and 
around the probe support tripod and its associated bracketry. This noise was 
determined to be a function of "q" and was apparent at 230 - 300 KIAS between 
10, 000 and 30, 000 feet altitude. Since these flight regimes encompassed ап 

area of critical radio communications (approach and departure control), it was 
felt that а fix was required. 


А limited amount of qualitative aircraft performance data was obtained on a by- 
product basis to provide mission planning information. The test aircraft was 
flown on reciprocal headings at consistent power settings and paced by a non- 
modified aircraft in order to determine a rough-order incremental drag value. 
The only definitive performance degradation appeared to ђе an Increased fuel 
consumption of approximately 300 pounds per hour. 
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SECTION Ш 
FLIGHT TESTING OF IFR SYSTEM 
B-Continued 


МИ ABLE 1 


Е-102А IN-FLIGHT REFUELING TEST 


FLIGHTS 


FLIGHT NO。 DATE 

Ferry #1 10 December 1965 
Flight 1 12 December 1965 
Flight 2 13 December 1965 
Flight 3 14 December 1965 
Flight 4 14 December 1965 
Flight 5 14 December 1965 
Ferry #2 16 December 1965 
Flight 6 16 December 1965 
Flight 7 18 December 1965 
Flight 8 18 December 1965 


Ferry #3 18 December 1965 


OBJECTIVE 


Basic flight characteristics 
Aircraft shakedown and FCF 
Ferry to Travis AFB 


Flight characteristics 
Simulated in-flight refueling 


In-flight fuel transfer 

In-flight fuel transfer ' 
NLG malfunction 

Procedures development 

In-flight fuel transfer 

Maximum fuel transfer 


Procedures and technique 


Aircraft performance degradation 
Flight characteristics ` 


Ferry to San Diego 
Flight characteristics noise fix 


Flight characteristics gloved cowl 
Flight characteristics noise fix 


Flight characteristics noise fix 
Flight characteristics gloved cowl 


Ferry to Travis AFB ' 


о ~ SECTION Ш 


с. 


| FLIGHT TESTING OF IFR SYSTEM 


System Changes 


Ава result of the audio noise and yaw problem with speed brakes extended, 
it was recommended to Travis on 14 December 1965 to conduct a flight teat 
with the following changes incorporated: (1) removal of the aft torsion strut 
at Sta, 266 (2) addition of 、030 neoprene sheet stock in the saddle and the 
saddle fastened tightly and (3) installation of a coarse grade of cloth backed 
sandpaper to the trfpod assembly struts. 


Change #1 aft to reduce drag and #2 and 3 for elimination of the noise. Only 
the first two changes were accomplished -because of the unavailability of the 
вапдрарег. Flight No. 5 оп 14 December revealed no improvement in the 
conditions. It was decided by SAAMA to return the alrcraft to Convair for 
addition of fairings. These were thought to be required to minimize the speed 
brake degradation and eliminate the noise, The aircraft was ferried to Convair 
by Captain L. Mize оп 16 December 1965. 


After aircraft arrival, a Type A, coarse, non-skid, safety walk material 
fabricated by Minnesota Mining and Mfg. Company was installed on the tripod 
assembly struts. An application of cement was made to the back side of the 
coating material and the material hand formed around the full length of each 
strut with the seam on the aft side. A pressure sensitive tape was then used 

to hold the coating material in position. Test Flight No. 6 was made later that 
afternoon, The pilot subsequently reported that the coating material effectively 
eliminated the noise problem. ^ 


During the time the fairing installation was being accomplished (16 and 17 December 
1965), an improved procedure for installing the strut coating material was іп- 
vestigated. It was decided to use a procurable 2 inch wide strip of similar 
material having an adhesive backing, thereby, eliminating the need for a cement 
and the associated strut preparation. А spiral wound wrapping technique was 
used ag shown in Figure 11, Test Flight No. 7 on 18 December 1965 revealed 

the return of the noise problem. Тһе only changes incorporated on the aircraft 
from its previous test flight were (1) the installation of a shroud over the IFR 
tubing mounted on the dorsa! fairing, and (2) the spiral wrapping on the tripod 
Struts. Тһе spirally wrapped coating material was removed and the original 

hand formed material re-installed. Test Flight No. 8, also conducted on 

18 December, indicated that the noise problem was eliminated again. The only 
obvious conclusion was that the lightly wrapped struts did not break up the Karman 


-13- 


SECTION Ш A 


FLIGHT TESTING OF ж SYSTEM 
С - Continued 


vortices as effectively and did not raise the frequency of the sound above the 
audible range as well as the original, looser fitting material, Accordingly, 
the original procedure was used for the production kit installations, 


` 

A. 
Ын 

В. 

с. 
Ми 


+ SECTION IV 


Me SYSTEM FAIRING INSTALLATION 


Design and Prototype 


Preliminary notification was received by telephone from Travis AFB on 

14 December 1965 regarding the installation of IFR fairings to owercome the 

speed brake degradation. As mentioned in Section Ш, the aircraft was ге- 

turned to Convair on 16 December. During the interim period, design investi- 

gations were initiated in order to comply with the SAAMA request that the 

installation be accomplished on an expedited schedule. The decision was made 

to only install a fairing over the tubing running along the dorsal. Fairings for 

the support brackets were to be investigated but not incorporated at this time. | 


After completion of Test Flight No. 6 оп 16 December, the aircraft was prepared 
for this installation. The fairing was mounted on the dorsal over the external 
tubing. Aerodynamically profiled half-cone sections were used at the forward 

and aft ends to provide a streamlined contour to the dorsal skin, Exclusive of 

the half-cone sections, the fairing was fabricated in four sections of approximately 
equal length. On the aircraft, the two center sections were riveted together; 
however, for production, the optimum installation would be to make them separable. 
The preliminary layout drawing of the fairing (Reference 46) reflects this feature, 
Two sets of the fairing assembly were fabricated. One was installed and the other 
served as a production sample. The fairing installation on the aircraft 13 shown 

in Figures 12 and 13. It was completed late in the evening on 17 December. 


Flight Tests 


The aircraft was checked out and prepared for flight on 18 December 1965 to 
conduct an evaluation of the fairing installation relative to its effect on the speed 
brake degradation problem. Weighing of the aircraft was not necessary again | 
as weight figures for the various parts of the fairing were maintained during 
the installation; consequently, the effects on aircraft weight and balance were 
readily available prior to flight. The total fairing weight was 18 pounds. Test 
Flights Мо, 7 and 8 were accomplished by Captain L. Mize. Captain L. Smith 
of SAAMA/SANE was present to witness the, flight tests. 


Test Results 
In a debriefing with Captain L. Mize after Test Flight №, 7, he reported that 
the speed brake degradation problem did not improve. After Test Flight No. 8, 


the same statement was made. A thorough inspection was made of the fairing 
after each flight and there was no indication of any loosening or failure. 
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SECTION IV 
IFR SYSTEM FAIRING INSTALLATION 
C - Continued 


Captain L. Mize stated that from an aircraft performance standpoint there 
appeared to be a slight improvement with the fairing; however, subsequently 
this was not found to be the case, After the flights, approval was obtained 
from Captain L. Smith to return the aircraft to Travis AFB. The ferry flight 
to Travis was accomplished along a similar profile route used for the flight 

to Convair to obtain a performance comparison. The results reported by 
Captain L. Mize on 20 December 1965 revealed a slight performance degrada- 
tion with the fairing installation. Information received from Captain L. Smith 
from SAAMA on the same day indicated that no additional effort was to be spent 
on this. 
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SECTION У 


ТЕК Service Experience 
А. Kit Installations 


Installation of production kits was initiated at Travis AFB on 20 December 1965 
on Е-102А aircraft assigned to the 82nd FIS. А Convair Service Representative, 
Mr. D.F. Houtz was present to assist in the installation. Delivery of the pro- 
duction kits was carried out on schedule with the last sixteen of the thirty-four 
being delivered on 29 December 1965. Twenty-seven kits were installed at 
Travis and seven at Portland. 


Minor installation problems arose that required modification to three of the kit 

tube assemblies. These were accomplished on undelivered and returned assemblies 
immediately after the problems were known, Additional or modified installation 
features were included as the aircraft modification progressed. These included 

the following: (1) usage of shims under the tripod assembly support brackets, 

(2) addition of EC1293 under and around the periphery of the tripod support brackets, 
(3) usage of a PR810 sealant around the right hand side refueling tube entrance into 
the vapor door seal adjacent to the wing tank, (4) variations in hardware sizes, 

(5) modification of tolerances, etc. 


B. Service Problems 


Flight training in usage of the IFR system was initiated at Travis on 3 January 1966 
with а schedule of 2 flights/day for 2 hours each established for completed aircraft. 
In some cases, difficulty was experienced in accomplishing IFR hookups with and 
breakaways from the KC-135 tanker, Seven incidents were encountered wherein 
the upper or lower Jo-bolts used to install the fitting to structure failed because the 
IFR system design limit loads were exceeded. The primary difficulty encountered 
occurred with the lower support fitting of the tube support installation located at 
Sta, 266.0. This resulted in distortion of the fitting and damage to the frame to 
which the support is fastened. The standard repair procedure for the frame and 
straightening of the fitting were accomplished and the fitting re-installed. In addi- 
tion, the probe (МА -2 nozzle) was found to be bent either upward or downward. 
The aircraft involved were 56-1440, 56-1447, 57-0848 and 57-0893. After the 
initial training flights, no additional incidents were encountered. 


Investigations conducted by Travis during training flights in the IFR aircraft 
revealed the inadequacy of the Lox system for continued usage over the period of 
time desired for in-flight refueling operations. On 21 January 1966, a telephone 
call was received from SAAMA/SANE requesting the assistance of a Convair 
structures specialist at Travis, Mr. R. McLeod of Convair arrived at Travis 
оп 22 January. The basic purpose for his visit was to support the installation 

of additional LOX capacity for use during extended in-flight refueling operations. 


ЗЕСТЮМ У 
IFR Service Experience 
B-Continued 


A prototype, removable installation was made on aircraft F-102A, S/N 57-888. 
It consisted of adding a 5 liter ЦОХ converter and associated hardware to the 
existing system, Тһе installation was made on the L.H. side of the armament 
bay and slightly aft and below the existing system оп the К. Н. side. Tests 
revealed that, with both converters topped off before flight, the oxygen supply 
will last in excess of 7 hours. A Safety Compliance Твёсн са! Order No. 
1Е-102А-644, dated 26 January 1966 and titled "Installation of Lox Converter- 
Е-102А" has been issued by SAAMA. Appendix I and II of the Т.О. respectively 
cover the servicing and operational instructions for the installation. The effect 
on weight and balance із also indicated in the Т.О. 


On 26 January 1966, a report was received from Travis stating that on the proto- 
type aircraft (57-0815) the fuselage skin had cracked aft of the lower support 
fitting (Sta. 193.12) for Ше tripod assembly. Mr. В. Е. Ferguson of Convair 
visited Travis on 27-25 January to investigate the incident which was determined 
to be fatigue fallure caused by buffeting aft of the vertical tripod leg. The cracks 
Started at the rivets located at Sta. 202.25 and 209.25 frames. The skin in this 
area is fabricated of 040 inch thick magnesium. At Sta. 202.25, the crack 
started at approximately У, 174 and extended upward and 3.5 inches forward to 
approximately W.L #8. At Sta, 209.25, the crack started at approximately W. L, 
# 4.5 and extended upward and 2 inches forward to approximately W.L. #9. Тһе 
flight time on the aircraft as of 26 January 1966, with the IFR system installed, 
was 47.7 hours and had made 63 hook-ups. This was the high time on the modified 
aircraft, 


А decision was reached at Travis to rivet a section of 。040 inch thick 2024 T3 
alclad material over the general area of the failure on all the modified aircraft, 
This was to preclude the possibility of similar failures as total aircraft flight 

time increased, Ав requested, a Class 1 drawing will be made of the doubler plate 
and called out on the installation drawing. The plate will then become a kit part 
and be included in the 'TCTO. 6 

Flight Time ` 

A total of 28 aircraft with IFR installations are located at Travis. From the start 
of flight training on 3 January through 25 January 1966, a total of 412.9 hours have 
been flown and 584 IFR hook-ups accomplished. In addition, a total of 38 hook-ups 
(wet and dry) were accomplished by Major E. Archer on aircraft 57-0815 during 
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ЗЕСТЮМ У 
IFR Service Experience 
C-Continued 


the flight test phase. This makes a total of 622 hook-ups. Тһе number of flight 
test hours is unknown, 


Table П provides a complete run-down of flight hours and hook-ups per aircraft. 
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АСЕТ 
NO 


56-397 
440 
470 
507 

57-772 
774 
778 
779 
780 
783 
784 
794 
796 
799 
802 
804 
815 
840 
848 
851 
865 
882 
884 
887 
888 
891 
893 
895 


ТАВЬЕ П 


Е-102А AIRCRAFT, AS OF 26 JANUARY, IFR 
INFORMATION 


HOURS SINCE MODIFICATION 


~ 


И 


Nore > ~ 
to N in о с со G 
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1 


NUMBER OF HOOK-UPS 


622 
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SECTION VI 


CONCLUSIONS 


The pre-modification fuel system test revealed the feasibility of a probe and drogue 

type ТЕК system for the Е-102А. Тһе fuel test of the IFR prototype Installation through 
the probe was successful and proved that the aircraft at a 5 degree angle of attack。 could 
be refueled to à maximum of 6400 Ibs. in approximately 5.1 minutes with а simulated 
engine consumption of 3150 tbs/hour. 


The IFR design and installation basically followed the philosophy of a'"quick and dirty," 
easily removable installation, It was a simple, straight forward configuration that 
could be readily installed. The structural test of the probe proved its capability of 
withstanding the design limit loads specified. The system did not compromise ground 
or flight safety, reliability or maintainability. 


Flight tests revealed the capability of the IFR system to accomplish its purpose and 
proved its compatibility with the KC-135 tanker. The noise problem encountered was 
successfully resolved. Тһе fairing installation did not correct the right-hand speed 
brake deficiency; therefore, trimming out the ieft yaw condition was determined to be 
an operational procedure. 


Installation of the doubler plate should reaolve the skin fatigue problem encountered. 


SECTION VII 


REFERENCES 


Weese, V.O., (Convair-San Antonio) TWX to Wheeler, J. J. (Convair-San Diego) 
titled "Contract AF 41(608)-37105 TASK 1", dated 16 November 1965. 


ИЕ Dwg. No. 65)34800-Епе! System Installation, Refueling, Mod. of, 
hir Dwg. Мо. 65C34801-Support, Tube, Fuselage. 
Bir Dwg. No. 65C34802-Tube End, Refueling Line. 
air Dwg. Мо. 65D34803-Tube Ass'y., Refueling, Left, Upper. 
iair Dwg. №. 65C34804-Tube, Refueling, Left, 
оймаіг Dwg. No. 65D34805-Tube Ass'y., Refueling, Crossover. 
air Dwg. No. 65D34806-Tube Ass'y., Refueling, Right, Upper. 
air Dwg. Мо, 65D34807-Tube Ass'y., Refuel Elbow, R/H Lower. 
ir Dwg. Мо, 65834808-С Пр, Tube, Upper. 
wair Dwg. №, 65B34809-Clip, Tube, Lower. 
qnyalir Dwg. No. 65B34810-Clip, Tube, Lower, Aft. 
alir Dwg. №. 65D34811-Tube Ass'y., Refuel, Upper. 
Convalr Dwg. №. 65D34812-Tube Ass'y., Refuel, Lower. 
Convair Dwg, No. 65D34813-Bracket Installation, Check Valve. 
Dwg. Мо. 65D34814-Tube Ass'y., Refueling, Forward. 
Dwg. Мо. 65034815-Тиђе Ass'y,, Refueling, Ай, 
г Dwg. Мо, 65E34816-Elbow Ass'y., Refueling Line. 
GDfConvaif Dwg. №. 65C34817-Bracket, Refueling, Forward. 


GD/Convat'} Dwg. №. 65B34818-Bracket, Fuel Line, Sta. 296.0. 


SECTION УП 
REFERENCES -Continued 


37. 


41. СЩ/Сопу р Dwg. 


42, Gip/Convgir\ Dwg. 


65B34819-Bracket, Tube Support, Fuselage, 
65B34820-Bracket, Tube, Upper, Sta. 318.0, 
65]34821-Probe Installation, Refueling, F-102A. 
65]34822-Tube Азз'у., Probe. 

65J34823-Support Ass'y., Tripod, Probe. 
65D34824-Adapter, Nozzle Probe, Fwd, 
65D34825-Adapter, Nozzle Probe, Aft. 
65]34831-Support, Tripod, Strut, Fwd. 
65E34832-Support, Tripod, Strut, Center. 
65E34833-Support, Tripod, Strut, Aft. 
65C34834- Adapter, Tripod. 

65E34835-Door Installation, Access, Upper. 
65E34836-Door Installation, Access, Lower. 
65B34838 -Bracket, Tube, Lower, Sta, 318.0 
65B34839-F lange, Door Seal. 

65B34840-Plug, Fuel Line. 

65E34842-Top Kit, In-Flight Refueling, Е-102А. 
65]34863-Support Installation, Probe, Sta. 266.00. 
65D34864-Support, Tube, Refueling, Sta. 266.00. 
65E34865-Support, Tube, Lower, Sta. 266.00. 


65E34866-Support, Tube, Upper, Sta. 266.00. 


. 65C34867-Adapter, Rod End, Sta. 266.00. 


í 
са 
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SECTION УП 
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43, 


44. 


45. 


46. 


47. 


48. 


GH/CPnva7 Dwg. No. 65C34868-Adapter, Rod End, Threaded, Sta. 266.00. 
Сф/Српуаф Dwg. No. 65C34869-Plug, Rod End, Threaded, Sta. 266.00. 


Modification Instructions, Т.О. Мо, 1F -102A -643, titled 
"Installation of In-Flight Refueling Provisions", dated 18 January 1966. 


бою; Dwg. №. 65]34841-Fairing Installation, IFR. 


USAF Т.О. 1-1B-50 titied "Basic Technical Order for USAF Weight and 
Balance." 


USAF Т.О. 1-1B-40/NAV WEPS 01-1В-40 titied "Technical Manual Weight 
and Balance Nata", Rev. 30 July 1965. 
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ENGINE COMPARTMENT, TUBING INSTALLATION, 
RIGHT-HAND SIDE 
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FIGURE NO. 
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TUBING INSTALLATION, 


ARTMENT, 
-HAND SIDE 


ENGINE COMP 
LOWER RIGHT 


2 


FIGURE NO・ 


FIGURE МО. 3 | ENGINE COMPARTMENT, TUBING INSTALLATION. 
CROSSOVER 
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FIGURE МО. 4 TUBING INSTALLATION, DORSAL MOUNTED 
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: FIGURE NO. 5 EXTERNAL TUBE, ENTRANCE INTO ENGINE 
i COMPARTMENT AND ADDED ACCESS DOOR 
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FIGURE МО. 7 UPPER BRACKETS, TRIPOD 


31 


LOWER BRACKET, TRIPOD 
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FIGURE NO. 
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FIGURE МО. 9 ADAPTER INSTALLATION, FUEL TEST 
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FIGÜRE NO. 10 DEFUELING SET-UP, FUEL TEST 


34 


- 
A 
ав. N 
FIGURE МО. 11 TRIPOD ASSEMBLY NON-SKID SAFETY WALK 
час MATERIAL INSTALLATION, NOISE REDUCTION, 
SPIRAL WRAP 
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FIGURE МО. 12 FAIRING INSTALLATION, ТЕК, FRONT VIEW, 
RIGHT -HAND SIDE 
` 
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FIGURE МО. 


13  FAIRING INSTALLATION, ТЕК, REAR VIEW, 
RIGHT-HAND SIDE 
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SECTION УШ 


APPENDIX 1 


F-102A In-Flight Refueling Pre-Modification Evaluation Test (17 and 18 November 1965) 


The purpose of this test was to determine the feasibility of installing an In-Flight Re- 
fueling System іп the F -102 airplane. 


The four test runs did not reveal any major obstacies to the proposed program. With 

the two number 3 tanks initially full of fuel, it required approximately 4 minutes to 

add 4, 200 to 4, 400 1bs. of fuel into the other tanks with a refuel nozzle pressure of 50 to 
55 psig while simultaneously simulating engine consumption rates of 3230 to 6040 pph. 
The refuel system pressure operated vent valves did not operate properly during ze- 
fueling. Tank venting was accomplished by the tank pressure relief valves set at approxi- 
mately 7 to 8 psig. The basic test plan called for performing a simulated in-flight re- 
fueling operation with the following initial conditions: fuel tank Numbers 1 and 2 (L & В) 
empty, fuel tank Number 3 (L. & В) with 2000 ibs. of fuel, an airplane noseup attitude of 
#59, the wings level and an engine fue] demand of 6000 pounds per hour. 


Basic test setup preparation included the following steps: 


(a) The fuel line from the fuel flow equalizer to the engine waa disconnected 
at the fuel pump inlet fitting and the line connected to the test defuel 
plumbing. Test components successively inserted into the defuel line 
included a pressure gage, a turbine type flowmeter to measure defuel 
flow rates, a valve to control fuel flow, a 230 gallon tank set on a 
platform scale and a transfer pump to transfer the fuel from the tank 
to the fuel truck. 


(b) Тһе engine air bleed supply line to the fuel tanks was disconnected at the 
tee branching to the Number 1 fuel tanks on either side. A high volume, 
filtered, and regulated shop air supply system was connected to the tee 
leading to the fuel tanks. 


(с) - The engine fuel pressure line from the Engine Fuel Pump to the Fuel 
Flow Equalizer was disconnected and the Fuel Flow Equalizer end of 
the line reconnected to an external 300 psig fuel supply system. 


(d) The airplane was positioned in a #50 noseup, wings level, attitude ав 
determined by use of an inclinometer and the alrcraft leveling lugs 
located in the missile bays, 


(e) А 55-gallon drum was located under each tank №. 1 fuel vent port. 


SECTION VIII 


APPENDIX I 
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Тһе airplane was grounded to the facility grounding point. 

Test plumbing was grounded, as required, ・ 

The electrical ground power cart was connected to the airplane. 

A fire truck маз standing by during the teats. 

During test runs 3 and 4, a 0-10 psig pressure gage: was connected 


to the left side tank Number 1 drain plug, апа a 0-30 psig pressure 
gage to the right side tank Number 1 drain plug. 


Each test run. consisted of the following steps: 


{a) 


(b) 


Clean shop air was applied to the simulated engine bleed air 
supply line to the fuel tanks at a pressure of 47 to 52 psig. 


Fuel tank valves were opened, «ће fuel boost pumps were energized 
and engine flow simulation begun. 


Three-hiindred psig fuel pressure: was applied to the Fuel Flow 
Equalizer control line. 


After tanks 1 and 2 (1, & В) were emptied, the boost pumps were deenergized, 
the fuel. tank valves were closed, and the Flow Equalizer control pressure 
was relieved. 


Тһе refuel nozzle from thé fuel truck. was installed into the airplane refuel 
fitting. _ 


Тће fuel tank valves wére opened, the boost pumps energized arid engine 

flow simulation begun, Three-hundréd psig fuel pressure was applied to 

the Fuel Flow Equalizer control line. The consumption rate, controlled 

with а hand valve in the line, was maintained at approximately 6000 pph 

during the first two test runs, at 3230 pph during the third run, and at 3420 pph 
during the final run, 


The pressure at the refuel nozzle was increased to 50-55 psig, Ше nozzie 
opened and refueling begun, Refuel pressure was monitored during the run. 


The following parameters were monitored at one-minute intervals: 


- ЗЕСТЮМ УШ 
APPENDIX 1 
(1) - Continued 


(1) Engine consumption flow rate. 

(2) Engine fuel pump inlet pressure. 
(3) Fuel quantity gage reading. 

(4) Simulated engine bieed air supply. 


(5) Pressure in Fuel Tànks | and 2 (1. & В) düring test 
runs No, 3 and No. 4. 


(i) The test was continued until refuel shutoff occurred, 


(p The test run was then terminated; the refuel nozzle was depressurized, 
the boost pumps were deenergized, the fuel tank valves were closed, 
and the Fuel Flow Equalizer control pressure relieved. 


Test results are shown in thé following tables, The refuel test runa lasted approximately 
four minutes. The refuel vent valves did not operate properly during the four test 

runs. This was suspected during runs No. 1 and No. 2 and confirmed in runs Мо, 3 

and Қо, 4 when pressure gages were installed into the tank No, 1 (L & В) drain ports 
during the latter two runs and similar tank pressures obtained with the refuel vent 

valve lines capped in run №. 3, ‘and uncapped in run No. 4. In both cases, the tank 
pressures varied from approximately 3,4.to B. 6 psig, which із in the operating range 

of the tank pressure relief valves. 
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APPENDIX П 


Е-102А In-Flight Refueling System Test (8 December 1965) 


Purpose: 


Тће purpose of this test wàs tó determine the óperational Characteristics of the 
In-Flight Refueling System installed in the F-102A airplane. 


Results and Discussion of Results? . 


The test results are shown in Tables I and 1. Аз noted, the average refuel flow 
rates were 135 gpm and 148.5 gpm for the two test rung, resulting in refuel times 

of 5.1 and 4.6 minutes, respectively. The wing tank pressures (7 to 8 psig) indica- 
ted that the refuel vent valves were not open, and tank venting was accomplished 

with the operation of the tank pressure relief valves, While the pressure gages 
installed in the refuel line indicated slightly higher pressures in the line to the fuel 
flow Limiter and preasure regulator for tank No. 3R than those for the left-hand side, 
the refuel shutoff valves appeared to close at approximately the same time, indicating 
left and right wings were filling at approximately the same rate. 


Test Setup: 


The basic test setup, is shown in Figure 1 and consisted of the following: 


1. “The engine fuel pump inlet fitting was removed from the engine pump 
and attached to the test defuel plumbing. A 0-60 psig gage was in- 
stalled near the connection. Тһе engine supply line, which contained 
a one-inch turbine type flowmeter and a one-*inch flow-control valve, 
Was connected то а weigh tank mounted on a weigh scales. Fuel was 
removed from the tank to the fuel truck via a transfer pump and filter. 


Clean, regulated, high-flow shop air connected at the №1 Compressor tee 
was used аз a simulated engine bieed air supply. 


А 300 psig fuel supply system was connected to the Flow Equalizer to 
control its operation. 


А 0:30 psig варе was connected to each tank.No. 1 (L, & R) drain 
fitting. 


А 0-100 рвір gage was connected on both sides (L. H. апа В. H.) of the 
tee connection of the airplane refuel line and the In-Flight refueling line. 


APPENDIX И 
Test Setup (Continued) 


内 


6。 A special adaptor (Model 6А-28, P/N 208050, S/N 07055) manufactured 
by Flight Refueling, Inc., was used to adapt (rom the truck refuel 
nozzle to the In-Flight Refueling probe. 


7. The airplane was positioned to а 4 5° nose up, wings level (laterally) 
attitude. 


Tést Procedure: 


1. Utilizing simulated engine bleed air, flow equalizer control pressure 
and fuel boost pumps, the alrplane was defueled until an airplane fuel 
quantity gage reading (total) of 2, 000 pounds was indicated. 


2. The probe-nozzie adaptor was installed on the probe and the fue] truck 
nozzle was then connected to the adaptor. | 


3. To ensure an integral system, the refuel nozzle was opened, the refuel 
pressure was slowly increased to approximately 30 psig and approximately 
20 gallons of fuel уаз. added to the airplane. The refuel nozzle was then 
closed and the refuel pressure decreased to zero, 


4. With the bleed air supply regulated to 50 psig, the flow equalizer control 
pressure àt 300 psig, the fuel tank valves open and al! four fuel boost 
pumps on, the engine supply flow-control valve was adjusted to a consumption 
rate of approximately 3, 000 pph. 


5, The pressure at the refuel nozzle was increased to 51 psig. The nozzle 
was theh opened ànd the test begun. 


6. “he following were read and recorded at one-minute intervals: 


а. , Consumption flow rate, 

b.  Refuel line pressure (L.H. and R.H.). 

с. Tank Мо, I (L & В) pressure. 

d. Airplane fuel quantity gage (total) Indication, 
e. Weigh scales reading. 

f, Engine fuel pump inlet pressure. 


7. The foilowing were monitored during the test run: 


а. Simulated engine bleed air supply pressure. 
b. Flow equalizer control pressure. 

C. Refuel pressure. 

а. Fuél truck quantity méter reading vs, time. 


TABLE I 


F-102 In-Flight Refueling System 
"Test 


Fuel: #73 Е, S. С.: ,767, 689 Lbs/Gal. Fuel Quant (Lbs): 3L 1000 3R 950 
_3000 PPH == 7,8 СРМ Bleed Air Supply: .50 psig 
Fuel Tank Quant. Meter (Gals): Start 0, Stop 688, Delivered 688 | 


Flow Equal. Control Press. 300 
Refuel Line. | Tank Press| Fuel 
Press-psig psig 


Tire | -Eng- Engo 
Consump. | Pump 
Rate GPM | Inlet 
Préss. 


Refuel Press 51 PSIG 
* Flow 132GPM @=Z Min. 
Elapsed Time. 
7.5 3900 
21.6|8.0 | 7.5 14650 | 
21,5,8.0 17. 65 15450 
| 7.9 |6300 
6400 Refuel Shut-Off, ` 


688 __ 
*AVer, Refuel Flow Rate 5.08 ==135 СРМ. 


Е ^ 619-352) | 
4 Aver, Consumption Flow Rate 一 ee 3150 PPH 


Qus ou enne esi t Et oA EAST sedato dern TR NES 


TABLE Ц 


F-102 In-Flight Refueling System 
Test 


RUN NO, 2 


Fuel: 4132Р, 5.С6.:.,767, 639 Lbs/ Gal. Fuel Quant (Lbs) 3L: 1000 3R: 1000. 
3000 РРН = 1,8 СРМ Bleed Air Ѕирріу:.50 psig 


Fuel Tank Quant. Meter (Gals) Start: Û Stop: 684, Delivered: 684 
Flow Equal, Control Press: 300 psig 


Refuel Line | Tank Press 

Press-psig sig 

LH RH 
. 。 , 7,4 


Eng. 
Consump 
-Rate 
GPM 


Fuel 
Quant 
Gage 
Lbs. 


Scales} Remarks 


еше Press:53 ps 
Flow: 147 GPM 
at= 2 min, 
élapsed time, 


Refwel Shut-off, 


` 


Aver, Refuel Flow Rate ж 684 == 148.5 GPM 
4.6 


Aver, Consumption Flow Rate = (814 - 582) ше 3020 PPH 
„0769 hrs. 


Static proof loads were applied to the F-102 In-Flight 
Refueling (I.F.R.) Probe at General Dynamics Convair, 
Зап Гето, California under Contract Number AP 11( 638)- 
37105, Task 1. The principal engineer was R, R. 
Romaiowich, and the test was designated Test Number 

SL 65-075. 


ABSTRACT 


The purpose ОҒ this report is to present the resulta 
of Test Number SL 65-073, which applied static proof 
loads to the 6573821 I.F.R. Probe installation on 
the P-102. (F-10284 СУМ 51-0815) 


The test consisted of two load conditions. Excessive 
deflection was encountered on the first attempt to 
apply the loads. However, а design modification was 
initiated and the structure, as modified, successfully 
withstood the applied static proof loads. The text 
‘of this report presents the load conditions, instru- 
mentation and test results. 


чу пр E 


も rscussnom 


1.0 


1.1 


2.2 


Introduction 


The purtose of this test was to verify the structural integrity of the 
F-102 I.F.R. Probe by application of static proof loads. This rë- 
port presents the test resulte. 


Test Conditions 


The static proof loads consisted of two load conditions. In both 
eases the load жас applied through a simulated M82356 (ASG) nozzle 
at the forward eni of the I.F.R. line, station 140. Condition One 
was further defined as a two thousand (2000) pound load horizontally 
outboard and a one.thousand (1000) pound Јоза aft. Condition Two is 
identical bo Con81t3on One except both load direetions were reversed. 


Тас loads in each teet condition were reduced to a single resultant 
load for actual application. The resultant load, В, for Condition 
Опе was determined us shown in Figure 1. ‘The resültunt load for 
Condition Tuo was Jetermined as shown in Figure 2. 


TInstrumentebion 


The instrumentation for this teet consisted of а lonê cell to verify that 
the correct loa maenitude was applied to the structure. 


Pact 


The test loads vere applied in load increments of 20%, ШОФ, 60%, 70% 
20%, 90% om) 100%. Test Condition One was stteupted on T December 1965. 
However, at approximately 79% of 1084 the test was discontinued at the й1гес- 
tion of test witnesses. With the load applied, the probe deflected ouwbbourd 
and doyn in а circular path. Torsional loads in the I.F.R. probe structure 
causo the compression leg, (5734828, of the 65734423 Tripod Assembly to 
exhibit considerable deflection and structural damage appeared imminent. 
The configurution tested is shown in the photograph of Figure 3. Figure ly 
shows the overall test set-up and aircraft. 


The stricture was modified by the addition of the 65734663 strut at 
Gtation 266. kis addition was designed to react the torsional loads 
which свиле the first proof test to be interrupted. Figure 5 shows the 
torque bar installation which vas included іп the final configuration 
tested, . 
Оп ë Decerbor 1905, the static proof leads of both Condition One and 
wo were successfully applied. 


1 


DISCUSSION — (Cont'à) 


5.0 Test Results 


5.1 The 0553921 F-102 Ї.Р.В. Probe installation was subjected to static 
proof loads without the oceurrence of structural damage оғ failure. 


NOTE: Те test data from which this report was prepared are recorded 
in Convair Structures Laboratory Hotebook Number 8172, pages 
3 thru 5. 
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apstract ` 


An inflight rofueling probe installation has been designed for the 
Р-1084 airplane for ferry purnoses. Evaluation flights with the 
syntem substantiate the ectiuoted aerglynamic drag, which 1з about 
twice that of the external 221 tanks. А yaw problem when operet- 
ing the speed brakes, and a noise due to the installation were en- 
countered uring the flights. Airplane performance, based on the 
enbimated Grag, shoves that the modified F-102A requires two to three 
refuelings on а flicht from Travis АРВ to Hickham AFB, depending on 
hoadwinds encountered. 


плет от ILLUETRATIONS 


1.  fahematic of Inflight Nefueling Probe Installation ` . . 


* 


. 


2. Drag of Mfusling Installation, Estimated ahû Flight Data. 


3. Foraating Speeds... et te ee et 
ы Specific Mange, 35,000 %:,.,............ 


5. Niles per Pound versus Altitude at Speeds for Maximum 
Ranges .. ww + S +s s e r a s e e q s e st]! n n ong] 


6. Recommanded Oruise-Clinbs ............... 
T. Rate of Clink varsus Gross Weight. ..2..2......... 
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9. Becomuanded Cruise-Clinb Mivaion Profile, No Refueling. 
10. Recommended Cruiss-Clinb Mission Profile, Refueled in 
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INTRODUCTION 


The inflight refueling probe installation for the F-102A airplane 
was intended as a temporary appendage for ferrying the airplane 
over long distances. An early completion date and low cost were 
the main criteria and design objectives. Thus the configuration 
was rather simple and unsophisticated. A total of 34 kits were 
manufactured plus an initial installation on an airplane which 

was subsequently used for flight evaluation. Тһе refueling kit 
was intended for use with the probe and drogue system on а KC-135A 
tanker. 


Ал aerodynamic drag estimate Т the refueling probe installation 
was made, во that the performance of the airplane could be checked, 
in particular, the ferry range. Evaluation flights were made to 
check compatibility with the tanker airplane, as well as to uncover 


у problems. 


DESCRIPTION ОР INSTALLATION 


Tho refueling probo inotollation was mounted on tho right cide of the 
adreraft, Ап installation schematic iz preconted in Figuro 1. The 
various compoprento of the refueling prote installation are nurbered 

for easy reference. he refueling tube wea mounted externally in the 
nook of the dorsal spine atop the fuselage. Tt entered the rear fuse- 
laze end connects with the airplane fuel supply system. Clonm type 
Ъгаста а held the tube about an inch from the fuselage curface. Coupl- 
lings п1лочої the tube to be Giscopmected in sections. Just behind the 
cockpit arca the refueling tube jogged away from the fucelage surface 

po 83 to provide, clearance for the mating drouge and to ће easily within 
the piloto violon. Tits end of the rofueliag tube wao supported by a 
tripod strut arrangement, the endo of the struts being attached to fitt- 
ings on the fuselage aides, А standard refueling probo was mounted on 
the emi of the tube, slightly forward cf the pilot. After otatic load 
testing of the trial installetion, an anti-torquo tube was attached 
behind the jog in the refveling tube to prevent twisting during reZuel- 
ing operation. This anti-torque tube lays approximately parallel to the 
fuselage aide, crosswise to the alratrean. 


ABBODYNAMIO DRAG ESTIMATE 


An eotingte was made of the drag of cach component, the sum of which 
wac taken to bo tho total drag of tho entire refueling installation. 
Most of the small compotente; brackets, couplings, fittings, etc; 
were во serodynanically dirty and blunt that flat plate drag was 
astinate? по eguivalert to the gum of coxponeut вой interference drag. 
А value of 1,2 was tharefore used fov the subsonic drag coefficient 
for items 1 through 7 and ftem 11, The effect of compreogitility was 
acuumed to bo cimilar to thet on flat plates, 1.0., the nose ргевсиге 
varies in the sane manner ас the impact pressure does, while tase preo- 
cure ic wicffected. (see Reference 1). Since the base pressure is 
normally p/q = - 0.5, 


Ср = 0.6 + 0,7 (1+ МЗ) (based on frontal area) 
е 


Data оп the drag of cylinders normal to the airflow (Reference 1) мао 
taken to represent the drag of Items 8, 9 and 10. Since items 9 and 
30 мета inclined (ot 65° алб 42° to the free strean, regpactively), 
the drag csoffieicnt was стозап for an equivaloat Mach no., 5.0., the 
component norma) to the ctrut. . 


ғ 


= 


item 11, the orobo, час considered ng a coue-cyliader, but without 
а base, since it in directly cttaehed to the refueling tube. (Re- 
ference X). 


бр, = (.23 - аз) + МА) 


The refueling tube itself, iten 13, was considered in three parts. 
The Рогивго ond aft portions, boing parallel to the free stream, 

were considere? to have friction drag only, and turbulent chin 
friction conffÓicionto were uscd. The portion effecting the jog, 
however, wao declined nt 17°, and thio was assumed to have presoure 
Areg, “he values for that of a ceml-cylinder normal to the airetrean 
were used (Reference 1). A list of the drag coofficionto and equiva- 
lent Plot plate nreso Рог several oubronie Mach numbers 18 given in 
Table I for all tho сопропопво and the total inflight refueling probe 
inotallgtion. 


Note fron the tubie that the Createo も source of drag is the tripod 
ateuts. These struts together accovat Рог 60% of the total drag 

of the ínstallatiou, nt cussonic speeüs. Otreanliring of these 

steuto wie therefore investigated, Using fairingo vith а 20% thick- 
посо Tatio, the ectinated drag of the totel refueling probe installation 
wag reduced hy about 500, This reduction would result in significant 
gains ín crudoe performance, 


FLIQUD EV.LUATION 


During evaluation flights of the Р-108д inflight refueling probe 
instalistion, conducted by the Air Force, two 81604365 problems 
бебуктет. One of these wes a Loud whiotling noice during certain 
flichb ғедігес, the other was inadvertant yaw when operating the 
speed brakes. 


Tae whistling noice was believed cauced by Karman vortex etreets 
enancbing from the trined otruto. The whistle was loud enough to 
interfero with radio receptior. It occurred below 23,000 7%. 
altitude ot cneedo in excess af £40 knoto indicated, In order to 
31001056: the cause of this roise, the trinod struts were wrapped 

with состпе candparer. This would change the boundary Layer con- 
ai¢iens on the cylindrical struts, end lead to а change in location 
and type с? separation, hovefully seducting the појаве level or change 
ing ite itch. Flights with thin sandpaper installation relieved the 
situation, according to pilot's camments. 


The y&wing problem during speed brake operation failed to be solved. 
Аке hong separation was otcuring on the right side of the 


eensequant vorticas were binuketing the right-hand speed brake. 
Filots stated that left yew occurred with speed brake operation, A 
Flight was made with the «nti-Gsiwue tube removed, to determine if 
16. Вад caused sufficient separation on the fuselage to blank-out the 
right Най. speed brakes. A fairing wee also meds to cover the ft 
portion of the refueling tube lying clóse to the fuselage. аз 
fairing also covered the 85544481 brackets and couplings. 
fairing was also flight tented. 


peste of these. attenphe Зуба саће an alleviation of thy yaewing 
pro 4. 


During several of the evaluation and ferry в, date vas ге- 
cored by the pilot to give sims indication of thi airplane's pere 
formanée with the ret ж pro ion. бам of 
this data has been converted into drag coefficient form for com- 
төлімен with the в. Нове of the data 


remént due to thé installation of the inflight Tefusling 
Y seated in Үрээ 8 in centtloient form, Both the esti- 
tiated drug өлі that caldulated from the flight date are show. The 
most ceMapicious feature 18 that the flight data време large scatter, 
‘but 18 both greater and less than thë estimated drag. 


There are several reasons for the large scatter prevalent in the flight 
data. Several instrument readings had to be recorded. This consisted 
ef tie Mach mèter, the airepesd indicator, fuel quantity gauge, engine 
pressuiv ratio gauge, aud altimeter. ne elapsed tina had to 


js aye necessary). Та addition, no calibration is available 
fer the particular airspeed miter used. This was show to be question- 
аа Wn жепс жю бош а аны нара 
speeds varied by up to 96. Жота іу only the airplane with the re- 
а má fim axi Miis Lith Ded ко M оле Ê 
hat in the perfomance date report. Variations in engine fuel con- 
sumption performance. also аге unknown. 


Їл retrospéct, до great dependence бал be e on алу particular 
flight Qata point, but talem as а whole, the data is in the cam 
as the estimated drag, and wo supporta the estiwste, 


А chart of maximum refueling altitudes end apeeds for а range of 
tanker airplane Weights was developed, basdd on the estimated re- 
fesiiag installation drag. Dewvash values for the tanker have 
aen taken from a КС-135А report (Reference 2). The resulting 
refusling chart is shown eu Figuré 3. Тһе standard booa plecam 
limit із also indicated. 


Derdig some of the evaluation flights 88701 refualings were 
aonoMpliehed at much higher speeds and altitudes than indicated 
on the chart. This would indicate some conservatism in the down- 
wash v&luss given for the Х2-135А. 


Performance of the F-102A with tha inflight refueling installation 
was estimated to determine the airplane's rangs and its тері. 
fequifewments for а typically long ferry flight. ‘The aircraft els 

Нам も wo 230 gallia external fuel tanks im the ferry configura 


m, aircraft was agsumed to have the following weight character- 
ios: 


1, Zero fuel Weight » 21246 pounds 
2, ‘Internal Fuel = 7053 pounds 
3. External Tenk Fuel = 2795 pounds 

. Maximum Gross Weight = pounds 


1144 Refueling «= 6350 pounds 


The incremental drag of the external tenks is given in Reference 3 
ead is compared with that of the refueling installation in Мате 2. 
Mote that the drag of this installation 40 approximately twice that 
of the external tanks. 


Yip gpectfic renge (nautical miles pèr pound of fuel) wis calculated 

by computing the thrust required as a funotien of altituds айд weight. 
fhe engine specific fuel conmuxption data was cbtained from Reference 4. 
The specific range is then calculated 88: 


п 


ми 


+ 


Specific renge data at 35,000 ft. te shown in Tite 4 for the Р-102А 
with апа without the inflight refueling installation. Thé loss in 
specific range dus to tbe refueling installation is about 204. The 
а specific ranges are plotted versus altitude in Figure 5 for 

three aifplaue weights. Marium cruise range ік obtainad et Military 
pow? service ceiling, but since use of this power setting is limited, 
the recomended cruise altitudes are those obtainable with normal or 
mikine continuous power. Recomended шк conditions (Mach, 
"epa r төлде) ате chown in Figure 6 ТОР в range of adi» 
plan we 8. 


Меше 7 níwéents rate of climb ай а function of altitude and gross. 
weight for the aircraft with refueling installation ani external 
tanka, This 014 performance is with Military power. 


Service ceiling is presented in figure 8 for the &ircraft with take 
with and without the refueliag installation. The refueling installs- 
tion causes в lowe of about 2500 feet За the Military power service 
eetling. 


9 predente the range of the P-192A with ths refueling installa 
tien ani external tanks. This 48 for the recómaended cruise-olinb 
profile from takeoff to veto fuel vemaining. The standerd 1130 pounds 
3 fosl given із Fefexenoe : | fot the Ұ-1024 for starting, taxing, takes 
ва иа Sete M aan ми ca 


Ба ан И пе а О Md 
tanks із given ап 1480 в. mi. This За а 300 дастейне in cruise mangé. 


Thé range of the sans airplane after а successful inflight refueling 
Opération is given in Figure 19.  Wefueling Vas assumed to occur at 
recomended cruite-olinb conditions. A correction must therefore be 
applied to account Е іре порица 
altitude. No wint was again алаад, and the external tanks аге 

Peine dires ыы ші. (seso fuel 


А ferry wisrien сад be plained with the use of Figures 9 ant 10, P 
Travis AFB to Hickhas AFB ferry flight will Бе used as ал exemple. 


Travia AVA to Kicke APS = 2120 nautical wiles, assume: 


миа at 25600 ft 
1500 pounds reserve х ыз st refueling point 


И 
а 


ШЕР 1 


За. 


За 


Determine fuel required, time, and тайда traveled tó 
488084, to tefueling altitude, 


Piguré 9 and 10: 1500f fusi remaining, Altitude = 28,500 ft. 
т.б. 2%-100А-1, Figure Аб-53 
Start altitude 


« y 
Рос1 used to descend = 150) 
Time to бввейнд = 


‘Distance tó descend 63 n. mi. 

Final altitude = 25000 ft. 

Fuel used to descend = 3300 

Time to desoenà n в 7.0 mins 

Distance to desceni — » bl Be mi. 

TYesoent fuel - 150 = 330 = 
Descent time. и па = 7.8 = = 3. 
Descent range = 63-М = 22 n, a 


fuel гашацинд at start of descent = reserve + descent fuel 
= 1500 + 120 e 16204 


Deteruiné Маз required, tins; and distance to climb from 
tefualing и ид to cruiss-Glizb altitude. 


Gross weight after refueling = 21216 + 6350 = 27596} 
Ta). 17-102, Figure 13-8: 


Start clínb wight - 2996 ie. 

Altitude - 

Find distance = sb "i x 

Pind time = 

Final climb nlüftuda 8 erg ft. 

Find wight = 27250 lbs. 

Find dtetaace м 91 n. m, 

Find tim = 13.2 min, 

Fuel used iu climb * 81266 = A бр 
Бірі remaining = 6350 3 6008 
Distance traveled = 45202 
Time to ciisb = 13.2 = 9 = 5,2 min. 
Range from take-off to Ми refosling 

Figure 9: Тісі remaining at Start of descent fron £ 
step 2 e 1620$ 


Range = 183 n. mi. 
Tine “ 1.85 ћу. 


5e 


54. 


58 
grap 6 


Тоссімек the effect of wind, assume а 40 knot head wind for the Trevis AFA 


Total range of first leg = сүшіне range + descent range 
= 783 + 22 = 805 n. miles 
Time = cruise time + descent time 
=! 1,85 + .13 = 1.98 hours 
Distance to Hickham = 2120 - 805 = 1315 n. mi. 
Range from first refusling to second refueling | 
Figure 10: Fuel remaining at start of descent = 16208 


Range = ба. mt. 
Time ы 1509 hy. 


Correction for climb from refueling altitude from Step 3: 
fuel remaining after clinb = 600% 


Clinb range = 33р. ші. 

Climb time = „074 hr. 

Cruise rangs = 642 < 31 = 61) n. mf. 
Cruise tins = 1.50 - .0% а 1,526 hr. 


Total renge of leg 


clin range + cruise range + 
descent range 

33 + 611 + 22 = 666 n. mi. 
climb tins + oruise time + 
déscent time 

= „07 + 1.486 + .13 = 1.626 ћу. 


Distanca to Hickhan ая 1316 ~ 666 = 649 n. mi. 


Range from 204 refueling to 324 refueling = 666 n. miles 
distance tó Hickham » 649 n, miles | 


Thus а third refueling 18 not necessary. 


з # 


Total time of leg 


to Hiekham АРВ flight outlined previously. 


КТЕР 1 


First leg zero wind data (Step №) 


Range . 805 n. ш. 
Time = 1.98 br. 


Average velocity e te а 38 = 50646 knots airspeed 


+ 


Birspeed > wind spued 
= 406.6 ~ lO = 366.6 


Range with wind » Ground speed x tims 
- 366.6 х 1.98 = 725.9 B. mi. 


ib Ground speed 


14 Distance to Hiockham = 0120 « 726 = 1394 n. mi. 
STEP a first refueling to second refueling (Step 54) 
finge = 6665. mi. 
Tins а 1.696 hr. 


Zà Avatags airdpead e S = 409.6 knots 


2b Ground speed в 409.6 « № « 369 knots 
pe Range with wind . 3696 х 1.626 = 601 n. mi. 
24 Distance to Hickh&n w 139} < 604 = 793 n. mi. 
3 224 vefueling to 324 refueling 

Renga = ln. ш. 
За Distances to Hiokham = 198 = 601 = 192 n. mi. 
ӘТЕР 4 3rd refueling to Hickham e 198 n. mi. 


Therefore 3 refvelings аге necessary With a 40 knot 
wind with 1500 pounds réserve at each refueling. 


A cursoty look was taken at the above ferry flight (Travis to Hickham) * 
assuming в drag reduction 12 the tripod struts were faired. The range 

with two air refuelings increased by 15%, or 323 n. mi. for the zero wind 
condition. Thus one of the three гейм Мода required with а 10 knot bead 
wind, could be eliminated, but no g&in is made for the sero wind case. 


SUMMARY à CONCIUCIORS | 


Based са thé analysis made end the flight ier eri conducted, the 
follewing conclusions can be drawn regarding the inflight NIA 
probe installation on the W«102A airplane. 


1. Ты drag of the едра Ала installation is nearly twice that 
of the external tanks carried by the F«1OQA. 


For a typical long range ferry mission of 2120 n. mi, (Travis 
AFB to Hickham АРВ) two or three inflight refuelinga will be 
required depending on head winde encounterod (© to 46 knots). 
А 1500 3%. fue) reserve vas assumed at ach refueling point. 


Operation of the speed brakes should be handled with coution, 
ав а yawing tendency to the left in experienced. 
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FOREWORD 


This report was prepared by General Рупатіса /Сопуаіг, San Diego, California, 

under USAF Contract No. AF 41(608)-37105, This contract was initiated under 

Engineering Task SANE-66-F102-1 "Class V Modification 1797 Extended Range 

' Capability F-102 Aircraft", The report covers Phase | of the task “In-Flight ~ 

Ын Refueling". The work was administered under the direction of the Service Engineering 
Division, Directorate of Material Management, San Antonio Air Material Area, 


| Kelly Air Force Base with Captain Lee Smith acting a8 principal engineer. 


Acknowledgement is made to the support provided by Colonel К. A. Williama 
of the 8204 ЕШ мет Interceptor Squadron at Travis Air Force Base, California, 
in supporting the flight test program and to Major Е. Archer (SAAMA) and Captain 


L. Mize (82nd FIS) who participated as the test pilota for the program. 


ABSTR ACT 


This report presents the test results of the preliminary investigation conducted to 
determine the feasibility of incorporating a probe and drogue In-flight refueling system 
for the Е-102А, the design and prototype installation features of the system, the test 
resulta of ground refueling through the in-flight refueling probe, the structural com - 
ponent test conducted and the results of various analyses (aerodynamic drag, stress, 
vibration and weight and balance) conducted on the system. Data and flight test 
results are also presented on the flight testa conducted on the prototype aircraft by 

the USAF. 


The feasibility of incorporating а probe and drogue system was successfully proven. 

A aimple externally mounted system was designed and installed on a prototype air- 
craft. It incorporated a tripod assembly for supporting the probe, a length of tubing 
attached to and running aft along the dorsal fairing and cutout in the fuselage for 
connecting the refueling tube to the basic ground, single point pressure refueling system 
located in the engine compartment. 


The prototype installation ground and flight tests revealed satisfactory results from a 
refueling time and fuel replenishing quantity standpoint. 

The two ground tests showed a refueling capability of 6350 and 6400 158 in 4.6 and 5,1 
minutes respectively with a simulated engine consumption rate of 3020 and 3150 Ibe/hr. 
Flight testing indicated refueling capability to approximately 6200 to 6300 158, as in- 
dicated on the fuel gauges. The static test of the probe was successful and proved its 
capability of meeting the design limit loads established by SAAMA /ЗАМЕ. 


Flight testing revealed two problems with the installation (1) a high noise level generated 
from the airflow over the strute of the tripod, and (2) a degradation in the effectiveness 
of the right hand speed brake causing a yawing moment to the left when the speed brakes 
were extended at high speeds. The noise problem was eliminated. Although a shroud. 
was installed over the tubing mounted on the dorsal subsequent flight testing revealed 
that no apparent improvement resulted, At the direction of SAAMA no further effort 

was expended. Correction of the yaw condition is possible by a small amount of rudder 
trim; therefore, this will be the operational procedure when the IFR system 18 installed. 


Installation of the production kits 86 Travis AFB revealed minor modification problems that 
were readily resolved. А total of 27 kits were installed at Travis and 7 at Portland, 


During the initial training flights with the IFR system, seven incidents were encountered 
wherein the system design limit loads were exceeded. These resulted іп failed Jo-bolt 
attachment of the lower support fitting at Sta. 266. After the initial flights, no additional 
incidents were encountered. Standard repair procedures were instituted. 


The prototype instaliation aircraft (57-0815) encountered fuselage skin fatigue between 


Sta. 202.25 and 209.25. To preclude similar failures, all IFR aircraft were modified 
by riveting an external aluminum doubler over the general area of the failure. 
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ABSTRACT 
Continued 


. 
° 


A removable installation of an additional 5 liter LOX converter іп the L.H. side of 
the armament bay and associated hardware was connected to the existing system. 
This provided the extra capacity required for extended in-flight refuelimg operations, 
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SECTION I 


INTRODUCTION | 


The purpose of this report is to present the reaults of the program conducted in accord- 
ance with SAAMA Engineering Task SANE -66-F 102-1 under USAF Contract AF 41(608)- 
37105 per engineering services exhibit SANE 139. The task title was "Class V Modifi- 
cation №. 1797 Extended Range Capability F-102 Aircraft". There were two phases 
involved, however, only Phase I, titled "In-Flight Refueling", was to be pursued, Phase 

Ц pertaining to "Missile Вау Tanks", was not to be accomplished until directed шэг ЗААМА/ 
SANE, This report only covers Phase I. 


Prior to the issuance of the above task, preliminary meetings on extending the range of 
the F-102 aircraft were held between SAAMA ànd Convair repregentatives on 21 and 22 
September 1965 at General Dynamics/Convalr。 The basic design philosophy and require- 
ments were discussed for three potential means of increasing the range. Area cost 
estimates were also submitted at that time for the In-Flight Refueling and Missile Bay 
Tank approaches. The basic approach to tha task was thàt it was to be a quick and dirty 
installation accomplished in minimum time at minimum cost and to be readily removable. 


Task 1 was received on 16 November 1965. Phase | of the task was established to Include 
the design, prototype and flight testing of In-Flight Refueling (IFR) capability in the 

F -102A aircraft using the probe/drogue system. The program was to be accomplished 

оп an expedited basis for maximum schedule compression. The detail requirements for 
the design, prototype, ground testing and flight testing portiong of Phase | are listed in 
the Reference (1) TWX which was issued on the basis of the Task í description reieased by 
SAAMA。 Е-102А, S/N 57-0818, was assigned to thís program on 17 November 1965 

from the Convair Service Center, 


Based on the milestone target dates set up in the Task | description which called for 
completion of the prototype in 21 days and flight test in 35 days from go-ahead, Convair 
established 9 December 1965 (20 working days) for completion of the prototype and 

21 December 1965 (30 working days) for completion of the flight test, Completion date 
for the prototype included the fuel system tests, the structural component test, weight 
and balance check and pre-flighting of the aircraft. 


Section По! thie report covers the requirements for the design and installation pertions у 
of the program and the various tests and analyses required. . 


Section Ш covers the flight test portion and includes the tests conducted at Travis ABB 
and at San Diego. Е 


SECTION I 
INTRODUCTION -Continued 


Section IV pertains to the IFR system fairing installation requested by ЗАЖМА /SANE 
subsequent to the initial flight teats conducted at Travis. The section covers the design, 
prototype installation, flight tests and test results. цолын 


Section V discusses the service experience from a kit installation, service problema 
and flight time standpoint. 


The report also contains five appendices which, in themselves, are separate reporta 
of the individual teste and әшіувев conducted during thé program, They are included 
in order to provide a eingie document covering the overall task. 


The order of presentation 01 the various portions of the report follows the actual program 
pattern. This approach provides a desirable continuity іп the report. 


During the period of time іп which the prototype aircraft was located at Convair, proper 
security measures were required to safeguard the classified electronic equipment in- 
stalled in the aircraft, The measures used included the posting of 24 hour guard pro- 
tection and the removal of the equipment with Ив subsequent placement in a bonded 
storage area, 


SECTION П 


IFR SYSTEM DEVELOPMENT 


Refueling Feasibility Tests 


Upon receiving the prototype aircraft (S/N 57-0815) on 17 November 1965, it 
was immediately set up for a ground test to simulate aerial refueling through 

the existing ground refueling system with tank booster pumps running and engine 
fuel consumption conditions simulated. The basic purpose of the test мав to 
determine that pressurized liquid fuel would flow uninterrupted to the engine from 
tanks #3L and R during aerial refueling into the same tanks simultaneously. 


The testa were successfully completed on 18 November 1965. The results showed 
that starting with only 1000 Ibs of бие! in both Мо, 3 tanks and а # 5 degree aircraft 
angle of attack, it was poasible in two of the four teats, to refuel to а maximum of 
6400 Ibs. with two different simulated engine consumption rates іп approximately 
four minutes, The feasibility of an IFR system мав thereby proven. 


For complete detalis of the teat set-up, teat procedure and teat resulta вее 
Appendix 】 of this report. 


Design, Mock-Up and Prototype Installation 


The design of the IFR system was initlated on 16 November 1965 and the mock-up 
on 17 November 1965. To meet the maximum schedule compression authorized 
for the program, engineering sketches were used for establishing the design. 
Complete continuity of the design was maintained by revisions to the sketches. 
These data were used аз the basis for releasing the parts for production. 


The design philosophy of a'quick and dirty," easily removable installation and 
basic system configuration were established prior to initiating the mock-up. The 
design, mock-up and prototype installation were carried out simultaneously during 
the program. In keeping with the task requirement that the IFR system design 
allow initial kit production and installation on 35 aircraft in the least practical 
time, it wag necessary to fabricate a prototype part and a production sample. 

Ав the prototype installation progressed, production parta for the kits were fabri- 
cated in accordance with the production samples and the design sketches. 


A check was made of a number of F-102A aircraft located at the Convair Service 
Genter to determine possible varlationg in skin contour, rivet patterns, frame 
spacing, etc. іп order to minimize installation problems. 


In keeping with the other task requirements, system design consideration was 
given to the following: (1) а kit type modification to be installed for ferry missions 
(2) usage of an МА-2 (СРАЕ) nozzle (3) refueling internal wing tanks only (4) дау- 
time aerial refueling only (5) no subsonic restriction of Е -102А operation (6) kit 


„со be readily removed from the aircraft with subsequent return to unrestricted 


-- 


- 
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tactical configuration (7) use of standard hardware (8) no compromise in ground 
or flight safety and (9) probe design for limit loads of 2000 Ibs, radial plus forward 
and aft 1000 Ib. axial loads applied at the nozzle. 


The ТЕК system installed on the prototype aircraft was designed in accordance 
with the philosophy and requirements mentioned above, The system can basically 
be divided into four main areas ав follows: (1) internal tubing installation ín the 
engine compartment (2) external tubing installation mounted on the dorsal fairing 
(3) probe tube installation and (4) tripod and torque tube support installations. 


To accomplish the Internal tubing installation, the engine was removed, This was 
done to insure good accessibility in the engine compartment for determining the 
optimum tube routing, support ànd clearance. The one and a half inch tubing from 
the refueling adapter to the wing tanks was redesigned and replaced. (Existing, 
hardware was used wherever possible) The IFR connection to the refueling Line 
was made on the right-hand side of the engine compartment in the line connected 
to the right wing tank valve. The one arid a half inch internal tubing was connected 
to the external pipe through the right-hand aide of the fuselage at airplane Sta. 
494. 60 and terminated іп a coupling connection at Sta. 490,85. The internal in- 
atailation is shown in Figures 1 through 3. The two inch external tubing mounted 
on the dorsa! fairing consisted of two sections and supported by brackets at ten 
locations. It extended forward to a coupling connection at approximately Яа, 408.5 
and then to Sta, 281.0. Here it terminated in a coupiing connection with the probe 
tube assembly, The external tubing installation fa illustrated in Figures 4 and 5. 
Details arid assemblies of the Internal and external parta arid their installation are 
shown in References 2 through 22, 34 and 35. Prior to installation, all tubes were 
pressure checked at 120 psig. 


When the external portion of the IFR ayatem is removed, a separate upper access 
door (Reference 32) is used to cover the fuselage opening after the internal to 
external tubing assembly (Reference 18) is removed. А lower access door, also 
at Sta, 494.60 (Reference 33), was incorporated for accessibility to the first 
coupling within the engine compartment, When this connection 16 broken, a plug 
assembly (Reference 36) 1s used to seal off the internal tubing installation, 
thereby, permitting normal operation of the aircraft refueling system іп the 
unrestricted tactical position, 


The probe tube installation initiated et Sta. 281.0 and followed the dorsal fairing 

to a point forward of Sta. 266. There,it bent outboard and upward to a new cénter 
line position approximately 21.5 Inches from the original centerline. Supporting 

lugs were weldéd to the tube at Sta, 266. In addition, load carrying соПагв were 

welded to the tube at approximately Sta 185 and 195. These collars are located 
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fore and aft of the sleeve support on the tripod assembly. At the forward 

end of the tube an adapter section was welded to it which provided means 

for attaching the MS 24356 nozzle (МА -2 type). The nozzle was positioned 

at Sta. 140, B.L. 38.00 and W.L. 41.00 In a 5? nose down attitude as directed 
by SAAMA, А tripod assembly formed the main structural support for the 

tube, Тһе tube was supported in a ten inch long sleeve that haa a center position 
located at Sta. 190. In addition, a tube support installation was located at Sta. 
266, This support was required to eliminate a torque condition encountered іп 
the probe tube installation during the firet structural test, This probiem 18 
discussed in further detail in Paragraph D of this section and in Appendix Ш. 


Figure 5 of the Appendix illustrates the сиђе support installation. Details and 
assemblies of probe tube, tripod and tube support are shown іп References 23 
through 31 and 38 through 44. The tripod and probe installations are shown іп” 
Figures 6 through 8. 


In keeping with the philosophy of g'qulck and dirty"installation, the finish re- 
quirements for the various parts of the system were kept to a minimum. In- 
ternal and external tubing were Alódjned, the brackets were fabricated of alclad 
and the steef tripod assembly, probe tube and tube support were painted with 

` Rustoleum, 


The references mentioned above pertain to the Claas I drawings that are being 
furnished for this program. Reference 37 wili be the top-drawing for the com- 
plete IPR system, Reference 45 covers the modification instructions џвед for 
accomplishing the kit installations. 


C. Ground Refueling Tests 


After completing the prototype installation on 7 December 1965, the simulated 
aerial refueling test was successfully accomplished on 8 December 1965. The 
resulta of the two ground tests showed that starting with only 1000 158. of fuel 

іп both №. 3 tanks and a 7 5 degree aircraft angle of attack, И was possible to 
refuel to a capacity of 6350 and 6400 Ibs. іп 4.6 and 5.1 minutes respectively 
while simulating engine consumgitien rates of 3020 and 3150 Ibs/hr. A fuel 
ргеввиге leak check of the syatem was accomplished prior to the test. No in- 
dications of surge pressure problems were encountered during the test. Figure 9 
shows the fuel adapter installation used on the IFR probe for connecting to the 
refueling truck, The adapter, Model 6A-2B, P/N 208050, S/N-07055. was obtained 
on loan from SAAMA. Figure 10 shows the defueling portion of the fuel test set- 
up and the pressure gauges installed in the refueling lines in the engine compart- 
ment, 
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р. 


Е. 


For complete details of Ше test set-up, test procedure and test results see 
Appendix П of this report. 


Structural Test of the Probe 


A structural component test was performed on the probe and support fittings to 
verify the capability of the unite to withstand design limit loads of 2000 Ibs. radial 
plus forward and aft 1000 ib. axial loads applied at the nozzle. These loads were 
resolved into a resultant load acting at an angle of 26034! from a transverse axis. 
This resultant load was first applied in an outboard-aft direction and then in an 
inboard-forward direction. 


Тһе firat testa on 7 December 1965 revealed the existence of a torsional load іп 
the probe which caused the probe tube to react іп a torsional manner, restricted 
only by the friction induced by the tripod probe clamp. This friction was in- 
sufficient to sustain 100% limit load. Therefore, the test was discontinued before 
the maximum load was reached. The system design was modified to incorporate , 
a torque off-setting tube instaliation (References 38 through 44) at airplane Sta. 
266.0. The second test оп 8 December 1965 was auccessfully completed. 


For complete details of the test set-up, test conditions, test procedure, etc. 
see Appendix Ш of thia report. 


г. Aerodynamic Drag of the System 


Ав required by the task description, an aerodynamic analysis of the drag created 
by the ТЕК aystem was accomplished. In addition, aircraft performance based 
on the estimated drag waa also investigated. 


' The estimated aerodynamic drag was practically substantiated using the available 
data obtained during several of the evaluation and ferry flights of the prototype , 
aircraft. It was about twice that of the external fuel tanks, Airplane performance 
calculations for a typical ferry mission, based on the estimated drag, with and 
without а headwind are included in the analysis. For the typical mission of 2100 
nautical miles that was assumed two or three in-flight réfuelings would be re- 
quired depending on the headwinds encountered, 


For complete details of the analysis, results and conclusions see Appendix IV 
of this report. 


- 
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F. Stress Analysis of the System 


А complete stress analysis of the ТЕК system load carrying members was 
accomplished as required by the task description. The airloads encountered 
by the system were taken into consideration for both the refueling and non- 
refueling conditions. 


For further details of the calculations and the results see Appendix V of this 
report. 


G. Vibration Analysis of the System 


The natural frequencies of interest of the in-flight refueling system of the Е-102А 
consisted of a first bending mode of approximately 1.4 cps and a second mode of 
12.9 cps which is predominantly a cantilever bending of the tubing forward of the 
tripod support. The first made, 1.4 cps, is predominantly a first bending mode 
of the tubing between the tripod and à point approximately 110 inches aft where 
the tubing first contacts the fuselage. This frequency is considerably below 1/6, 
the first airplane mode and would therefore not be excited. The cantilever mode 
of the probe, 12.9 cps, lies very close to а fuselage mode of the airplane. How- 
ever, the point of attachment to the fuselage is very close to а fuselage nude and 
therefore would пог be excited. 


Preliminary flight tests have shown that the system is satisfactory except Гог a 
noise generated by the shedding of Karman vortices from the tripod. These 
vortices, which are functions of the velocity of the air and the tube diameter, 
produced a frequency which was in the audible range. These vortices if broken 
into many smaller vortices can raise the frequency above the audible range. 


Н. Weight and Balance 


The aircraft was not weighed prior to starting the prugram; however, a weight 
record was maintained of the aircraft parts removed and the IFR system parts 
installed. This procedure established a baseline weight increase for the air- 

craft. For the fixed components installed, there was a weight change of +8.0 
pounds. For the removable external probe, plumbing and supports, there was 
a weight Increase of 141 pounds. 


А weight and balance check „Г the prototype aircraft with the IFR system installa- 
tion was accomplished un 9 Deceniber 1965. The weighing was carried out on a 

set of aircraft platfurm scales with no adverse wind conditions. Both T.O. 1-1B-50 
(Reference 47) and Т.О, 1-18-40 (Reference 48) were used in complying with the 
weight and balance data required to be furnished. 
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The weight and balance change resulting from the installation of the IFR system 18 
as follows: 


I. Fixed Components 


(а) Change in basic weight * 8.0 pounds 
(b) Moment Arm 442.0 inches 
(c) Change 1s basic moment + 3.5 inch+pounds/1000 


2. Removable Components 


(а) Change in basic weight *141.0 pounds 
(b) Moment Arm 219.0 inches 
(c) Change Їл basic moment * 30.6 inch-pounds/1000 


Use of the IFR system alters the aircraft permissible take-off c.g. limits as 
follows: 


Most aft permissible take -off c.g. at engine start 
with full internal and external fuel 30.69; MAC 


Most aft permissible take-off c.g. at engine 
start with full internal, but without external 
fuel tanks 29.7% MAC 


Calculations for the determination of the above take-off c.g. limits are shown in 
Appendix VI. 


The above weight and balance data were included in the weight and balance record 
for the prototype aircraft prior to its departure on 10 December 1965 to Travis AFB. 


CAUTION 


Inflight refueling is not approved on a tactical mission when armament i8 to be fired. 
In any event, ballast or armament must be installed to attain the above c.g. limitations. 


I. Reliability, Maintainability and Safety 


The following Product Effectiveness inputs have been prepared and are hereby 
submitted for the F-102A in-flight refueling system. 


RELIABILITY 


The reliability of the in-flight refueling system was demonstrated under actual 
in-flight refueling conditions. Based on 160 refueling cycles with no system 
failures attributable to the in-flight refueling system components, the minimum 
system reliability at a selected confidence level can be determined by ‘the 
following expression: 
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2 
X) 6 すり 。 < 


R minimum =; E (rr J 
Where: R Probability of successful in-flight refueling system 
operation. 
x? Chi square variable 
f Number of failurea occurring during testing that are 


attributable to component failure 


ec Confidence level at which the test data is to be 
evaluated 

c number of refueling trials (trials that are terminated 
for other than component failure are considered to be 
"no-trial") 


The reliability of the inflight refueling pu ага 90% confidence level 18 then: 


a a pup = 444057 


minimum 2060) 320  $.986 


This high demonstrated reliability is considered to be a function of careful attention 
to reliability in design, simplicity of design and use of service proven parts. 


` MAINTAINABILITY 


The in-flight refueling system is intended to be used only for ferry missions. Conse- 

| quently, there іа considered to be no-Miinteinability requiremett associated with it. 

` Installation and removal of the externat refueling plumbing can be accomplished унй, 
Standard tools. No special peraonne! skills or training are required for installation 
or removal of the external plumbing. 


SYSTEM SAFETY 


Review of the design and analysis of the available flight test data has determined that 
system safety has not been compromised by this installation for a ferry mission of the 
Е-102А. The hazards normal to ап ineflight refueling operation have neither been ге- 
duced or increased, 


SECTION Ш 


FLIGHT TESTING OF IFR SYSTEM 


Flight Tests 


The installation of the IFR system and all the associated tests required were 
completed on 9 December 1965 ав originally scheduled. A pre-flight check- 

out on 9 December revealed two problems: (1) low point drain valve leakage 
from the №. 1 left-hand tank and (2) indication of a variation ín fuel flow be- 
tween the left-hand and right-hand wing tanks through the flow equalizer. Тһе 
leakage probem was corrected by replacement of the "o"-ring seal. A second 
engine run was made for Maj. E. Archer and the flow differential was found to be 
minor. Prior to take-off on 10 December 1965, another engine run revealed a 
negligible difference in the readings of the fuel tank quantities that was within the 
accuracy range of the gaugeB. With these two conditions resolved, aircraft 
take-off was accomplished on 10 December 1965 per schedule by Major E. Archer 
for flight to Travis AFB. The flight plan called for a 15 to 20 minute local 

flight checkout of the system; however, no problems were encountered and the 
aircraft headed for Travis, 


Flight testing of the F-102 In-Flight Refueling Probe was accomplished at Travis 
Air Force Base and at San Diego, California, during a nine-day period from 10 

to 18 December 1965. The test program consisted of a series of eight test flights 
and three ferry flights as shown in Table I. These flights were accomplished 

to verify the operation and function of the refueling system and to obtain qualita- 
tive data on aircraft flight characteriatics and performance. АП Ше program 
objectives were achieved with the exception of a low-altitude (10, 000 feet) re- 
fueling operation. Difficulty with the test aircraft landing gear system forced 

the cancellation of the low-altitude refueling flight, and air traffic control problems 
coupled with the compressed time schedule for testing precluded further attempts 
to achieve this point. 


Test Results 

Approach and contact techniques were developed for normal and heavy tanker gross 
weights. Analysis of chase aircraft motion picture film failed to reveal any ad- 
verse airflow characteristica in the vicinity of the refueling probe that would affect 
the stability of the tanker drogue, Contact with the tanker aircraft was maintained 
for periods of time up to seven minutes, and it was felt that longer contact periods 
could be maintained with no particular difficulty. The optimum altitude was found 
to be between 29, 000 feet and 31,.000 feet at indicated airspeeds between 280 knots 
and 293 knots. A total of 38 in-flight refueling hook-ups (dry and wet) were accom- 
plished by Major Archer and no problems were encountered with the system from 
a structural and operational standpoint. 


- SECTION Ш 
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Fuel was transferred іп varying quantities. up to and including the maximum 
allowable (approximately 6200 to 6300 lbs. aboard as shown on aircraft in- 
struments). Particular effort was made to observe venting and siphoning 
spray patterns for possible interference with pilot visibility and for impinge- 
ment in the intake duct areas. No such impingement was observed. With the 
test aircraft loaded toimaximum fuel capacity, а slight amount of лага б у 
was experienced when the refueling drogue was disengaged; however,. this 
phenomenon was not felt to be a problem since recovery was effected with ease 
and did not require any special technique on the part of the pilot; 


The refueling probe as installed on the test aircraft resulted in а loss of effective- 
ness of the right hand speed brake and a consequent yawing moment to the left 
when speed brakes were extended. This yaw can be corrected through the use 

of rudder trim, and was not felt to be a problem. | 


The only major problem was that of audio noise generated Бу air flow through and 
around the probe support tripod and Ив associated bracketry. This noise was 

に し determined to be а function of "а" and was apparent at 230 - 300 KIAS between -` 

| 10, 000 and 30, 000 feet altitude. Since these flight regimes encompassed ап 
area of critical radio communications (approach and departure control), it маб 
felt that a fix was required. | : 


А limited amount of qualitative aircraft performance data: was obtained on a by- 
product basis to provide mission planning information. The test aircraft was 
flown on reciprocal headings at consistent power settings arid paced by a non- 
modified aircraft in order to determine a rough-order incremental drag value. 
The only definitive performance degradation appeared to be an increased fuel 
consumption of approximately 300 pounds per hour. 
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FLIGHT NO. 


Ferry #1 


Flight 1 


Flight 2 


Flight 3 


Flight 4 


Flight 5 


Ferry #2 
Flight 6 


Flight 7 


Flight 8 


Ferry 83 


TABLE 1 


Е-102А IN-FLIGHT REFUELING TEST 


FLIGHTS 
DATE OBJECTIVE 
10 December 1965 Basic flight characteristics 
Aircraft shakedown and FCF 
Ferry to Travis AFB 
12 December 1965 Flight characteristics 
Simulated in-flight refueling 
13 December 1965 In-flight fuel transfer 
14 December 1965 . In-flight fuel transfer 
NLG malfunction 
Procedures development 
14 December 1965 In-flight fuel transfer 
Maximum fuel transfer 
Procedures and technique 
14 December 1965 Aircraft performance degradation 
Flight characteristics 
16 December 1965 Ferry to San Diego 
16 December 1965 Flight characteristics noise fix 
18 December 1965 Flight characteristics gloved cowl 
Flight characteristics noise fix 
18 December 1965 Flight cheracteristice: noise fix 
Flight characteristics gloved cowl 
18 December 1965 Ferry to Travis AFB 
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С. System Changes 


Ав а result of the audio noise and yaw problem with speed brakes. extended, `: 
it was recommended то Trevis оп 14, December 1965 to. conduct a flight teat” и 
with the following changes incorporated: (1) removal of the aft torsion strut ' 
at Sta. 266 (2) addition of .030 neoprene sheet stock in thé saddie and the 
saddle fastened tightly and (3) installation of а coarse grade of cloth backet : 
sandpaper to the tripod assembly struts. 


Change #1 aft to reduce drag and #2 and 3 for elimination of the noise, Ошу 
the first two changes were accomplished because of the unavailability: of the , 
sandpaper. Flight No. 5 on 14 December revealed no imptovement ій the 
conditions. It was decided by SAAMA to return the aircraft to Convair for | 
addition of fairings. Тһеве were thought to be required to minimize the speed 
brake degradation and eliminate the noise. The aircraft was ferried to ‘Convair 
by Captain L. Mize оп 16 December 1965. 


After aircraft arrival, a Type A, coarse, non-skid, safety walk вар 
fabricated by Minnesota Mining and Mfg. Company was installed on Ше tripod’ 
assembly struts. An application of cement was made to the back side of the | 
coating material and the material hand formed around the full length of éach 
strut with the seam on the aft side. A pressure sensitive tape was then used .. 

to hold the coating material in position. Test Flight No. 6 was made later that ` 
afternoon. The pilot subsequently reported that the coating material bifectively . 
eliminated the noise problem. trt 


During the time the fairing installation was being accomplished 06 ӛлі 17 December; | 
1965), ап improved procedure for installing the. strut’ coating’ material waé.in- ` 
vestigated. It was decided to use a procurable 2 1866 wide вир of similer 

material having an adhesive backing, thereby, eliminating the need for a cement 

and the associated strut preparation, А spiral wound wrgpping technique was 

used ав shown in Figure 11. Test Flight No. 7 on 18 December 1965 xévealed 

the return of the noise problem. The only changes incorporated on the aircraft 

from its previous test flight were (1). the installation of à shroud over the. IFR 4” 
tubing mounted оп the dorsal fairing, and (2) the spiral wrapping оп the tripod 
struts. The spirally wrapped coating material was removed and tbe original · 
hand formed material re-installed., Test Flight No. 8, also conductéd On. 
18 December, indicated that the noise problem wag eliminated, agi 
obvious conclusion was that thé tightly черва struts аа not break ipt тек 
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vortices as effectively and did not raise the frequency of the sound above the 
audible range as well as the original, looser fitting materiai. Accordingly, 
the original procedure was used for the production kit installations, 


„Ал 


SECTION IV ` Эн л} 


IFR SYSTEM FAIRING INSTALLATION ` 3 А 


Désign and Prototype 


Preliminary notification was xecelved by telephone from Travis AFB or 

14 December 1965 regarding the installation of IFR fairings to overcome the ` 
speed brake degradation. As mentioned іп Section Ш, the aircraft ‘was re- 
turned to Convair on 16 December, During the 1nterím period, design investi- 
gations were Initiated in order to comply with the SAAMA request that the j 


‘installation be accomplished on ап expedited schedule. The decision was 'made. 


to only install а fairing over the tubing running along the dorsal. Fairings fox 
the support brackets were to be РИБ? but not incorporsted аг this time, 


After completion of Test Flight No. 6 on 16 December, the аған was prépared 
for this installation. The fairing was mounted on the dorsal over thé external ` 
tubing, Aerodynamically profiled half-coné sectione were used at the forward. 

and aft ends to provide a streamlined contour to the dorsal skip. ^ Exclusive of | 
the half-cone sections, the fairing was fabricated in four sèctions:of approximately 
equal length. On the aircraft, the смо center sections were riveted ‘together; , ' 
however, for production, the optimum Installation would be to make them separable. 
The preliminary layout drawing of the fairing (Reference 46) reflects this feature. 
Two sets of the fairing assembly were fabricated. One was installed and the othér 
served as a production sample, The fairing installation on the aircraft is shown 
in Figures 12 and 13. It was completed late in the evening on 17 December. 


Flight Tests 


The aircraft was checked out and prepared for flight on 18 December 1963 to , 
conduct an evaluation of the fairing installation relative to its ‘effect on the speed 
‘brake degradation problem. Weighing of the sircraft wae not necessary again. < 
ав weight figures for the various parts of the fairing were maintained during, ` 

the installation; consequently, the effects on aircraft weight and balance were 
readily available prior to flight. The total fairing weight was 18 pounds. Test 
Flights No. 7 and 8 were accomplished by Captain L. Mize. Captain.L. Smith 
of SAAMA/SANE was present to witness the flight tests. 


Test Results 


In a debriefing with Captain L. Mize after Test Flight Мо.:7, he reported that 
the gpeed brake degradation problem did not improve. After Test Flight Ко, В, 
the same statement was made. A thorough inspection was made of the fatring 
after each flight and there was no indication of any loosening or failure. 
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Captain L. Mize stated that from an aircraft performance standpoint there 
appeared to be a gilght improvement with the fairing; however, subsequently 
this was not found to be the case. After the flights, approval was obtained 
from Captain L. Smith to return the aircraft to Travis АРВ. The ferry flight 
to Travis was accomplished along a similar profile route used for the flight 

to Convair to obtain a performance comparison. The resulte reported by 
Captain L. Mize on 20 December 1965 revealed a slight performance degrada- 
tion with the fairing Installation. Information received from Captain L. Smith 
from SAAMA on the same day indicated that no additional effort was to be spent 
on this. 
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ЗЕСТЮМ У 


IFR Service Experience ・ 


А. 


Kit Installations 


Installation of production kits was initiated at Travis AFB on 20 December 1965 
on Е-102А aircraft assigned to the 82nd FIS. А Convair Service Representative, 
Mz. D. Е. Houtz was present to assist in the installation. Delivery ofthe prò- 
duction kits was carried out on schedule with the last sixteen of the thirty -four 
being delivered on 29 December 1965. Twenty-seven kits were installed at 
Travis and seven at Portland. 


Minor installation problems arose that required modification to three of the kit 
tube assemblies. These were accomplished on undelivered and returned assemblies 


immediately after the problems were known. Additional or modified installation 


features were included as the aircraft modification progressed. These included 

the following: (1) usage of shims under the tripod assembly support brackets, 

(2) addition of EC1293 under and around the periphery of the tripod support brackets, 
(3) usage of a PR810 sealant around the right hand side refueling tube entrance into 
the vapor door seal adjacent to thc wing tank, (4) variations in hardware sizes, 

(3) modification of tolerances, etc. . 


Service Problems 


Flight training іп usage of the IFR system was initiated at Travis оп 3 January 1966 
with a schedule of 2 flights /day for 2 hours each established for completed alrcraft. 
ln some cases, difficulty was experienced in accomplishing IFR hookups with and 
breakaways from the KC-135 tanker. Seven incidents were encountered wherein 
the upper or lower Jo-bolts used to install the fitting to structure failed because the 
ЈЕВ. system design limit loads were exceeded. The primary difficulty encountered 
occurred with the lower support fitting of the tube support installation located at 
Sta. 266.0. This resulted in distortion of the fitting and damage to the frame to 
which the support is fastened. The standard repair procedure for the frame and 
straightening of the fitting were accomplished and the fitting re-installed. In addi- 
tion, the prube (MA-2 nuzzle) was found to be bent either upward or downward. 
The aircraft involved were 56-1440, 56-1447, 57-0848 and 57-0893. After the 
initial training flights, по additional incidents were encountered. ~ 


Investigations conducted by Travis during training flights іп the IFR aircraft 
revealed the inadequacy of the LOX system for continued usage over the period of 
time desired for in-flight refueling operations. On 21 January 1966, а telephone 
call was received from SAAMA/SANE requesting the assistance of a Convair 
Structures specialist at Travis. Мг. R. McLeod of Convair arrived at Travis 

on 22 January. Тће basic purpose for his visit was to support the installation 

of additional LOX capacity for use during extended in-flight refueling operations. 


c. 


SECTION V 
IFR Service Experlence 
B-Continued 


А prototype, removable installation was made on aircraft F-102A, S/N 57-888. 
It consisted of adding a 5 liter LOX converter and associated hardware to the 
existing system. The installation was made on the L.H. side of the armament 
bay and slightly aft and below the existing system on the, К.Н. side. Tests 
revealed that, with both Converters topped off before flight, the oxygen supply 
will last in excess of 7 hours. А safety Compliance Technical Order No. | 
1F-102A-644, dated 26 January 1966 and titled "Installation of LOX Converter- 
F-102A" has been issued by SAAMA. Appendix I and I of ће Т.О. respectively 
cover the servicing and operational instructions for the installation. The effect 
on weight and balance is also indicated in the Т.О. 


On 26 January 1966, а report was received from Travis stating that on the proto- 
type aircraft (57-0815) the fuselage skin had cracked aft of the lower support 
fitting (Sta. 193.12) for the tripod assembly. Mr. B. Е. Ferguson of Convair 
visited Travis on 27-28 January to investigate the incident which was determined 
to be fatigue failure caused by buffeting ай of the vertical tripod leg. The cracks 
started а: the rivets located at Sta. 202.25 and 209.25 frames. Тһе skin in this 
area їв fabricated of .040 inch thick magnesium. At Sta. 202.25, the crack. 
started at approximately W.L. + 4 and extended upward and 3.5 inches forward to 
approximately W.L. +8. Ат Sta. 209.25, the crack started at approximately W.L, 
+ 4.5 апа extended upward and 2 inches forward to approximately W.L.+9. The 
flight time on the aircraft as of 26 January 1966, with the IFR system installed, 
was 47.7 hours and 63 hook-ups had been made. This was the high time on the 
modified aircraft. 


А decision was reached at Travis to rivet a section of .040 inch thick 2024 ТЗ 
alclad material over the general area of the failure on all the modified aircraft. 
This was to preclude the possibility of similar failures as total aircraft flight 

time increased. As requested, a Class 1 drawing will be made of the doubler plate 
and called out on the installation drawing. The plate will then become a kit part 
and be included in the TCTO. 


C. Flight Time 
А total of 28 aircraft with IFR installations are located at Travis. From the start 
of flight training on 3 January through 25 January 1966, a total of 412.9 hours have 


been flown and 584 IFR hook-ups accomplished. In addition, a total of 38 hook-ups 
(wet and dry) were accomplished by Major E. Archer on aircraft 57-0815 during 
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SECTION У 
IFR Service Experience 
C-Continued 


the flight test phase. This makes a total of 622 hook-ups. The number of flight 
test hours is unknown, 


Table П provides a complete run-down of flight hours and hook-ups per aircraft. 
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Total 


ACFT 
NO 


56-397 
440 
470 
507 

57-772 
774 
778 
779 
780 
783 
784 
794 
796 
799 
802 
804 
815 
840 
848 
851 
865 
882 
884 
887 
888 
891 
893 
895 


28 


TABLE U 


Е-102А AIRCRAFT, AS OF 26 JANUARY, IFR 


INFORMATION 
HOURS SINCE MODIFICATION NUMBER OF HOOK-UPS 
13.3 7 
8.8 22 
6.7 33 
20.0 24 
21.5 60 
12.9 43 
22.3 22 
1.7 0 
19.6 17 
2.7 0 
22.6 22 
3.5 14 
24.9 42 
15.3 13 
5.1 40 
29.4 4 
47.7 25 7 38 
22.2 12 
19.5 55 
6.9 46 
15.3 18 
20.3 13 
8.8 4 
UNK 4 
3.7 0 
7.9 4 
14.4 32 
15.9 8 
412.9 622 
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SECTION VI 


CONCLUSIONS 


The pre-modification fuel aystem test revealed the feasibility of a probe and drogue 

type ТЕК system for the Е-102А, Тһе fuel test of the (ЕК prototype installation through 
the probe was successful and proved that the aircraft at a 5 degree angle of attack, could 
be refueled го а maximum of 6400 163. in approximately 5,1 minutes with а simulated 
engine consumption of 3150 Ibs/hour. 


The IFR design and installation basically followed the philogophy of a"quick and dirty," 
easily removable installation, It was a simple, straight forward configuration that 
could be readily installed. The structural test of the probe proved its capabliity of 
withstanding the design limit loads specified, The system did not compromise ground 
or flight safety, reliability or maintainability. 


Flight tests revealed the capabllity of the IFR system to accomplish its purpose and 
proved its compatibility with the KC-135 tanker. The noise problem encountered was 
successfully resolved. Тһе fairing installation did not correct the right-hand speed 
brake deficlency; therefore, trimming out the left yaw condition was determined to be 
an operational procedure. 


^ Installation of the doubler plate should resolve the skin fatigue problem encountered. 
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SECTION УЦ 


REFERENCES 


Weese, У. O., (Cenvair-San Antonio) TWX to Wheeler, J. J. (Convair-San Diego) 
titled "Сип гас: АЕ41(605)-37105 TASK 17, dated 16 Noven.ber 1965. 


U.S. Air Force Dwg. Мо. 65]34800- Fuel System Installation, Refueling, Mod. of. 


U. S. Air Furce Dwg. No. 65C348C1-Support, Tube, Fuselage. 


0.5, Air Furce Dwg. 


U 


U 


5. 


5 


Force Омь. 
Furce Dwg. 
Furce Dwg. 
Force Dwg. 
Force Dwg. 
г Force Dwg. 
Force Dwg. 
Force Dwg. 
Force Dwg. 
Force Dwg. 
Force Dwg. 
Furce Dwy. 
Force Dwg. 
Force Dwg. 
Force Dwg. 


Force Dwg. 


No. 


No. 


65C34862-Tube End, Refueling Line. 


65D34803-Tube Ass'y., Refueling, Left, Upper. 


. 65C34564- Tube, Refueling, Left. 

. 65D348U5-Tube Ass'y., Refueling, Crossover. 

. 65D34806-Tube Ass'y., Refueling, Right, Upper. 
. 65D34807- Tube Ass'y.. Refuel Elbow, R/H Lower. 
. 65834808-Сіір, Tube, Upper. 

. 65B34869-Clip. Tube. Lower. 

. 05B3481U-Clip, Tube, Lower, Aft. 

. 65D34811- Tube Ass'y., Refuel, Upper. 

. 65D34812- Tube Ass'y., Refuel, Lower. 

. 65D34813- Bracket Installatiun, Check Valve. 

. 65D34814- Tube Ass'y., Refueling, Forward, 

. 65D34815- Tube Ass'y., Refueling, Aft. 

. 65Е 348 16-Е Бом Авву., Refueling Line. 

. 65C34517-Bracket, Refueling, Forward. 


. 95В.4515-ВгасКеі, Fuel Line, Sta. 296.0. 
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21. U.S. Аш Force Dwg. 
22. U.S. Air Furce Dwg. 
23. 0.5. ^ir Force Dwg. 
24. U.S. Air Force Dwg. 
25. 0.5. Air Force Dwg. 
26. U.S. Air Force Dwg. 
27. 0.5. Аш Force Dwg. 
28. U.S. Air Force бё: 
29. U.S. Аш Force Dwg. 
36. 0.5. Air Force Dwg. 
31. U.S. Аш Force Dwg. 
32. U.S. Аш Force Dwg. 
33. U.S. Аш Force Dwg. 
34. U.S. Air Furce Dwy. 
35. 0.5. Air Force Dwg. 
36. U.S. Аш Force Dwg. 
37. U.S, Аш Force Dwg. 
38. U.S. Аш Force Dwg. 
39. U.S. Аш Force Dwg. 
40. U.S. Аш Force Dwg. 
41. U.S. Аш Force Очи. 


42. U.S. ^ir Force Dwg. 


No. 


No. 


. 65D34864-Support, Tube, Refueling, Sta. 266.00. 
. 05E34805-Support, Tube, Lower, Sta. 266.00. 
. 65:34866-Support, Tube, Upper, Sta. 260.00. 


‚ 65C34567- Adapter, Rod End, Sta: 266.00. 


05834819-ВгасКе:, Tube Support, Fuselage. 


. 05834820-ВгасКе:, Tube, Upper, Sta. 318.0. 


65]34821-Probe Installation, Refueling, Е-102А. 


. 65]34822- Tube Ass'y., Probe. 

. 65]34823-бирроге Ass'y., Tripod, Probe. 
. 65D34624- Adapter, Nozzle Probe, Fwd. 
. 65D34825-Adapter, Nozzle Probe, Aft. 
. 65]34831-Support, Tripod, Strut, Fwd. 


. 65E34832-Support, Tripod, Strut, Center. 


. 05E34633-Support, Tripud, Strut, Aft. 

. 65C34834- Adapter, Tripod. 

. 65E34835-Duor Installauon, Access, Upper. 

. 65E 34836- Door Installation, Access, Lower. 

. 05834838-Вгаске, Tube, Lower, Sta. 318.0. 

3. 05834839- Flange, Door Seal. 

. 65B34840-Plug, Fuel Line. 

. 65534842-'Lop Kit, In-Flight Refueling, Е-102А. 


. 65J34863-Suppurt Installation, Probe, Sta. 206.00. 


SECTION УП 
REFERENCES-Continued 


43. 


44. 


45. 


36. 


48, 


U.S. Air Force Dwg. №. 65C34868- Adapter, Rud End, Threaded, Sta. 206.00. 
U.S. Air Force Dwg. No. 65C34869-Plug, Rud End, Threaded, Sta. 266.00. 


Convair Modification Instructions, Т.О. |Е-102А-048, titled "Installation 
vf In-Flight Refueling Provisions, dated 15 January 1900. 


U.S. hir Force Dwg. №. 65]34841-Fairing Installation, IPR. 


USAF Т.О. 1-18-50 titled "Basic Technical Order for USAF Weighr and 
Balance." 


USAF T.O. 1-1В-40/ МАУ WEPS 01-18-40 titled "Technical Manual Weight 
and Balance Data," Rev. 3L July 1965. 
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; TUBING INSTALLATION, 


ENGINE COMPARTMENT, 
-HAND SIDE 


RIGHT 
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FIGURE NO. 
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FIGURE КО. 


2 


ENGINE COMPARTMENT, TUBING INSTALLATION, 
LOWER RIGHT -HAND SIDE 


26 


FIGURE №. 3 
— Л. 


ENGINE COMPARTME 


NT, TUBING INSTALLATION. 
CROSSOVER 
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FIGURE МО. 


4 


TUBING INSTALLATION, DORSAL MOUNTED 


28 


FIGURE МО. 5 EXTERNAL TUBE, ENTRANCE INTO ENGINE 
COMPARTMENT AND ADDED ACCESS DOOR 


FIGURE №. 6 TRIPOD AND PROBE INSTALLATION 


30 


FIGURE МО. 


7 


UPPER BRACKETS, TRIPOD 


31 


FIGURE МО. 


9 


ADAPTER INSTALLATION, FUEL TEST 
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FIGURE МО. 


10 


DEF UELING SET-UP, FUEL TEST 


34 


a 


«ond RSG за 


FIGURE МО. 11 TRIPOD ASSEMBLY NON-SKID SAFETY WALK 
207 MATERIAL INSTALLATION, NOISE REDUCTION, 
SPIRAL WRAP 


35 


FAIRING INSTALLATION, IFR, FRONT VIEW, 


RIGHT-HAND SIDE 


12 


FIGURE NO. 


36 


FIGURE МО. 13 


FAIRING INSTALLATION, ТЕК, REAR VIEW, 
RIGHT-HAND SIDE 


37 


| . SECTION VIII 
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SECTION УШ 


APPENDIX I 


,F -102A In-Flight Refueling Pre-Modification Evaluation Test (17 and 18 November 1965) 


Тһе purpose of this test was to determine the feasibility of installing an In-Flight Re- 
fueling System in the F -102 airplane. 


The four test runs did not reveal any major obstacles to the proposed program. With 

ithe two number 3 tanks initially full of fuel, it required approximately 4 minutes to 

add 4, 200 to 4, 400 в. of fuel into the other tanks with a refuel nozzle pressure of 50 to 
155 psig while simultaneously simulating engine consumption rates of 3230 to 6040 ррћ. 
(Тһе refuel system pressure operated vent valves did not operate properly during ве- 
fueling. Tank venting was accomplished Бу the tank pressure relief valves set at approxi- 
,mately 7 to 8 psig. The basic test plan called for performing a simulated in-flight re- 
‘fueling operation with the following initial conditions: fuel tank Numbers 1 and 2 (L 8 К) 
,empty, fuel tank Number 3 (L & R) with 2000 Ibs. of fuel, an airplane noseup attitude of 
150, the wings level and an engine fuel demand of 6000 pounds per hour. 


Basic test setup preparation included the following steps: 


(a) The fuel line from the fuel flow equalizer to the engine was disconnected 
at the fuel pump inlet fitting and the line connected to the test defuel 
plumbing. Test components successively inserted Into the defuel line 
included a pressure gage, a turbine type flowmeter to measure defuel . 

flow rates, a valve to control fuel flow, a 230 galion tank set on a 
platform scale and a transfer pump to transfer the fuel from the tank 
to the fuel truck. 


(b Тһе engine air bleed supply line to the fuel tanks was disconnected at the 
tee branching to the Number 1 fuel tanks on elther side. A high volume, 
filtered, and regulated shop air supply system was connected to the tee 
leading to the fuel tanks. 


(c) The engine fuel pressure line from the Engine Fuel Pump to the Fuel 
Flow Equalizer was disconnected and the Fuel Flow Equalizer end of 
the line reconnected to an external 300 psig fuel supply system. 


(d) The airplane was positioned in a 45° noseup, wings level, attitude as 
determined by use of an inclinometer and the aircraft leveling lugs 


located in the missile bays. 


| (е) А 55-раПоп drum was located under each tank №, 1 fuel vent port. 


SECTION УШ 


APPENDIX I 


(f) 


(g) 
(в) 
0) 


The airplane was grounded to the facility grounding point. 
Test plumbing was grounded, as required. 


Тре electrical ground power cart was connected to the airplane. 
A fire truck was standing by during the testa. 
During test runs 3 and 4, a 0-10 psig pressure gage was connected 


to the left side tank Number | drain plug, and a 0-30 psig pressure 
gage to the right side tank Number ! drain plug. 


Each test run consisted of the following steps: 


(a) 


(b) 


(c) 


(9) 


(е) 


(f) 


(е) 


(h) 


Clean shop air was applied to the simulated engine bleed air 
supply line to the fuel tanks at a pressure of 47 to 52 psig. 


Fuel tank valves were opened, the fuel boost pumps were energized 
and engine flow simulation begun. 


Three-hündred рвір fuel pressure was applied to the Fuel Flow 
Bquallzer contro! line, 


After tanks 1 and 2 (L в В) were emptied, the boost pumps were deenergized, 
the fuel tank valves were closed, and the Flow Equalizer control pressure 
was relieved, 


The refuel nozzle from the fuel truck was installed into the airplane refuel 
fitting. 


The fuel tank valves were opened, the boost pumps energized and engine 

flow simulation begun. Three-hundred psig fuel pressure was applied to 

the Fuel Flow Equalizer control line. The consumption rate, controlled 

with а hand valve in the line, was maintained at approximately 6000 pph 

during the first two test runs, at 3230 pph during the third run, and at 3420 pph 
during the final run. 


The pressure at the refuel nozzle was increased to 50-55 psig, the nozzle 
opened and refueling begun, Refuel pressure was monitored during the run. 


The following parameters were monitored at one-minute intervals: 


xy 


SECTION УШ 
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(1) 
(2) 
(3) 
(4) 
(5) 


Engine consumption flow rate. 
Engine fuc! pump inlet pressure. 
Fuel quantity gage reading. 
Simulated engine bleed air supply. 


Pressure in Fue! Tanks I and 2 (L & R) during test 
runs No. 3 and No. 4. 


(1) The test was continued until refuel! shutoff occurred. 


() The test run was then terminated; the refuel nozzle was depressurized, 
the boost pumps were deenergized, the fue! tank valves were closed, 
and the Fuel Flow Equallzer control pressure relieved. 


‘Test results are shown in the following tables. The refuel test runs lasted approximately 
four minutes. The refuel vent valves did not operate properly during the four test 

runs. This was suspected during runs №. 1 and No. 2 and confirmed in runs №, 3 

'and No. 4 when pressure gages were installed into the tank No. 1 (L & R) drain ports 
during the latter two runs and similar tank pressures obtained with the refuel vent 


valve lines capped in run No, 3, and uncapped in run No. 4. 


In both cases, the tank 


pressures varied from approximately 5.4 to 8.6 psig, which is in the operating range 


іі the tank pressure relief valves. 
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APPENDIX ПИ 


F-102A In-Flight Refueling System Test (8 December 1965) 


Ригрозе: 


i The purpose of this test was to determine Ше operational characteristics of the 
In-Flight Refueling System installed in the F-102A airplane. 


; Results and Discussion of Results: 


| Test Setup: 


The test results are shown in Tables І and П. As noted, the average refuel flow 

‚ rates were 135 gpm and 148.5 gpm for the two test runs, resulting in refuel times 
of 5.1 and 4,6 minutes, respectively. The wing tank pressures (7 to 8 psig) indica- 
ted that the refuel vent valves were not open, and tank venting was accomplished 

' with the operation of the tank pressure rellef valves. While the pressure gages 
installed in the refuel line indicated slightly higher pressures іп the line to the fuel 
flow limiter and pressure regulator for tank №. 3R than those for the left-hand side, 

| Ше refuel shutoff valves appeared to close at approximately the same time, indicating 
left and right wings were filling at approximately the same rate. 


The basic test setup, is shown in Figure 1 and consisted of the following: 


l. 


The engine fuel pump inlet fitting was removed from the engine pump 
and attached to the test defuel plumbing. А 0-60 psig gage was in- 
stalled near the connection. The engine supply line, which contained 
a one-inch turbine type flowmeter and a one-inch flow-control valve, 
was connected to a weigh tank mounted on а welgh scales, Fuel was 
removed from the tank to the fuel truck via a transfer pump and filter. 


Clean, regulated, high-flow shop air connected at the NI Compressor tee 
was used as a simulated engine bleed alr supply. 


A 300 psig fuel supply system was connected to the Flow Equalizer to 
control its operation, 


А 0-30 psig gage was connected to each tank Мо, 1 (L, & R) drain 
fitting. 


A 0-100 psig gage was connected on both sides (L. H. апа В. Н.) of the 
tee connection of the airplane refuel line and the In-Flight refueling line. 
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6. 


7. 


5. 


(Test Setup (Continued) 


А special adaptor (Model 6A-2B, P/N 208050, S/N 07055) manufactured 
by Flight Refueling, Inc.。 was used to adapt from the truck refuel 
nozzle to the In-Flight Refueling probe. 


Тһе airplane was positioned to a / S? noge up, wings level (laterally) 


attitude. 


Test Procedure: 


Utilizing simulated engine bleed air, flow equalizer control pressure 
and fuel boost pumps, the airplane was defueled until an airplane fuel 
quantity gage reading (total) of 2,000 pounds was indicated. 


The probe-nozzle adaptor was Installed on the probe and the fuel truck 
nozzle was then connected to the adaptor. 


To ensure an integral system, the refuel nozzle was opened, the refuel 
pressure was slowly increased to approximately 30 psig and approximately 
20 gallons of fuel was added to the airplane. The refuel nozzle was then 
closed and the refuel pressure decreased to zero. 


With the bleed air supply regulated to 50 psig, the flow equalizer control 
pressure at 300 psig, the fuel tank valves open and all four fuel boost 

pumps on, the engine supply flow-control valve was adjusted to a consumption 
rate of approximately 3,000 pph. 


The pressure at the refuel nozzle was increased to 51 psig. The nozzle 
was then opened and the test begun. 


The following were read and recorded at one-minute intervais: 


а. Consumption flow rate. 

5. Refuel line pressure (L.H. апа R.H.). 

c. Tank No. 1 (L & R) pressure. 

а. Airplane fuel quantity gage (total) indication, 
e. Weigh scales reading. 

1. Engine' fuel pump inlet pressure. 


The following were monitored during the test run: 


а. Simulated engine bleed air supply pressure. 
b. Flow equalizer control pressure. 

с. Refuel pressure. 1 

4. Fuel truck quantity meter reading vs. time. 


APPENDIX И 
Test Procedure 


8。 The test was continued unti! refuel shutoff occurred. Тһе refuel nozzle 
was then closed and operations terminated. 


9. The procedure (Paragraphs | and 4 through 8) were then repeated for 
the second test run. 


TABLE I 


Е-102 In-Flight Refueling System 


Test 
Fuel; 4/73 Е, S. G.: „767, 6039 Lbs/Gal. Fuel Quant (Lbs): 3L 1000 ЗВ 950: 
' _3000 PPH ж 7,8 GPM Bleed Air Supply: _50 psig 


Fuel Tank Quant. Meter (Gals): Start Q, Stop 688, Delivered 688 


Consump. 


Rate GPM 


Flow Equal. Control Press, 300psig 


Pressg-psig psig Remarks 


RH | IR 


Refuel Press 51 PSIG 


0 7.8 16. 16,5 5.2 |2150 | 352 |*Flow 132GPM 4-0 Min. 
» Elapsed Time. 
1:00 7.9 |28,5 |21 | 21,5 6.1 |3000 | 404 
2:00 7.9 |31.5 (21. 21.3|8.0 | 7.5 |3900 
8:00 — 78 |310 | 24. 21.6.0. | 7.5 
4:00 7. |s.2 |z. | 21,5|8.0 (7.65 5450 561 
sos |27,8 [31.2 | 49. | |55 | 6400 | 619 | Retuet Shut-Off, 
"Aver. Refuel Flow Rate == 288. ==135 СРМ. 


4 қ jon Е ーー 
Aver. Consumption Flow Rate .0848 Hrs 


619-332) _- 3150 PPH 


TABLE II 


F-102 In-Flight Refueling System 
Test (Ground) 


RUN NO, 2 
Fuel: #73°F, S.G. U 261, 639 Lbs/ Gal, Fuel Quant (Lbs): 3L: 1000 3R: 1000 
2000 PPH = 2,8 СРМ Bleed Air Supply: 50 psig 


Fuel Tank Quant, Meter (Gals) Start: 0, Stop: 484, Delivered: 684 
Flow Equal, Control Press: 300 psig 


Eng. Refuel Line 
Consump Press-psig Scales| Remarks 


Rate 


Y агае Press:53 psig 
Flow: 147 GPM 
atas2 min, 

elapsed time, 


Refuel Shut-off, 


* Aver, Refuel Flow Rate = 684 « 148. 5 GPM 
4.6 I . 


ô Aver. Consumption Flow Rate ж (814 - 582) = 3020 PPH 


(с . 0769 hrs. 


APPENDIX Ш 


General Dynamics /Convair, Engineering Report #855018 (RAC 
82,25 65-019), titled "F162 In-Flight Refueling (IFR) Probe 
Statis Proof Test," dated December 1965. 


- | - 


№, 


FOREWORD 


Static proof loads were applied to the F-102 In-Flight 
Refueling (I.P.R.) Probe at General Dynamics Convair, 
San Diego, California under Contract Number АГ 51(608)- 
37105, Task 1. The principal engineer was К. 8. 
Romanowich, and the test was designated Test Number 

ЗЬ 65-073. 


13. 


The purpose of this report із to present the results. 
of Test Number SL 65-073, which applied static proof 
loads to the 65231021 Ї.Р.Б. Probe installation on 
the P-102. (Р-202А 8/i 57-0815) 


The test consisted.of two load conditions. Excessive 
deflection was encountered on the first attempt to 
apply the loads. However, 8 design modification was 
initiated and the structure, as modified, successfully 
withsteod the applied static proof loads. The text 

of this report presents the load conditions, instru- 
mentation and test results. 


111 


DISCUSS ION 


1.0 
1.1. 


3.1 


4.0 
b.l 


42 


4.3 


Introduction 


The purpose of this test was to жану the лова integrity of the ^ 
Р-102 I.F.R. Probe by application of Statio SRoof 19845. This re-. 
port presents the test results. ? ма 


Test Conditions 


The static proof loads consisted of two load conditions. In both 
cases the load was applied through а oimulated MSOh356 (ASG) походе 
at the forward eni of the I.P.R. linc, station 146. Condition Оле 
wan further defined ag а two thousand (2000) pound load horizontally 
outboard and в one thousand (1000) pound Лоза aft. Condition Two 46. 
identical to Condition One except both load directions were reverged. " 
The loads in cach test condition wore reduced to а aihglo resultant: 
load for actual application. ‘The resultant load, R, for бора 
One was determined as shown in Figure у. The resultant load for 
Condition Two vas determined as shown in Figure 2. 


Instrumentation 


The instrumentation for this test consisted of а losd cell to verify that 
the correct load magnitude was applied to the structure. 


Test 


The test loads were applied in load ілегелепбе of 20%, Муй, 60%, 70% 

80$, 90% and 100%. Test Condition One was attempted on Т December 1965. 
However, at approximately 764 of load the test was discontinued dt tho дїгес- 
tion of test witnesses. With the load applicd, the probe deflected ontboard 
end down in а circular path. Torsional loads in the I.P,.R. probe structure 
caused the compression leg, 69734008, of the 65334023 Tripod Assembly to 
exhibit considerable deflection and structural damage appeared Axminent. 

The configuration tested is shown in the photograph of Pigure 3. Figure 3 
shows the overall test set-up and aircraft. | 


The otructure уаз modified by the addition of the 65438863 strut at 
Station 266. This addition was designed to react the torsional loads 
which caused the first proof test to be interrupted. Figure 5 shows the 
torque bar installation which vas included in the final configuration 
tasted, 


Оп B December 1965, the static proof loade of both Condition One and: 
Two were successfully applied. 


DISCUSSION (Cont'd) 


5.0 Test Rosults 


5.1 The 65J38321 F-102 LF.R. Probe installation vas subjected to static 
proof loads without the occurrence of otructural demaga ог failure. 


МОТБ; The test data from which this report was prepared are recorded 


їп Convair Structures Laboratory Notebook Number 4172, pages 
3 tiu 5. 
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F-102A AERODYNAMIC DRAG 


AND ESTIMATED PERFORMANCE 
WITH IFR INSTALLATION 


An inflight refueling probe installation has been desigüsd for the: 
F-102A airplane for ferry purposes. Evaluation flights with the 
system subglantiate the estimated aerudynumic drag, which is about 
twice that of the external fuel tanks. А yaw problem when operate 
ing the speed brakes, and a noise due to the installation were en- 
countered during the flights. Airplane performance, based on the 
actimated drag, shows that the modified 9-102A requdires two to three 
refuelings on а flight from Travis AFB to Hickham AFB, depending on. 
headwinds encountered. 
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LIST OF ILLUBTRATIONS 


Schematic of Inflight Refueling Probe Installation . . .. 


Drag of Refueling Installation, Estimated and Flight Data... 
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Rate of Climb versus Gross Weight. .... 
Ceiling versus Grose Weight. ....... 
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Recounended Cruise-Climh Mission Profile, No Refueling. 


Recommended Cruise-Climb Mission Profile, Refueleá in 
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INTRODUCTION 


The inflight refueling probe installation for the Ғ-102А airplane 
was intended as a temporary appendage for ferrying the airplane 
over long distances. An early completion date and low cost were 
the main criteria and design objectives. Thus the configuration 
was rather simple and unsophisticated. А total of 34 kits were 
manufactured plus ап initial installation оп an airplane which 

was subsequently used for flight evaluation. The refueling kit 
was intended for use with the probe and drogue system on a KC-135A 
tanker. 


An авгодупал с drag estimate f the refueling probe installation 

vas made, so that the performance of the airplane could be checked, 
in particular, the ferry range. Evaluation flights were made to 
check compatibility with the tanker airplane, ав well as to uncover 
«у problems. 


DESCRIPTION OF INSTALLATION 

The refueling probe installation was waunted on the right side af the ^ 
aireraft. Ап installation schematic is presented in Figure 1. “ре. 
various componenta: of the refueling prote installation are numbered 
for easy reference. The refueling tube Мов mounted externally іп the 


nook of the dorsal spine atop the fuselage, It entered the rear fuga 22 


. lage and connects with the airplane fuel supply system, Clamp type 

‘brackets held the tube about an inch fram the fuselage surface. Coupl~ . 
lings allowed the tube to be discenzected in sections. Just behind the 
cockpit area the refueling tube jogged away from the fuselage surface ` 
зо as to provide cleoransd tor the mating drouge and to be easily within. 
the pilots vision. This end of the reftieling も Ao мас supported, Л лууг а. 
tripod strut arrangenent, the ends of the struts weing attached: to fitt 
ings on the fuselage sides. А otandard refueling probe wo "Mounted on. 
the end of the tube, slightly forward of the pilot.: After әкеме 1064” 
testing of the trial installation, ав anti-torque tube was attached 
behind the jog in the refueling tube td prevent twisting during refuat- 
ing operation, This anti-torque tube lays approximately parallel. е the | 
fuselage side, creusvise to the airstrean. 


ARRODYNAMIO. DRAG ESTIMATE 


An estimate was made of the drag of eath component, the sua об wbióh 
was taxen to іс the total дгец of the entire refueling installation. 
Most of the small components; brackets, counlinga, fittings, ste; 

were во aerodynamically dirty and blunt that flat plate drag was 
estimated as equivalent to the sum of component and iuterferonce drag. 
А value of 1.2 was therefore used for the subsonic drag coeffícient _ 
. for items 1 through 7 and item 11. The effect of comprosaibility ав. 
agatmed, to be similar to that on flat plates, 1.0,, the nose ргеоваго 
varies in the game manner as the impact pressure does, «416 base pres-^ 
sure із unaffected. (sea Reference 1). Ginee the base pressure is 
normally p/q = - 0.5, 


Ср = 9.5 + 0.7 (1 + мл.) (based on frontal area) 
% . B 


+ 


раба on the drag of cylinders normal tà the airflow (Reference 1) wab 2 
taken to represent the drag of items 8, 9 anà 10. Sinee items 9 dnd ~ 


10 were inclined (at 65° and 42° to the free strean, respectively} - 1 
the drag coefficient was chosen Рог an MA Mach uò., i. y, ще, 
component normal to the strut. 


Item 12, the probe, vas considered es a сопе-су? 1пбег, but without 
а tano, since it is directly attached to the refueling tube.  (Re- 
ference 1). 


ср, ^ C23 - ауаға) 


The refueling tube itself, item 13, was considered їл three parts. 

The forward and aft portions, being parallel to tha free otream, 

were condidered to have friction drag only, and turbulent skin | 

friction coefficients were used. The portion effecting tha jog, 

however, was inclined at 17°, and thus was sasumed to have pressure 

Агав, The values for that of a semi-cylinder normal to the airstream 

were used (Reference 1). А Vist of the drag coefficients and egute- 

lent flat plate areas for several subsonic Mach numbers {в given тв „Ж 
Table I for all the conponents and the total inflight Базы ue у 
installation. 


Note from the table that the grentest source of drag is the tripod 
Struts. These struts together account Гог 60% of the total drag 

of the installation, at subsonic speeds. Streamlining of these 

struts was therefore investigated. Using fairinge with a 193 th ck 
reas ratio, the estimated drag of the total refueling probe Installation 
was reduced ty about 506. This reduction vould result in significant 
gains in cruise performance. 


FLIGHT EVALUATION 


During evaluation flights of the Р-102А inflight refueling proba 
installation, conducted hy the Air Forre, two distinct problens 
occurred. Оле of these vas в loud whistling noise during certain 
flight regimes, the other was inadvertart уау when operating the 
epeed brakes. 


The whistling noice was believed caused ty Каттап vortex streets 
emanating from the tripod struts. The whistle was loud enough to 
interfere with redio reception. It occurred below 21,000 ft. 

altitude et speeds in excess of 240 knoto indicated. Iñ order to 
isolate the cause of thia noise, tho tripod struts wêre wrapped 

with coarse sandpaper. This would change the boundary layer con- 
ditions on the cylindrical struts, and lead to a change in location - 
and type of separation, hopefully reducing the noise level or chang- s 
ing ite pitch. Flights with this sandpaper fnetellation rolfevod the ` 
Situntion, according to pilot's comments. EIS 


° The yeving problem during speed brake operation failed to be solved. 
Tt vas felt that separation was occuring on the right side of the 
fuselage (where the refueling probe installation 18 located), and 
the consequent vortices vere blanketing the right-hand speed brakes. 
Pilots stated that left yaw cocurred with speed brake operetion. А 
flight was made vith the anti-torque tube removed, to determine if 
16 һай caused sufficient rotes on the fuselage to bank-out the 
right hand speed brake... А fairing was also mds to cover the aft 
portion of the refueling tube lying close to the fuselage. This 
fairing also covered the о brackets ant douplinge, This 
fairing vas also flight tested. 


Neither of these attempts indicated an alleviation of the yawing 
problem. 


FLIGHT DATA 


During several of the evaluation and ferry flights, data vas re- 
corded by the pilot to give som indication of the airplane's pere 
formance vith the inflight refueling probe installation. Bone of 
this data Баз been converted into drag coefficient form for com- 
parison with the installation drag estimates. None of the data 

can be considered to be flight test . ар no test instrimentae 
tion was carried aboard. Dita vas recorded by merely reaAtng the 
moimml cockpit instromasts. The engine pérforwanse vas mot calibrated, 
mor Were àUospberic conditions accurately ascertained. 


The drag increment due to the installation of the за? (а ВЕ refusling 
probe ів presented in Pigure Р in coefficient form. Боб 7 the esti- 
mated drag апа that calculated from the flight date are shown. The 
most conspicious feature is that the flight date shows large scatter, 
but is both greater end lese than the estimated drag. 


There are several reasons for the large scatter prevalent in the flight 
data. Several instrument readings had to be recorded. This consisted 
of the Mach mater, the eirspeed indicator, fuel quantity gauge, engine 
pressure ratio gauge, anf altimeter. Іп addition, elapsed time had to 
be recorded. Various errors could be introduced. For instance, the 
marks on the fuel quantity gauge are 200 lbs. apart resulting in at 
most 100 lb. accuracy. Оң а segment in which 1000 lbs. of fuel vas 
burned, а possible 206 error is possible (two separate fuel quantity 
readings are necessary). Іп addition, no calibration is available 

for the particular airspeed meter used. This was shown to be question- 
able when two aircraft меге flown 18 formstion sni their recorded air- 
speeds varied by up to 3%. Normally соју the airplane with the re- 
fueling installation vas flown and this data had to be compared with 
that in the performance date report. Variations in engine fuel con- 
вищр 100 performance also are unknown. 


Та retrospect, по great dependence сап be placed on any particular 
‘flight data point, but taken as a whole, the data is in the same 
"ballpark" as the estimated drag, anf so supporte the estimte. 


REPUELIMO OPERATIONS 

А chart of maximum refueling altitudes and speeds for a range of 
tanker airplane weights vas developed, based on the estimated re- 
fueling installation drag. Downwash values for the tanker have 
been taken from а KC-135A report (Reference 2). The resulting 
refueling chart is shown on Figure 3. The standard boom placard 
limit is also indicated. 


During come of the evaluation flights MT refuelings were 
accomplished at much higher speeds and: Ива than indicated 
on the chart. This would indicate soms consürvatism in the owm- 
wash values given for the XD-135A. 


Performance of the F-102A with the inflight refueling installation 
was estimated to desermine the airplane's renge and its refueling 
requirements for a typically long ferry flight. The aircraft also 
carries two 230 gallon external fuel tanks in the ferry configura- 
tion. 


The aircraft was assumed to have the following weight character- 
istics: 


1. Zero Fuel Weight = 21246 pounds 
2. Internal Fuel = 7053 pounds 
3. External Tank Fuel = pounds 
lh. Maximum Gross Weight = pounds 


In-Flight Refueling = 6350 pounds 


The incremental drag of the external tenks is given in Reference 3 
end is compared with that of the refueling installation in Figute 2. 
Note that the drag of this installation is approximately twice that 
of the external tanks. 


The specific range (nautical miles per pound of fuel) was calculated 

by computing the thrust required as a funotion of altitude and weight. 
The engine specific fuel consumption data was cbtained from Reference b. 
The specific range 18 then calculated as: 


v 


ак + пак 


Bpecific renge data at 35,000 ft. 49 shown in Figure 4 for the У-1024 
with and without the inflight refueling installation. The loss in 
specific rangs due to the refueling installation 18 about 20$. The 
maxima specific ranges are plotted versus altitude in Figure 5 for 
three airplans weights. Maximum cruise rengs is obtained at Military 
power service ceiling, but since use of this power setting is limited, 
the recommeded cruise altitudes are those obtainable vith normal or 
maximum continusus power, Recommended crutse-climh conditions (Mach, 
altitude, specific range) are shown in Figure 6 for в range of air- 
plese weights. 


Figure 7 presents rete of olisb as а function of altitude and grose 
weight for the airoraft with refueling installation and external 
tenks. This climb performance is with Military power. 


Service ceiling is presented in Figure 8 for the aircraft with tanks 
with зла vithout the refueling installation. The refueling tinstalla- 
tion causes а loss of about 2500 feet in the Military power service 
ceiling. 


Figure 9 presents the range of the P-102A with the refueling installa- 
tion and exterünl tanks. This is for the recommended cruise-climb 

profile from takeoff to zero fuel remaining. The stendard 1130 pounda 
of fuel given in Reference 3 for the Р-102А for starting, taxing, take- 
off, and acceleration to climb speed vas used, as well as an optimm 

Military power clinb. А no мала condition was assumed. Nakimm rangs 
for the airplane fa shown to be 1050 n. mi. (zero fual remaining). The 
тахиа renge shown in Reference 5 for a standard P-102A with external 
tanks is given as 1480 n. af. This is a 30% decrease in cruise renge. 


The range of the same airplane after a successful inflight refueling 
operation is given in Figure 10. Refueling wee assumed to occur at 
recommended cruise-olimb conditions. A correction must therefore be 
applied to account for а climb if the refueling occurs at anveher 
altttude. No wind was again assumed, and the external tanks аге 
adsuned to be empty. о а 


eumining). 


А ferry mission can be planned with the use of Figures 9 and 10%. А і 
Travis АРВ to Hickham AFB ferry flight will be used as an за, ^ c 


Trevis AFB to Hickhem AFS = 2190 nautécal miles, авзашаа: 


Stendard Day 

Zero Wind 

Refueling at 25000 ft. 

1500 pounds reserve fuel at refueling point 


STEP 1 


14 


Зе 


Determine fuel required, tine, and range traveled to 
descend to refueling altitudo. 


Figure 9 and 10: 15002 fuel remaining, Altitude = 38,500 ft. 
7.0. 17-102А-1, Figure A6-5: 


Start altitude = 38500 ft. 

Роз] used to descend «= 1504 

Pime to descend » 11.2 min. 

Distance to descend - 63 n. mi. 

Final altitude " 25000 2%. 

Fuel wed to дввсепй ә 3308 

Time to descend Р 7.8 шіп. 

Distance to deacend =. hin. mí. 

Descont fusi = 1,50 - 330 = 
Descent, tíme = 11.2 - 7.8 = 3.4 min. 
Descent range = 63 - 11 = 22 n. mi. 


Fuel remaining at start of descent = reserve + descent fuel 
= 1500 + 120 = 16207 


Determine fuel required, tim, and distance to alimb from 
refueling altitude to cruise-climb altitude. 


Grose weight after refueling = 21216 + 6350 = 275968 
T.). UP-102A, Figure A3-8: 


Start climb weight - 27596 lbs. 

Altitude ' = 25000 ft. 

Pind distance е 58 n. mi. 

Pind time = 9 шіп. 

Final climb altitude e 35000 ft. 

Tind weight = 27250 lbs. 

Find distance - 93 п. ті, 

Find tims - 13.2 min. 

Fuel used in climb - 27596 + 21250 = of 
Fuel remaining = 65350 - 36 = 
Distance traveled = 92 ~ 58 = 33 n. m$. 
Time to climb - 13,2 - 9 = 4.2 min. 


Range from take-off to first refueling 


Figure 9: Puel remaining at start of descent fron 
step 2 = 1620% 


Range - 783 а. ті. 
Time - 1.85 hr. 
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щъ Total range of first leg = cruise гарде + descent range 
= 783 + 22 = 805 n. miles 
Tine а cruise time + descent tima 
= 1.85 + .13 = 1.98 hours 
ho Distance to Hickham - 2120 - 805 = 1315 n. mi. 
ВТЕР 5 Range from first refueling to second refueling 
5а Figure 10: Fuel remaining et ctart of descent o 1620) 


Range = 642 а. щ. 
Time ч 1.50 hr. 


5b Correction for alimb from refueling altitude from Step 3: 
fuel remaining after climb = 


Climb range a 31 а. т. 
Climb time - 4015 hr. 
5а Cruise range = 652 - 31 a 611 п. mi. 
Cruise time - 1.50 - .07% = 1.426 hr. 
54 Total range of leg a climb range + cruise range + 
descent range 
= 33+ 611 + 22 s 666 n. mi. 
Total time of leg - climb time + cruise time + 
descent tima 


- 207 + 1.526 + .13 = 1.626 hr. 
5е Distance to Hickham «= 1315 - 666 = 649 n. mi. 


ever 6 Range fron 2nd refueling to 3rà refueling = 666 n. miles 
distance to Hickham в 649 n. miles 


Thus a third refueling is not necessary. 


Тоссһеск the effect of wind, assume а lO knot head wind for the Travis AFB 


to Hickham АРВ flight outlined previously. 


ВТЕР 1 First leg zero wind date (Step lb) 
Range - 805 n. mi. 
Time = 1.98 ће. 


la Average velocity = Гэ Б 19 = 106,6 knots airspeod 


lb Ground speed = airspeed - vind speed 
: = 406.6 - 40 e 366.6 


10 Range with wina - Ground вреед x tima 
= 366.6 x 1.98 = 725.9 n. ші.. 


да Distance to Hickham «= 2120 - 726 = 1394 n. mi. 


STEP г. First refueling to second refueling (Step 54) 
Range s 666 в. м. 
Тіпе = 1.626 ћу. 


2а Averages airspeed e 156 = 409.6 knots 


2b Ground speed = 109.6 - O = 369 knots 
2c Range with vind E 369.6 x 1.626 « 601 n. mi. 
28. Distance to Hickhan - 1394 - 601 = 793 n. mi. 
ЗТЕР 3 ?nd xefusling to 3rd rofueling 
Range = — GOln. mi. 
% Distance:to Hickham = 793 - 601 e 192 n. mi. 
STEP 4 3ra refueling to Hickham = 192 n. mi. 


Therefore 3 refuslings are necessary with в 30 knot 
wind with 1500 poms reserve at each refueling. 


A cursory look was taken at the above ferry flight (Travis to Hickhen) 
assuming а drag reduction if the tripod struts were faired. The rehge 
with two sir refuelings ілетеавей by 15%, ог 323 n. ші. for ths zero wind 
Condition. Thus опа of the three refuelinge required with a 10 imot head 
Wind could be eliminated, but no gain is made for the таго wind case. 


SUMMARY & CONCLUSIONS 


Based on thé analysis made and the flight evaluations conducted, the 
following conclusions can be draw regarding the inflight refueling 
probe installation on the Р-)02А airplane. 


1. The drag of the refusling installation ie nearly twice that 
of the external tanks carried by the Р-102А. 


< 


~ 


For a typical long range ferry missior of 2120 n. ni. (Travis. 
AFB to Hickham АРА) two or three inflight rofuelings will be 
required depending on head winds encountered (0 to 40 knots}: 
А 1500 lb. fuel reserve was assumed at éach refueling poft. 


Operation of the speed brakes should be handled with caution, 
ав а ysving tendency to the left 18 ехрагіепсей. 
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АРРЬООХ VI 
Weight and Balance Analysis of Е-102А with 17. Inctollec. 


This section contains supporting belance calculatioas for tne most uft 
permissible take-off c.g.'s shown in Section 11, É, Реге Û. 


An early completion date end low cost precluded the determination of Тісі 
c.g. by actual teet, therefore this was accomplisued by calculation. The 
actual weighing and loading of Airernft Serial Wo. 97-715 ман usei os ы 
basis for calculations shown herein. 


' The high nose-up attitude of the airplane during Li does not permit the 
wing to fill to normal capacity, and it is ркевшлед that Tek 2 із thu 

one which does not fill because of the location of the bollmouth. “Malence 
calculations are based on this assumption. "nio rooulto in e олег 1% 
c.g. during the latter stages of ПА than would occur daring nomal ground 
refueling; therefore the need for the aft permissible takceotf c. бе limits. 


It will be noted that tho following celeuletious chov s c.g. of 10.1, MAC 
at t pation of D'R, based on fuel at 6.5 lu./gal; hovovor, the use of 
higher Ф,1615у fuel (6.7 1b/ga1) would sbi?t this to 55.9), the in-flight 
aft Limit. 


APPENUTA Vi 


WITH EXTERNAL TANKS 


Basio Airplane (бег. No. 97-815) 


Oil 
Pilot 
Rockets Dumny " 
Rockets Dummy (6) 
In-Flight Hefueling Бувбеш- нет, 
Dumy Missiles (2) 
Ext. Tanks, Pylons & Unusable fuel 
Fuel-Internal (1085 Gal.) 

‚ Fuel-External 


Take-off - Full Wing X Ext. Fuel 


Burn Fuel - Pxternsl 
- Internal 


Tank Y 
Tenk 2 
Tank 3 
In-Flight Refueling 
Tank 3 
Tank 2 
"епк Y 


Termination of Tia 


WITHOUT EXTERNAL ТАУЫН 

Take-off! + Pull Wing, Ло Ext. Fuel 
Burn Internal -uel 

In-Flight Refueling, 


Termination ої ПК 


Determination of Most Aft Permisstblo Takeoff с, 


Ro 


WEHT 


27,963 
«1,053 

6,850 
27,105 


for ine lignet ncfucl 


Вес: A 


MOGI 
АЛУ 1900 © MAC 
8,252 
29 
32 
=> 
31 
31 
15 
159 
5,273 
1,259 
422.0 13,154 30.6 
21,084 
(~ 5,271) 
523.6 - Gas 
399.3 -1,205 
514,5 21,203 
(3,004) 
518. 1,903 
428.0 1,033 
523.1 354 
423.3 11,039 30.7 
420.7 11,766 29.7 
-3, 271 
3,004 
423.3 11,99 30.7 
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FOREWORD 


This report describes armament ground test firings for the Convair Model 
F-102 airplane. Firings were made from the armament test stand as set 
forth in Convair specification report No. ZM-8-086 paragraphs No. 1 through 
3.2 dated 8 December 1953, Tests were conducted at Naval Ordinance Test 
Station, Inyokern, China Lake, Calif. between 27 April and 25 June 1954. 


The purpose of these tests was to evaluate the operationof missile bay doors, 
armament displacement mechanism, and to determine blast effect onadjacent 


aircraft structure. 


The test program was authorized by Air Force Contract No. AF33(600)-5942 
under Armament Ground Test Provisions. 


Reference Reports: 
Convair ZQ-8-001 (2. 75 Ground Firing Tests) 
Convair ZM-8-086 (Armament Test Program) 
Convair Test Laboratory Report No. 7766 (Pneumatic System) 


Convair Test Dept Report No. 8859 


288-006 _ CONVAIR 


Left Hand Side View of Armament- Pneumatic Test Stand 
Showing Missile Bay Doors Open and Rocket Packages Extended. 


Fight Hand Side View of Armament- Pneumatic Test Stand 


24-8-006 | CONVAIR 


Front View Looking Aft of Armament- Pneumatic Test Stand 
With Missile Bay Doors Closed 
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THE F-102 ARMAMENT TEST STAND 


The test stand, which is used to gather report data, duplicates the 
F-102 armament structure. The stand is 10 feet high, seven feet deep, and 
22 feet long. The stand represents the bottom portion of the fuselage that con- 
tains three separate missile compartments. Each compartment is divided in- 
to two tandem missile bays, which makes а total of six missile bays. Тһе aft 
bulkhead, the main landing gear doors, and oil cooler duct are also incorpor- 


ated into the stand. 


The stand is mounted to a 3 1/2 inch armor plate base in a nose-up 
attitude of nine degrees. Four air bottles, mounted on the aft face of the rear 
missile bays bulkhead, supply the pneumatic system that operates the missile 
bay doors and armament displacement mechanism. 


Six doors enclose the missile compartments. Four of these doors con- 
tain three rocket tubes each capable of carrying two 2. 75 Е. F. А. R.'s in 
tandem. This makes a total of six rockets per door or 24 rockets as part of 
the basic armament. In addition to the rockets carried in the missile bay 
doors, the test stand configuration handles six Falcon missiles. An alternate 
armament condition substitutes 72 rockets for the six missiles. These are 
carried in the missile bays in packages of 12 each, which gives a total rocket 
complement of 96 including the 24 door rockets. 
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NARRATIVE OF EVENTS 


TEST 1. 
Date: 8 May 1954 
Rounds: Опе - 2.75 F,F.A.R. (See firing chart) 


Firing Station; From lower tube (forward station) of RH side missile 
bay rocket door. Note: "Lower tube" indicates position of the 
tube when the doors are open and in position to fire. 


Purpose: To check doors and rocket intervalometer cycling operations. 


Instrumentation: 
1. Two - 16MM Fastax cameras (1500Fr. /sec.). 


2. One 16MM Cine documentary camera. 


3. Brush recorder to check door open and closed signals and 
firing pulse. 


Discussion of Test: 


Prior to rocket loading for this test several "dry runs" were 
made to check timing using the brush recorder. Time between 
doors-open signal, firing pulse, and doors-closed signal was 
Obtained. These records show elapsed time from doors open 
to firing pulse was 1.4 seconds. Elapsed time from doors- 
open to doors-closed was 1.8 seconds. After installing the 
rocket in the lower tube of R. H. side door the missile bay 
rocket doors were closed. Door closing was done by using the 
ground operation "Doors-Closed" switch on the electrical panel. 
This switch simulates "Ground Operation Switch," located in 
the nose wheel well on the airplane, After closing the doors 
the rocket firing selector switch (on the electrical panel) was 
set to 24 rockets prior to firing. This switch simulates switch 
on pilot's armament selector panel in the airplane cockpit. 


The firing cycle was then started from the firing barricade. 
Doors opened, rocket fired, and doors closed in proper 


sequence. 


2850-098 EDNVAIR 


Findings: 

1. Inspection of blast pan door (in rocket tube), igniter, and 
wiring showed no sign of damage from the heat or blast 
from the rocket. 

2. Some rocket smoke was trapped inside the missile bays 
due to the fast closing door operation. This condition 
Should not exist when air firings are made. 

Conclusions: 


Satisfactory operation of sequencing and firing were obtained. 


TEST 2. 
Date: 8 May 1954 
Rounds; Two - 2.75 F.F.A.R. (See firing chart.) 


Firing Station: From lower and center tubes (forward station) of RH side 
door. 


Purpose: To check doors and rocket intervalometer cycling operations. 
Instrumentation: 

1. Two - 16 MM Fastax cameras. 

2. One - 16 MM Cine documentary camera. 


3. Brush recorder to check door open and closed signal 
rocket firing pulse. 


Discussion of Test: 


One rocket was installed in the lower tube (forward station) of 
RH side door (same as test 1). One rocket was installed in 
the center tube (forward station of this same door). The 
doors opened, rockets were fired and doors closed in proper 
Sequence, 


Findings: 


1. Inspection of blast pan doors, igniters, and igniter wiring 
indicated no heat or blast damage. 


2. Rocket smoke was trapped again inside the missile bays 
when the doors closed after firing. 
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Figure l. Aft Center Bay Missile Launcher Retracted 


Figure 2. Inside Skin Left Hand Door Center Door 
Showing Rocket Blast Effect From Opposite Door 
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Three Views of Launcher Prior to Test No. 


Figure 6. 
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Figure 7. Left to Right, Photo Records of Tests No. 20 and 21. 
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Figure8. Photo Record Тез! Мо. 22. 
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Пев on Forward Outboard Bays and 


Falcon Missi 
Prior to Event No. 


Figure 12. 
Aft Center Bay 


Figure 13. pressure Pick-up Installed in Oil Cooler Duct. 
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11. Left to Right, Photo Records of Tests No. 37 and 38. 
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Figure 14. Left to Right, Photo Records of Tests No. 41 and 42. 
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Figure 16. Falcon Missile in Retracted Position in Aft Center Bay. 
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Figure 19. Test No. 60. 
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REPORT NO. ZQ-8-001 


2.15 INCH FFAR GROUND FIRING TESTS 


F-102A AIRPLANE 


USAF PROJECT NO. MX-1554 


CONTRACT NO. AF33(600)-5942 


CONSOLIDATED VULTEE AIRCRAFT CORPORATION 
San Diego Division San Diego, California 


REPORT МО. 20-8-001 5 ОКРАСА 


INTRODUCTION 


The rocket ground firing tests specified by paragraph (C)5(a) of Part I of 
Exhibit B to Letter Contract AF33(600)-5942 were conducted on the LB range 
at NOTS, Inyokern, during the period 11 December, 1952 to 20 February, 
1953. The purpose of the tests was to check the functional operation of the 
launchers and their components. Complete film coverage of all firings was 
obtained by either still camera or motion picture camera, or both. Twenty 
three photographs are included in this report, and the motion picture films 
have been edited to constitute a supplement to the report. А chart of the 
chronology of the firing events is shown in Figure A, in the back of the report. 


The early completion of the test program was greatly facilitated by the 
cooperation of the personnel at Inyokern in offering design suggestions for the 
test stand and in assisting with the tests. 


DESCRIPTIONS 


Airplane Armament 


The basic armament of the F-102A Airplane consists of six Falcon mis- 
siles carried in individual missile bays, and twenty-four 2.75-inch FFAR 
rockets carried in tandem tubes in the missile bay doors, as illustrated in 
Figure 1, on the opposite page. Figure В, іп Ше back of the report, illus- 
trates the arrangement of the tandem tube launcher, with all:components 
readily accessible for inspection, repair, or replacement. Only one screw 
holds the tube in the door. By removing the screw the tube can be withdrawn 
from the front of the door for replacement or inspection. 


Early in the design phase of the armament the Air Force ordered a study 
made to determine how many rockets could be substituted for the Falcon mis- 
siles, as alternative armament. Space and weight factors permitted an alter- 
native installation, in addition to the twenty-four rockets in the doors, of one 
package of twelve rockets in each of the six missile bays, in lieu of the mis- 
Siles, giving a total armament of ninety-six rockets for the all-rocket config- 
uration. 
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Basic Armament Rocket Firing Sequence 


In the basic armament arrangement the intervalometer is wired to only 
the forward tubes of the tandem rocket launchers in the missile bay doors. ! 
Тһе forward rocket, іп moving forward, trips a switch which fires Ше rear 
rocket in the tandem pair. Тће device was chosen for its simplicity and 
rapidity of firing. 


With only the twenty-four rockets in the doors installed, all rockets are 
fired in a single flight by six intervalometer impulses at . 016 second intervals. 
Two forward rockets are fired by each impulse, and as the forward rockets 
fire the rear rockets, four rockets are thus launched by each of the six firing 
impulses. As all twelve forward rockets are launched in approximately . 09 
seconds, and the firing interval between the forward and rear rockets is . 09 
seconds, the last forward rocket is launched before the first rear rocket. The 
total launching time for the 24-rocket flight is approximately . 180 seconds. 
The firing sequence and resulting rocket flight pattern are illustrated in Fig- 
ure C. 


Alternative Armament Firing Sequence 
In the all-rocket configuration, consisting of 96 rockets, (12 in each of 6 


missile bay packages, and 24 in the doors) the pilot can select any of the fol- 
lowing rocket flight sequences: 


24-24-24-24 24-24-48 48-24-24 48-48 


The pilot can change his sequence selection after the first twenty-four rockets 
are fired. 


When the 24-rocket flights are selected 6 rockets are fired from the doors 
and 18 from the missile bay packages, in each flight, by 6 intervalometer im- 
pulses at . 032 second intervals. The first three impulses fire 5 rockets each, 
two from a tandem pair of door tubes and three from the package tubes. Тһе 
remaining three impulses fire 3 rockets each, from the packages. Total firing 
time for each 24-rocket flight is . 160 seconds. The firing sequence and rock- 
et flight pattern are illustrated in Figure D. 


7 When the 48-госке flights аге selected 12 rockets are fired from the 
soors ата 36 rom the packages, in each flight, by 12 intervalometer im- 
pulses at .016 second intervals. Тһе first six impulses fire 5 rockets each, 
two froma tandem pait at door tubes and three from Ше package tubes. 
The remaining six impulses fire kets each, from the packages. Total 
firing time for each 48-rocket flight is .176 seconds. The firing sequence 
and rocket flight pattern are illustrated in Figure E. 
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Sequence Phco Strip, Eve 


Figure F. 
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Figure F. Sequence Phco Strip, Eve 
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F. Sequence Phoo Strip, Event 22 
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The Rocket Firing Test Stand 


The test stand constructed for the ground firing tests consisted of a com- 
plete missile bay door and one missile bay rocket-tube package. For simpli- 
city, the door and package were mounted on the test stand in an inverted 
position as shown in Figure 2. The tubes were numbered as shown in Figure 
А. A variety of test panels were successively mounted opposite the rear blast 
pan area to represent the inner skin of the adjoining door in order to evaluate 
the effect of rocket blast and debris on the adjoining door structure. The сот- 
plete test stand as installed on the LB range at NOTS, Inyokern, is pictured 
in Figures 3, 4 and 5. 


The rocket tubes were fabricated from . 050 24ST aluminum. No signs 
of wear or failure developed during the tests. А total of thirty-six rockets 
were launched from the No. 1 forward door tube, including those fired from 
the No. 4 rear tube. Twenty-two rockets were fired from the No. 13 tube in 
the missile bay package. The appearance of the tubes upon completion of the 
test program indicated that they would have lasted indefinitely. 


The design of the detent latches is such that the armorers can release 
them during the loading or unloading operations. 'The door detent latches hold 
{гот 90 to 110 pounds. Тһе package latches, from 180 to 220 pounds. Тһе 
difference in latch strength between the two installations is accounted for by 
the fact that the rockets installed in the doors are retained by the forward 
bulkhead of the missile bay under crash conditions. The detent latches may 
be seen in Figure 6. 


The tandem tube blast doors were machined from aluminum bar stock. 
Ап aluminum forging will be used for production. No difficulty with the blast 
doors was encountered during the test program. They may be seen in Figures 
6, 7 and 11. 


The tandem tube blast pans were fabricated from steel. They are shown 
in Figures 6 and 24. No failures in the forward blast pans occured during Ше 
tests. No trouble with the rear blast pans was experienced after the igniter 
springs had been relocated aft of the pans to protect the springs from rocket 
blast. 


Other design changes and modifications made on the rocket launchers 
and their components as a result of the tests are reported in the final section 
of this report, Summary of Conclusions. 


А report of the missile bay door structural tests, with pressures and 
temperatures, is available in CVAC Engineering Test Laboratory Report 
Number 7305. 
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NOTS Inyokern Photo 552 


Figure 2. Firing Test Stand, .Rear View Looking Forward 


REPORT NO. 20-8-001 LONVAIR 
EVENT NO. 4 DATE: 11 Dec 1952 

DOOR TUBES FIRED: 3 6 DUMMY LOADED: 2 4 
PACKAGE TUBES FIRED: None DUMMY LOADED: None 
FILM COVERAGE: 1 Cine forward and above. 

SPECIAL CONDITIONS: This was the first tandem firing. 

PURPOSE: 1. To check the firing interval and the operation and latch- 

ing of the blast door. 


2. То determine whether the blast would unlatch the 
dummy rounds. 
FINDINGS: 1. The firing interval was good. 
| 2. Door latching sequence was good. 


3. Тһе opposite door test panel was dented. 


4. Тһе rear igniter spring was annealed but could still 
make contact. 


| CONCLUSIONS 
OR ACTION: Following this test an inspection was made of the switch- 
es and latches. No signs of failure or wear were visible. 
The top of the forward igniter spring was loosely fasten- 
ed down to determine whether this would prevent the 
Spring being bent by the rocket blast. 


The rocket loading tool was altered at this time to a 3 
finger arrangement to eliminate the trouble in pulling 
the tool past the switches. 


The armorers suggested trimming back the hat sections 
inclosing the latch spring so that the retaining groove in 
the rocket would be visible for easier rocket installation. 
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REPORT NO. 70-8-001 | £ONVAIR 


SUMMARY OF CONCLUSIONS 


Conclusions drawn from the findings of the test program are summarized 
below: 


1. Modify the blast door in the tandem tube installation to reinforce the 
latch pin and give better protection and access to the igniter wiring. 
This change has been made. See Events 1 and 2. 


2. Restrain the top of the igniter spring on the blast door. (Events 1 
through 6). This change was made in the course of the test program. 
А further improvement has been made in the production design. 


3. Reinforce the forward bulkhead of the missile bay door to withstand 
rocket blast. (Event 2). 

4. Modify rocket loading tool. 'This has been done. (Events 3 and 4). 

5. Trim hat sections holding the detent latch so that the armorer can 


See the retaining groove in the rocket. This modification was re- 
quested by NOTS personnel to facilitate loading and unloading the 
tubes. (Event 4). 


6. Modify production design of the package tube igniters to prevent their 
being rotated by the rocket blast in such a way as to short out adjacent 
igniters in the package. (Events 5 and 21) 


7. In the rear blast pan, move Ше igniter spring aft of the pan for pro- 
tection from rocket blast. This change has been made. (Events 7 
through 10). 


8. Install a removable panel of . 030 conolon on the inner surface of the 
missile bay doors in the blast area to protect the inner skin of the 
doors from rocket blast and debris. (Events 19 and 27). 


9. Modify the package tube latch to improve the loading operation. This 
has been done. (Events 23, 32, 37 and 38). 


10. Add а . 032 stainless steel shield to the rocket tube package to protect 
the package wiring and tubes from door rocket blast and debris. 
(Events 24, 25, 26, 28 and 29). 


li. Change the routing of the forward igniter wiring in the tandem tubes 
for better inspection and servicing. 
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12. Change the cam shape on the microswitch in the forward tandem tube. 
The switches used for the firing tests were stocked items. 


13. The latching of tandem tube blast doors is indispensable. (Events 30 
and 31). 
14. The amount of deflection of package rockets, in service, as a result 


of door rocket blast, in the improbable event of accidental simultane- 
ous launchings, cannot be determined until air firings are conducted. 
(Events 34, 35 and 36). 


15. On the basis of ground firing test results, there is no possibility, in 
ап airstream launching, of a package rocket striking a missile bay 
door as a result of deflection by adjacent door rocket blast. (Events 
33 through 36 and corresponding film supplementing this report). 


16. No damage would be caused to the airplane in the event that a circuit 
failure fired both tandem rockets simultaneously. (Event 40). 


17. No damage would be caused to the airplane, other than the loss of one 
pair of tandem door tubes, in the event of a double electrical failure 
which resulted in the rear tandem rocket being fired without the for- 
ward rocket being fired. (Event 41). 


18. The warhead of the rear tandem rocket will not explode when the for- 
ward rocket is fired with the missile bay door closed. (Event 42). 
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1. 5Е-0797 SLING - PILOT'S SEAT HOISTING 

2. SE-0576 SLING - CANOPY HOISTING 

3. 5Е-0757.801 COVER - HEAT EXCHANGER DUCT 
4. SE-0889 HOIST FITTING - FUSELAGE 

5. SE-0572 SLING - AIRCRAF T HOISTING、 

6. SE-0574 SLING - FIN HOISTING 

7. SE-0767 GAUGE - RUDDER RIGGING 

8. 5Е-0579.803 SHIELD - EXHAUST ТАЙ, PIPE 
9. SE-0583 BRIDLE - AIRCRAFT RESTRAINING 
10. 5Е-0834-801 (ОСК - UPPER SPEED BRAKE 
11. 5Е-0766 GAUGE - ELEVON RIGGING 
12. SE-0738 EYE BOLT - WING MOORING PAD 
13. SE-0573 SLING - WING HOISTING 
14. 5Е-0580-7 JACK PAD - WING ATTACH 

i5. SE-0787 FUNNEL - FUEL TANK SUMP DRAIN 
16. SE-0582 LOCK - LOWER MISSILE BAY DOORS 
17. 5Е-0618-801 LADDER - COCKPIT ENTRANCE 
18. SE-0778-1,2 COVER - INTAKE DUCT PROTECTOR 
19. SE-0578 SHIELD - AIR INTAKE DUCT 
20. SE-0589 BAR - NOSE JACKING 
21. SE-0587-1,2 GRILL - AIR INTAKE DUCT 
22. 5Е-0781 TOW BAR - NOSE WHEEL ATTACH 
23. SE-0664 PLUG - BOUNDARY LAYER DUCT 


YF-102 Special Tools Index Illustration 
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・ SE-0797 SLING--PILOT'S SEAT 


HOISTING 

SE-0576-801 SLING-CANOP Y 
HOISTING 

SE-0889 HOIST FITTING-FUSEL AGE 
5Е-0204 COVER--HEAT EXCHANGER 
DUCT 

5E-0815 SLING-- AIRCRAFT HOISTING 
5Е-0574 SLING-FIN HOISTING 
SE-0767 GAUGE--RUDDER RIGGING 
SE-0579-805 SHIEL D-- EXHAUST TAIL 
PIPE 

SE-0583 BRIDL E-- AIRCRAFT RESTRAIN- 
ING 

5Е-0634-803 LOCK-UPPER SPEED 
BRAKE 

5Е-0766 GAUGE--EL EVON RIGGING 
SE-0738. EYE BOL T--WING MOORING 
PAD 

SE-0573 SLING--VING HOISTING 
5Е-7580-7 JACK P AD-+ WING 
ATTACH 

SE-0787 FUNNEL--FUEL TANK 
SUMP DRAIN 

SE:0B08 LOCK--LOWER MISSIL Е BAY 
DOORS 

5Е-06 18-803 L ADDER-- COCKPIT 
CONFIGURATION 

5Е-0778-1,2 COVER INTAKE DUCT 
PROTECTOR 

SE-Q814 SHIEL D--IN TAKE DUCT 
SE-0589 BAR--NOSE JACKING 

SE-08 13-1, 2 5СВЕЕМ-4МТАКЕ DUCT 
SE-0791 TOW BAR--NOSE WHEEL 
ATTACH 

SE-0812 PLUG- BOUNDARY L АҮЕР 
DUCT 


F-102A Special Tools Index Illustration 
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Same as Е-102А from station 217 and aft. 


TF-102A Special Tools Index Illustration 
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INTRODUCTION 


Listed herein is a preliminary list of contractor furnished special 
ground support equipment required to support the YF-102, УЕ-102А, 
F-102A and TF-102A airplanes. Todls and equipment have been 
designed and prototypes fabricated in accordance with the Special 
Tools and Ground Handling Equipment Provisioning Document for 
United States Air Force.and Navy production contracts, dated 12 
October 1950, and Military Specifications MIL-D-8512 and MIL-D- 
8513 which replace AN-D-17 called out in the provisioning document. 
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Part Ко. 


SE-0567 
SE-0568 
SE-0572 
SE-0573 
SE-0574 
SE-0575 
SE-0576 
SE-0576-801 
SE-0578 
SE-0579-803 
SE-0579-805 
SE-0580-7 
SE-0582 
SE-0583 
SE-0584 
SE-0586-801 
SE-0587-1, -2 
5Е-0589 
SE-0593-815 
SE-0593-817 
SE-0593-819 
SE-0594 
SE-0596 
SE-0617 
SE-0618-801 
SE-0618-803 
5Е-0633 
SE-0634-801 
SE-0634-803 
5Е-0635 
SE-0636 
SE-0664 
SE-0681 
SE-0685 . 
SE-0704 
SE-0730-801 
SE-0731 
БЕ-0738 
SE-0739-1, -2 


SPECIAL TOOLS LIST 


Nomenclature 


Test Stand - Hydraulic Portable 

Test Unit - Air Turbine Motor 

Sling Assembly - Aircraft Hoisting 

Sling Assembly - Wing Hoisting 

Sling Assembly - Fin Hoisting 

Sling Assembly - Air Turbine Motor 

Sting Assembly - Canopy Hoisting 

Sling Assembly - Canopy Hoisting 

Shield Assembly - Air Intake Duct 

Shield Assembly - Exhaust Tail Pipe 

(Deleted) 

Jack Pad Assembly - Wing Attachment 

Lock Assembly - Lower Missile Bay Doors 
Bridle Assembly - Aircraft Restraining 
Adapter Assembly - Nose Section Cradle 
Dolly Assembly - Air Turbine Motor 

Gril Assembly - Air Intake Duct 

Bar Assembly - Nose Jacking 

Cradle Assembly - Fuselage (Wing Removed) 
Cradie Assembly - Fuselage (Wings Removed) 
Cradle Assembly - Fuseíage (Wings Removed) 
'Test Unit - Intervalometer Sequencing 
Aspirator - Cooling Air, Engine Ground Run-Up 
(Deleted) 

Ladder - Cockpit Entrance 

Ladder - Cockpit Entrance 

Truck - АНег Electronics Equipment 

Lock Assembly - Upper Speed Brake 

Lock Assembly - Upper Speed Brake 

Stand - Engine Removal, Multi Position 

Sling - Nose Section Hoisting 

Plug Assembly - Boundary Layer Duct - Intake 
Puller - Vertical Fin 

Tester - Heated Windshield Control 
Compressor Unit - Hi Pressure Air 

Adapter Assembly - J-57 Afterburner 
Adapter Assembly - Tail Cone Handling 

Eye Bolt - Wing Mooring Pad 

Fixture - Fuselage Support, Left and Right 
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Part No. 


SE-0746 
SE-0746-801 
SE-0751-801 
SE-0752 
SE-0755-801 
SE-0755-803 
5Е-0755-805 
SE-0757-801 
SE-0763 
5Е-0763-801 
SE-0766 
SE-0767 
SE-0770 
SE-0771 
SE-0774 
SE-0776 
SE-0778-1, -2 
SE-0778-801 
SE-0781 
SE-0783 
SE-0784 
SE-0785 
SE-0786 
SE-0787 
SE-0797 
SE-0803 
SE-0804 
SE-0807 
SE-0808 
SE-0808-801 
SE-0812 
SE-0813-1, -2 
SE-0814 
SE-0815 
SE-0818 
SE-0819 
SE-0820 
SE-0821 
SE-0822 
SE-0823-1, -2 


SPECIAL TOOLS LIST (Continued) 


Nomenclature 


Lock Assembly - Upper Missile Bay Doors 
Lock Assembly - Upper Missile Bay Doors 
Lock Assembly - Lower Speed Brake 
Stand - Bore Sighting 

Cover - Canopy and Radome 

Cover - Canopy and Radome 

Cover - Canopy and Radome 

Cover Assembly - Heat Exchanger Duct 
Lock Pin Assembly - Canopy and Seat 
(Deleted) 

Gage - Elevon Pendulum, Rigging 

Gage - Rudder Angle, Rigging 

Turn Buckle Assembly - Engine Positioning 
Test Unit - Intervalometer Timing 

Anchor - Engine Ground Run Up 

Test Unit - Armament Circuits 

Cover - Intake Duct Work Protective 
Cover - Intake Duct Work Protective 

Tow Bar - Nose Wheel Attaching 

Test Assembly - Engine Thermocouple 


Adapter Assembly - Quick Disconnect (ATM Test Unit) 


Test Unit - Power Switch Sequence 

Intercom Unit - Ground Support 

Funnel - Fuel Tank Sump Drain 

Sling Assembly - Pilot Seat Hoisting 

Cover Assembly - Canopy and Radome 

Cover Assembly - Heat Exchanger Duct 
Ladder - Cockpit Entrance 

Lock Assembly - Lower Missile Bay Doors 
Lock Assembly - Lower Missile Bay Doors 
Plug Assembly - Boundary Layer Duct - Intake 
Screen Assembly - Intake Duct 

Shield Assembly - Intake Duct 

Sling Assembly - Aircraft Hoisting 

Cover Assembly - Canopy and Radome 

Jack Pad Assembly - Nose Jacking 

Ladder - Cockpit Entrance 

(Deleted) 

Plug Assembly - Boundary Layer Duct - Intake 
Screen Assembly - Intake Duct 
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Part No. 


SE-0824-1, -2 
SE-0825 
SE-0827 
SE-0844 
SE-0852 
SE-0856 
SE-0857-1, -2 
SE-0857-801, 
-802 
SE-0858 
SE-0861 
SE-0862 
SE-0867 
SE-0867-801 
SE-0868 
SE-0870 
SE-0870-801 
SE-0871 
SE-0874 
SE-0781-803 
SE-0877 
SE-0879 
SE-0883 
SE-0889 
SE-0890 
SE-0891 
SE-0892 
SE-0893 
SE-0896 
SE-0903 
SE-0904 
SE-0905 
SE-0906 
SE-0907 
SE-0910 
SE-0916 
SE-0917 
SE-0918 
SE-0919 


SPECIAL TOOLS LIST (Continued) 


Nomenclature 


Shield Assembly - Intake Duct 

Sling Assembly - Canopy Hoisting 

Shield Assembly - Exhaust Tail Pipe 
Cover Assembly - "Q" Intake 

Streamer Assembly - Aircraft Warning 
Adapter Assembly - Air Conditioning Hose 
Rail - Engine Removal 

Rail- Engine Removal 


Test Unit - Cabin Temperature Control 
Container - Equipment Flyaway 

Truck - J-57 Engine Transport and Work 
Stand - Engine Compartment, Mobile Work 
Stand - Engine Compartment, Mobile Work 
Net - Canopy Pressurization, Test Safety 
Brackets - J-57 Engine Roller 

Brackets - J-57 Engine Roller 

Support Assembly - Radar Door Hold Open 
Sling Assembly - Fuselage Support Fixture 
Tow Bar - Nose Wheel Attaching 

Bar Assembly - Aircraft Nose Jacking 
Lock Assembly - Upper Speed Brake 
Wedge - J-57 Engine Shroud Positioning 
Hoist Fitting - Fuselage 

Lock Pins - Rudder Control Rigging 

Hoist - Constant Speed Drive 

Sling Assembly - Aircraft Hoisting 
Adapter Assembly - Air Starter Valve 
Adapter - Defueling 

Lockpin Set - Pilots Seat Removal 

Adapter Assembly - Sundstrand Handling 
Tool Brake Chute Door - Latch Engaging 
Plug Assembly - Rocket Grounding 

Cord Assembly - Armament Remote Control 
Lock Assembly - Drag Chute Door Safety 
Hoist Apparatus - Radar T & Receiver 
Guard - Ram Air Turbine 

Support - Radome Storage 

Fixture - Control Stick Locating 
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Part No. 


SE-0920 
SE-0922 
SE-0923 
SE-0924 
SE-0925 
SE-0927 
SE-0928 
SE-0930 
SE-0931 
SE-0932 
SE-0934 
SE-0935 
SE-0936 
SE-0945 
SE-0946 
SE-0947 
SE-0948 
SE-0949 
SE-0950 
SE-0951 
SE-0952 
SE-0958 
SE-0959 
SE-0960 


SE-0967 
SE-0972 
SE-0973 
SE-0974 
SE-0975 
SE-0976 


SE-0977 
SE-0978 
SE-0979 
SE-0980 
SE-0981 
SE-0982 
SE-0984 


SPECIAL TOOLS LIST (Continued) 


Nomenclature 


Fixture - Aileron Lower Crank Alignment 

Fixture - Elevon and Friction Check 

Aligner - Brake Pedal Hinge Line 

Aligner - Rudder Pedal Adjustment Gears 

Straight Edge - Rudder Bellcranks 

Gage - Rudder Idler Bellcrank 

Gage - Rudder Stops 

Gage - Rudder Idler Bellcrank 300 Pound System 

Gage - Walking Beam Alignment 

Tow Bar - Nose Wheel Universal 

Target - Boresighting and Harmonization 

Lock Assembly - Rudder Batten 

Wedge - Canopy Support 

Sling Assembly - J-57 Engine Handling 

Tester - Electrically Heated Windshield 

Gage - Afterburner Nozzle Position 

Cover Assembly - NLG Wheel and Whee! Well 

Cover Assembly - Wing 

Cover Assembly - MLG Wheel Well 

Cover Assembly - MLG Wheel 

Bracket Assembly - Hydraulic Hose Support 

Bracket - Transducer Vane Adjustment 

Cover Assembly - Pitot Tube 

Air Conditioner - Trailer Mounted, Gasoline 
Engine Driven Type MA-4 Modified 

Frame - Missile Loading and Handling 

Set - Boresighting and Harmonization 

Heater - Type H-1 Modified 

Support Assembly - Canopy 

Target Assembly - Radar Antenna Boresight 

Test Stand - Hydraulic Portable Electric 
Motor Powered 

Trailer - Servicing, Air Nitrogen 

Fixture - Sundstrand Drive Aligning 

Pins Set ~ Rudder and Elevon Rigging 

Walkway - Flight Control Mechanism Protector 

Bar - Nose Wheel Steering 

Sun - Shade Assemby - Cockpit 

Tester - Auto Flight Control Mechanism 
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I-101 
I-102 
1-103 
1-104 
1-105 
1-106 
1-107 
1-108 
1-109 
1-110 
1-111 
1-112 
1-113 
I-114 
I-115 
I-116 
I-117 
I-118 
1-118 
1-120 
1-121 
1-122 
1-123 
1-124 
and Ш-4 
1-125 
1-126 
1-127 
1-128 
1-129 


III-3 
1-130 
1-131 
1-132 
1-133 
1-134 
І-135 

IV-10 
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Рагі Ко. 


5Е-0946 
SE-0973 
SE-0985 
SE-0986 
SE-0987 
SE-0988 
SE-0989 
SE-0990 
SE-0991 
SE-0992 
SE-0994 
SE-0996 
SE-0997 
SE-0998 
SE-0999 
SE-1000 
БЕ-1001 
SE-1002 
SE-1003 
SE-1004 
5Т-00451 
5Т-00456 
ST-00477 
ST-00478 
ST-00479 
ST-00506 
ST-00520 
ST-00522 
ST-00527 
ST-00533 
ST-00536 
ST-00537 
ST-00544 
ST -00546 


SPECIAL TOOLS LIST (Continued) 


Nomenclature 


Tester - Electrically Heatec Windshield 
Heater - Type H-1 Modified 

Adapter Assembly - "Q" Pot Feel Test 
Stand Assembly - Engine Removal 

Gage - Control Surface Deflection 
Generator Set - Electric Ground Portable MX 1179 
Adapter - Cable MD-3 Generator 

Support Assembly - Radar Door Hold Open 
Lock Assembly - MLG Door Safety 

Trailer - Missile Rocket, Transport 
Adapter Assembly - Air Conditioner Hose 
Bar - Assembly Missile Handling 

Tester - Edison Fire Detector System 
Clamp - NLG Strut, Restraining 
Positioner - Canopy Hold Open 

Fixture - Elevon Rigging 

Tester - Heater Windshield Control 

Tester - Electric Heated Windshield 

Pin Assembly - External Fuel Tank, Safety 
Adapter Cable - MD-2 Tester 

Kit Repair - Integral Fuel Tank 

Tool - Rocket Loading 

Puller - NLG Trunnion Pin 

Puller - NLG Trunnion Pin 

Puller - MLG Trunnion Pin 

Spanner - J-57 Thrust Mount Aligning 
Wrench - Main and Nose Landing Gear Wheel 
Wrench Assembly - Fin Hold Down Bolts 
Pins, Set - Wing Installation Aligning 

Link Assembly - Missile Door Micro Switch Adjust 
Tool - Missile Positioning 

Tool - Rocket Tube Installing (2. 75 Dia.) 
Adapter - Hinge Pin Puller 

Tool, Set - Bore Sighting 
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IV -15 
IV-16 
1-136 
I-137 
1-138 
IV-11 
I-139 
I-140 
1-141 
1-142 
1-143 
1-144 
ІУ-12 
1-145 
1-146 
1-147 
ГУ-13 
ІУ-14 
1-148 
1-149 

П-1 

П-2 

П-3 

п-4 

П-5 

П-6 

П-7 

1-8 

П-9 
П-10 
П-11 
П-12 
П-13 
п-и 
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GROUP: I 


TITLE; Sling Assembly - Aircraft Hoisting 

FUNCTIONAL CHARACTERISTICS 
The aircraft hoisting sling was designed for lifting the airplane with engine installed. 
Starting with the third sling delivered SE-0572, the lifting eye will be replaced with a 
multi-position load bar which will allow for hoisting the airplane with engine removed 

or with additional load configurations. The sling provides for three point hoisting of the 
airplane. The forward cable is attached to the fuselage by four AN-911A bolts. The two 
after cables are attached to the wings by 5/8 inch eye bolts. 


REFER: 
SE-0815 AF 53 1787-1790 
SE-0892 AF 53-1779-1786, AF 53-1787 -1790 


LEVEL OF EFFECTIVITY 


MAINTENANCE に 
g AF 52-7995 

YF102 AF 53- 1779-1786. 
(Барысқа Ган = — i 


DESIGNED BY: CONVAIR 


MODEL OR TYPE 


СЕ X APPROVAL DATE: 9-15-53 


STOCK NUMBER PART NUMBER 
19G 8220-600136-3 SE-0572 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
ЗЕНУІСЕ ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-1 


GROUP: I 


О TITLE; | Sling Assembly - Wing Hoisting 

FUNCTIONAL CHARACTERISTICS 
The wing sling is used for installing, removing or handling the wing. The inboard sling 
fitting is located under the wing drag angle which must be removed from wing before 
attaching the sling. 


LEVEL OF 


MODEL OR TYPE 
MAINTENANCE DESIGNED BY: CONVAIR 


APPROVAL DATE 12-3-53 


( А 5ТОСК МИМВЕК PART NUMBER 

I J 19G-8220-622250 SE-0573 
CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
"SERVICE ENGINEERING * SAN DIEGO, CALIFORNIA 


GROUP: І 


© TITLE; Sling Assembly - Fin Hoisting 

FUNCTIONAL CHARACTERISTICS 
The fin sling is used for handling, removing and installing the vertical fin. To remove 

| the fin it is necessary to use Fin Puller Part No. SE-0681 to free the fin prior to lifting 

| with the Fin Hoisting Sling. The sling consists of a lifting eye with four 5/32 in. cables, 
two which are attached to the two fin attachment through-bolts. These bolts are passed 
through the vertical fin at the hoist attach points and secured to the other two cables by 
screw fittings. The upper cable fittings are зае ше. The lower fittings are swaged type 
vinyl covered to protect the fin skin from damage. 


LEVEL OF 


MAINTENANCE EFFECTIVITY Е GFE DESIGNED BY, CONVAIR 


| үк; — | 
9.1784 -14- 
де “ЭН APPROVAL DATE: 9-14-53 
ーー ニニ ーー = NUMBER PART NUMBER 
С EI 1968220-609560 $Е-0574 
ーー CONVAIR - А DIVISION ОР GENERAL OYNAMICS CORP. 


ーー SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: 1 


TITLE: Sling Assembly - Air Turbine Motor 

FUNCTIONAL CHARACTERISTICS 
The air turbine motor sling is required for handling, installing or removing the air tur- 
bine motor. Two cables are attached to two lifting eyes on the air turbine motor and a 
third cable is attached to the generator by lifting band for maintaining the ATM in level 
position. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE ES es ニキ ュー DESIGNED BY: CONVAIR 
| | vr102 | АЕ 53179-1706 — — — ] 

a а —— cE x APPROVAL DATE, 9-14-53‏ — ل 
ДНИ | Тэ NUMBER PART NUMBER‏ 341 22:22:25 22:24 
j U U — | 19G8220-602405 SE-0575‏ ——[ 
= — ا Г-1‏ 
шан CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP.‏ 


SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


| 


GROUP: I 


TITLE: Sling Assembly - Canopy Hoisting 
FUNCTIONAL CHARACTERISTICS 


The canopy sling is used for handling, installing or removing the canopy. The sling is 
designed to lift and maintain the canopy in the. correct position for installing or removing. 
Hooks are covered with vinyl to protect the canopy glass. 
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REFER: 

SE・0 576-801 AF 53-1791 8 SUBSEQUENT 

5Е-0825 AF 54-1351 & SUBSEQUENT 

LEVEL OF MODEL OR TYPE 

MAINTENANCE ЕРЕС: | DESIGNED BY: CONVAIR 
gon. 

ҮЕ : 

YF102 AF 53-1779-1786 APPROVAL DATE: 9-15-53 


STOCK NUMBER PART NUMBER 


19G-8220-602625 SE-0576 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
ЗЕНУІСЕ ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


TITLE: Sling Assembly - Canopy Hoisting 
FUNCTIONAL CHARACTERISTICS 


The canopy sling is used for installing or removing the canopy. The sling is designed 
to ШЕ and maintain the canopy in proper position for installation and removal. Hooks are 
covered with ушу! to protect canopy glass. This gling is similar to SE-0576. 


REFER: 


SE-0576 AF 52-7995, AF 53-1779-1786, AF 53-1787-1790 
SE-0825 AF 54-1351 & SUBSEQUENT 
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GROUP: I 


TITLE; Shield Assembly - Air Intake Duct 

FUNCTIONAL CHARACTERISTICS 

The intake shield redesigned in compliance with Air Force request is fabricated from 
duraluminum and has felt covered with canvas around the periphery of the shield. Pro- 


visions for installing a heating or cooling air duct is provided. This shield is inserted 
like a plug into the opening of the intake duct. 


REFER 


SE-0814 AF 53-1787-1790 & AF 53-1791 AND SUBSEQUENT 
5 Е-0824 AF 54-1351 AND SUBSEQUENT 


LEVEL OF 
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STOCK NUMBER PART NUMBER 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


TITLE; Shield Assembly - Exhaust Tailpipe 
FUNCTIONAL CHARACTERISTICS 


The exhaust tailpipe shield has been designed to provide a cover for the exhaust tailpipe 
and boundary layer duct while airplane is on the ground thus preventing foreign materials 
from entering the tail cone section. This shield is similar to SE-0579-805 and SE-0827. 


REFER: 
5Е-0579-805 AF 53-1787/1790, AF 53-1791 8 SUBSEQUENT 
SE-0827 AF 54-135] & SUBSEQUENT 
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GROUP: 
TITLE: 


LEVEL OF 
MAINTENANCE EFFECTIVITY 
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Shield Assembly - Exhaust Tailpipe 
FUNCTIONAL CHARACTERISTICS 


Replaced by SE-0827 
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= | APPROVAL РАТЕ: 
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РАВТ МИМВЕК 
SE - 0579-805 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 
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СКОЏР: 1 


TITLE; Jack Pad Assembly - Wing Attachment 
FUNCTIONAL CHARACTERISTICS 
The jack pad assemblies (one for each wing) are carried in a stowage bag in the airplane. 
Wing jacking installation facilities are incorporated under the wings aft of each main land- 
ing gear. A cover plate, held in place by a screw, is rotated allowing for installation of 
the jack pad assembly which is used in conjunction with the Air Force B6 jack for aircraft 
jacking. 


LEVEL Of 
MAINTENANCE 


X 


Laid M a > — SERIE 
| vrio2 [| AF 32293 | 
53-1787 - 1790 
し TEi2A | 


DESIGNED BY, CONVAIR 


CFE X APPROVAL DATE; 6-15-54 
PART NUMBER 
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GROUP: I 


C TITLE; Lock Assembly - Lower Missile Bay Doors 
FUNCTIONAL CHARACTERISTICS 
This lock, a personnel safety item, consists of a locking bar which ties two lower missile 
doors together when in the open position. (One required at each end of each pair of lower 
missile doors.) The attaching fitting on one end of the bar is spring loaded to facilitate 
installation. 


REFER: 
SE-0808 AF 53-1787-1790, AF 53-1791 AND SUBSEQUENT 
AF 54-135] AND SUBSEQUENT 


LEVEL OF MODEL OR TYPE 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


TITLE: Bridle Assembly - Aircraft Restraining 

FUNCTIONAL CHARACTERISTICS 
The Restraining Bridle is required for attaching the airplane to a field anchor for engine 
run-up on the ground. The hold back cables of the Restraining Bridle are attached to 
fittings (lugs) on the main landing gear drag braces. Ап anchor installation capable of 
holding the thrust output of the F-102 airplane is required. SE-0774, engine ground run- 
up anchor installation or equivalent proposed for the test program at Edwards Air Force 
Base will be required. 
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SERVICE ENGINEERING + SAN DIEGO, CALIFORNIA 
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GROUP: I 


TITLE: Adapter Assembly - Nose Section Cradle 
FUNCTIONAL CHARACTERISTICS 
The nose section cradle adapter is installed on Lockheed After Fuselage Truck P/N 
205226 AF8220-780800 for removal of the Electronics Nose Section. The Lockheed Truck 
provides easy vertical, lateral and longitudinal adjustments which facilitate installation 


of the nose section. The nose section is attached to the cradle adapter by four bolts, one 
in each corner. 


REFER: 
SE -0584 -801 53-1788 thru 1790 
SE -0584 -803 53-1787 only 
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GROUP: I 


TITLE: Dolly Assembly - Air Turbine Motor 
FUNCTIONAL CHARACTERISTICS 


This dolly is used for transportation, work and engine run-up for the air turbine motor. 
The MA-1 gas turbine compressor with associated ducting and quick disconnects will be 
required to supply power for running the air turbine motor on this dolly. Тһе air turbine 
motor test unit SE-0568 will be used to supply active and reactive loads for testing the 
air turbine motor. 


Adapter assembly, air turbine motor quick disconnect SE-0784 will be required in con- 
junction with use of the MA-1 gas turbine compressor with tests of the air turbine motor. 


LEVEL ОҒ 
MAINTENANCE EFFECTIVITY 
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| SERVICE ENGINEERING - SAN DIEGO. CALIFORNIA 


DESIGNED BY: CONVAIR 


MODEL OR TYPE 


GROUP: 1 


О TITLE: Grill Assembly - Air Intake Duct 


FUNCTIONAL CHARACTERISTICS 
The intake duct grill (safety screen) serves as a personnel safety and engine protective 
Screen. This screen was designed to meet the requirements of Air Force specifications 
Exhibit WC 350. The large area of stainless steel screen is required to keep the engine- 
power-loss below the two percent limitation requirement. Mesh size meets requirement 
that a pebble of one fourth inch in diameter will not pass through the screen. 
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REFER: 
SE-0813-1 & -2 AF 53- 1787-1790, AF 53-1791 AND SUBSEQUENT 


SE-0823-1 & -2 AF 54-1351 AND SUBSEQUENT 


LEVEL OF MODEL OR TYPE 
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GROUP: I 
TITLE; Bar Assembly - Nose Jacking 

FUNCTIONAL CHARACTERISTICS 
The nose jacking bar is installed in the nose section of the airplane by removal of one end 
easting and sliding the jacking bar through the installation tube after which the end cast- 
ing is re-installed. Integral jack pads and airplane tie-down fittings are part of the jack- 
ing bar. Two Air Force B-6 jacks are used for jacking the nose. 


LEVEL OF MODEL OR 
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GROUP: I 


TITLE; Cradle Assembly - Fuselage (Wings Removed) 
FUNCTIONAL CHARACTERISTICS 
This cradle is required to support the fuselage in event of wing removal, which would 
remove the landing gear as a support. It is necessary to have the fuselage cradle level 
in order to keep from warping the fuselage when wings are removed. The Fuselage Sup- 
port Fixtures SE-0739 -1 -2 are required to be installed at the wing root for fuselage sup- 
port if any movement of fuselage with wings removed is contemplated. The Fuselage 
Cradle can be used for shipping the fuselage if support fixtures SE-0739 -1 -2 are in- 
stalled. 


REFER: 
$Е-0593.817 AF 53-1787-1790, AF 53-1791 AND SUBSEQUENT 
SE-0593-819 AF 54-1351 AND SUBSEQUENT 
LEVEL OF 
MAINTENANCE | EFFECTIVITY 
[ vr 


MODEL OR TYPE 
aes DESIGNED BY CONVAIR 
APPROVAL DATE: 6-15-54 
— STOCK NUMBER PART NUMBER 
Е Jj 


19G8200-751540 SE-0593-815 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


TITLE; Cradle Assembly Fuselage - Wings Removed 
FUNCTIONAL CHARACTERISTICS 


The fuselage cradle assembly is required to support the fuselage in event of wing re- 
moval, which would remove the landing gear as support. It is necessary to have the fuse- 
lage cradle level to prevent fuselage warping when wings are removed. On Е-102А, 
AF53-1787-1790 airplanes, fuselage support fixtures SE-0739-1 -2 are required to be in- 
gtalled at the wing root for fuselage support if any movement of fuselage with wings re- 
moved is contemplated. On F-102A, AF53-1791 and on fuselage fixtures SE-0739-1 -2 
аге not required as equivalent supports are an integral part of the airplane. Тһе fuselage 
cradle may be used for fuselage shipping if desired. 


REFER: 
5Е-0593-815 AF 52-7995, AF 53-1779- 1786 
5Е-0 593-819 AF 54-1351 & SUBSEQUENT 
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GROUP: I 


TITLE; Cradle Assembly Fuselage - Wings Removed 
FUNCTIONAL CHARACTERISTICS 


The fuselage cradle assembly is required to support the fuselage in event of wing re- 
moval, which would remove the landing gear as support. The cradle assembly similar to 
SE-0593-815 and -817 and on has been designed to accommodate the TF-102A airplanes 
with fuselage supports as an integral part of the fuselage. The fuselage cradle may be 
used for fuselage shipping if designed. 


Design Information Not Available at 
Publication 


REFER: 
5Е-0593-815 AF 52-7995, AF 53-1779- 1786 
5Е-0593-817 AF 53-1787-1790, AF 53-179 1 & SUBSEQUENT 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


TITLE; Aspirator - Cooling Air; Engine Ground Run-Up 

FUNCTIONAL CHARACTERISTICS 
The Aspirator is installed on the airplane for hi-power engine run-up on the ground with 
the airplane in a static position. It is made of stainless steel and attached to the fuselage 
tail cone with floating pins which allows for installation tolerances. 


Тһе Aspirator increases the flow of cooling air through the boundary layer system around 
the engine and exhaust tail pipe. Experience gained early in the flight test program will 
govern the degree of use required for this item. 
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GROUP: I 


TITLE, Truck, Missile Loading 
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FUNCTIONAL CHARACTERISTICS 


EFFECTIVITY 


DESIGNED 8Y: 


APPROVAL DATE: 
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SE -0617 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 
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СКОЏР: 1 


Ф TITLE; Ladder - Cockpit Entrance 
FUNCTIONAL CHARACTERISTICS 


The ladder is attached to the airplane by hooking over the cockpit longeron. In the in- 
stalled position the latter extends from the cockpit over the intake ducts to approximately 
12 inches above the ground. A guard railis provided in the area at the top of the ladder 
spanning the intake duct. Material used for ladders number three and subsequent is dur- 
aluminum. Square steel tubing was used for the first two ladders. 


А вер plate is provided at the top of the ladder to protect the cockpit entrance. Contact 
parts attaching to the airplane are rubber covered. 


REFER: 
SE 0618-803 AF 53-1787-1790 
SE 0807 AF 53-1791 & SUBSEQUENT 


SE 0820 AF 54-1351 & SUBSEQUENT 
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GROUP: 


TITLE; 
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Ladder - Cockpit Entrance 
FUNCTIONAL CHARACTERISTICS 


This is а tubular aluminum alloy ladder similar to SE-0618-801 conforming to fuselage 
contour change of the F-102A, AF53-1787-1790. 


REFER: 
5Е-0618-801 
SE 0807 
SE 0820 


AF 52-7995, AF 53 1779-1786 
AF 53-1791 & SUBSEQUENT 
AF 541351 & SUBSEQUENT 
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GROUP: 1 


TITLE; Truck - Aft Electronies Equipment 
FUNCTIONAL CHARACTERISTICS 


The aft electronics truck has space provided for receiving the aft electronics equipment 
in two sections (upper and lower). The lower half with the fuselage door as its base will 
be transported on the front gection of the truck and the upper section on the aft section of 
the truck. 


The truck will а1во be uged when test or inspection of the equipment is required while 
attached to the airplanes electrical circuit by an electrical patch cord. 
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CONVAIR - А DIVISION ОР GENERAL DYNAMICS CORP. 


GROUP: I 


TITLE; Lock Assembly - Upper Speed Brake 

FUNCTIONAL CHARACTERISTICS 
This is а personnel safety lock, which clamps around the upper speed brake actuator when 
it is in the extended position. The lock restrains the speed brake from closing if hydraulic 
pressure should be inadvertently applied. This lock consists of a hinged steel clamp with 
a safety pin retainer which allows for easy installation or removal. The upper and lower 
locks SE-0634 and SE-0751 are identical except for length of the clamps. 
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GROUP: І 


TITLE; Lock Assembly - Upper Speed Brake 
FUNCTIONAL CHARACTERISTICS 


This safety lock assembly is similar to SE-0634-801 conforming to the larger actuator 
piston installed on speed brake of F-102A AF53-1787-1790. 
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REFER: 
5Е-0634-801 AF 52-7995, AF 53-1779-1786 
5Е-0879 AF 53-1791 AND SUBSEQUENT, AF 54-1351 AND SUBSEQUENT 
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GROUP: 1 


TITLE: Stand - Engine Removal Multi-Position 
FUNCTIONAL CHARACTERISTICS 
This is а four wheeled engine installation, removal and work stand which can be used for 
transporting the engine on the ground. A 20-ton hydraulic-jack is provided with cable as- 
sembly for raising or lowering the engine on an inner carriage. Тһе engine sets on roller 
mounts on two rails (tracks) which allow for rolling the engine into the airplane or for re- 
moval. Ап endless trolley with a hand crank supplies motive power for this operation. 
Hand crank screws are provided for making minor lateral adjustments. Four jacks are 
provided for stabilizing the stand and for making final vertical adjustments. For trans- 
porting the engine on the ground, overhead adapters are provided for suspending the engine 
by turnbuckles to meet vertical G load requirement. А trunion mount on the right side 
provides for fore and aft G loading. 


For airplanes AF 52-7995 and AF53-1779-1786 engine removal rails are furnished with 
the engine stand. For airplanes AF53-1787 and on, AF54-1351 and on, SE-0857-1 -2 
rails to be used in conjunction with engine stand. Engine rails must be installed in fuse- 
lage, which has provisions to accommodate rails, prior to engine removal thus provid- 
ing a means of supporting the engine in the fuselage during removal and placing on engine 
stand. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


GROUP: 1 


TITLE: Sling - Nose Section Hoisting 

FUNCTIONAL CHARACTERISTICS 
This sling is provided for handling nose section not attached to the airplane. The sling 
is attached to the nose section onthe forward end to the two upper radome attachment 
fittings and at the after end to the two upper fuselage attachment fittings. A spreader 


frame is provided to eliminate any possible compression stresses being placed upon the 
nose section. 
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GROUP: 1 


TITLE: Plug Assembly - Boundary Layer Duct - Intake 
FUNCTIONAL CHARACTERISTICS 
This plug is a rectangular rubber plug clamped between two steel plates which is inserted 
into the boundary layer intake duct. А steel handle when pulled downward supplies, 
(through cam action) expansion to the rubber insert required to seal the duct opening. 


REFER: 
SE-0812 AF 53- 1787-1790, AF 53-1791 AND SUBSEQUENT 
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GROUP: I 


С) TITLE: Puller - Vertical Fin 

FUNCTIONAL CHARACTERISTICS 
The vertical fin puller consists of two manifolded hydraulic pullers designed to lift the 
vertical fin free from dowel pins after the hold down bolts have been removed. Each 
puller consists of a small hydraulic ram which replaces à На hold down bolt. Hydraulic 
pressure forces the ram against the upper hold down bolt casting forcing the fin to be 
lifted. Manifolding of the pullers insures freeing the fin from forward and aft dowel pins 
simultaneously. Тһе fin hoisting sling SE-0574 is required to be installed during fin re- 
moval. 
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GROUP: I 


TITLE; Adapter Assembly - J57 Afterburner 
FUNCTIONAL CHARACTERISTICS 


The afterburner adapter assembly adapts the Lockheed aft fuselage turck P/N 205226 for 
installing or removing the 157 afterburner. Legs are provided on the adapter assembly 
to support the afterburner after it has been removed, which frees the Lockheed truck for 
other uses. The afterburner truck provides vertical, lateral and horizontal adjustment 
required for aligning the adapter assembly with the afterburner. 
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GROUP: 1 


О TITLE: Adapter Assembly - Tail Cone Handling 
FUNCTIONAL CHARACTERISTICS 


The tail cone adapter assembly adapts the Lockheed aft fuselage truck P/N 205226 for 
installing or removing the tail cone. Legs are provided on the adapter assembly to sup- 
port the afterburner after it has been removed which frees the Lockheed truck for other 
uses. 


Vertical, lateral and horizontal adjustment for installing or removing the tail cone is 
provided on the Lockheed truck. 
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GROUP: 1 


Qy TITLE: Eyebolt - Wing Mooring Pad 
FUNCTIONAL CHARACTERISTICS 


Facilities are provided in each wing near the outboard wing tips (sta. 516-07 BL 150.27) 


for installing the eyebolt mooring pad. Removing a screw plug from each of the two 


wing facilities allows the installation of the eyebolts underneath the wings. The eyebolt 


has a screwdriver end which facilitates removing the wing plugs and an AN nut welded 


on the side which provides a storage place for the plug. The eyebolt shank is 5/8-inches 


in diameter and has an eye 1-1/4-inches in diameter. : 
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С 


GROUP: I 


TITLE: Fixture - Fuselage Support, Left and Right 
FUNCTIONAL CHARACTERISTICS 


The fuselage support fixture is а steel beam which replaces the wing at the fuselage wing- 
root attachment fittings. This beam is provided as a supporting fuselage stiffener and is 
required when a wing is removed and prior to any movement of the fuselage. A lifting 
eye is provided for attaching the aircraft sling when hoisting the fuselage. Lifting eyes 
are also provided for handling the support fixture. These supports are used in conjunc- 
tion with SE-0593-815, -817, -819 fuselage cradle assembly. 


SE-0874 sling assembly is provided for fuselage fixture support handling. 


MAINTENANCE EFFEGTIVITY отъ j DESIGNED BY: CONVA4R 
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LEVEL OF MODEL OR TYPE 


GROUP 
TITLE: 


: I 


Lock Assembly - Upper Missile Bay Doors 
FUNCTIONAL CHARACTERISTICS 


This is a personnel safety lock which is clamped around the upper missile bay door actu- 


ating strut when in the extended position as a safety against inadvertent closing of the up- 
per missile doors. И consists of a spring loaded steel clamp, (clothes pin type) which is 


easily 


installed and removed. 


LEVEL 


OF MODEL OR TYPE 
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APPROVAL DATE 7-21-54 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


[SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: I 


TITLE: Lock Assembly, Upper Missile Bay Doors 


LEVEL OF 
MAINTENANCE 


53- 1751 8 ON 


ТЕ -102A 54・1351 & ON 


FUNCTIONAL CHARACTERISTICS 


DESIGNED BY: 


PART NUMBER 
SE -0746 -801 


CONVAIR - А DIVISION OF GENERAL OYNAMICS CORP. 


SERVICE ENGINEERING - 


ЗАМ DIEGO, CALIFORNIA 


I-35A 


GROUP: I 


Q TITLE; Lock Assembly - Lower Speed Brake 
FUNCTIONAL CHARACTERISTICS 
This is а personnel safety lock, which clamps around the lower speed brake actuator 
when it is in the extended position. The lock restrains the speed brake from closing if 
hydraulic pressure should be inadvertently applied. This lock consists of a hinged steel 
clamp with a safety pin retainer which allows for easy installation or removal. 


LEVEL OF 
MAINTENANCE 


C 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


Ç TITLE: Stand - Bore Sighting 
FUNCTIONAL CHARACTERISTICS 


Design for the bore sighting stand wi1l be completed as soon as the requirements for this 


item are available and design criteria are available. 


Cancelled 


LEVEL OF 


|. үЕл02 | __АЕ_52.7995 |. | 


AODEL ОВ ТҮРЕ N 
MAINTENANCE EFFECTIVITY | sz DESIGNED BY: 


YF 1024 CFE X | APPROVAL DATE: 


F 1024 STOSKSNUMBER 


| сомулін. А DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


PART NUMBER 


GROUP: 1 


TITLE; Cover - Canopy and Radome 
FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover similar to SE-0755-803 conforming to design change of 


AF-53-1779-1786 airplanes. 


REFER: 


SE-0755-803 AF 52-7995 
5Е-0755-805 AF 53-1787-1790 


5Е-0803 АҒ 53-1791 АМО SUBSE QUENT 
SE-0818 AF 54-1351 AND SUBSE QUENT 


LEVEL OF 
MAINTENANCE 


EFFECTIVITY 


DESIGNED BY: CONVAIR 


APPROVAL DATE: 7-21-54 


PART NUMBER 
SE-0755-801 
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GROUP: I 


TITLE: Cover Assembly - Canopy and Radome 
FUNCTIONAL CHARACTERISTICS 
This is a canvas duck cover incorporating the canopy and radome covers in one assem- 
bly. The radome cover is held in place by top and bottom attachment to the canopy cover 
which in turn is held in place by web straps which pass around the fuselage and buckle 
together on the side. 


REFER: 

SE-0755-801 AF 53-1779- 1786 

SE-0755-805 AF 53-1787-1790 

SE-0803 AF 53-1791 AND SUBSEQUENT 
5 Е-08 18 AF 54-1351 АМО SUBSEQUENT 


LEVEL ОР AODEL OR ТҮРЕ 
MAINTENANCE DESIGNED BY: CONVAIR 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


И. = SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 


GROUP: I 


TITLE; Cover Assembly - Canopy and Radome 
FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover similar to SE-0755-803, -801 conforming to design change 
of AF53-1787 -1790 airplanes. 


REFER: 

SE -0755-807 AF 53-1788-1790 

5 Е-0755-803 АҒ 52-7995 

55.0803 AF 53-1791 АМО SUBSEQUENT 
SE-0818 AF 54-1351 AND SUBSEQUENT 


LEVEL OF MODEL OR TYPE 
MAINTENANCE ЕРЕСТМІТҮ [Fd DESIGNED BY, CONVAIR 
gan. YF 102A 


CFE X APPROVAL DATE: 7-21-54 


STOCK NUMBER PART NUMBER 
NSL SE-0755-805 


CONVAIR- А DIVISION OF GENERAL. DYNAMICS CORP, 


LL jÎ SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: 1 


TITLE; Cover Assembly - Heat Exchanger Duct 

FUNCTIONAL CHARACTERISTICS 
The heat exchanger duct cover is manufactured from aluminum alloy which serves as a 
weather cover for the heat exchanger duct opening on top of the fuselage aft of the cock- 
pit. The duct cover is flanged and is pressed into the duct opening. А rigid handle is 
provided on top of the cover for installation and removal. А fabric section in the center 
of the cover allows for the exchanger door to be in the open position on the ground. 


REFER: 
SE-0804 AF 53- 1787-1790 


LEVEL OF 
MAINTENANCE EFFECTIVITY 


ҮЕ102 


PART NUMBER 
SE-0757-801 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - БАМ DIEGO, CALIFORNIA 
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GROUP; 1 


О TITLE; Lock Pin Assembly - Canopy and Seat 
FUNCTIONAL CHARACTERISTICS 


| This is an assembly of three safety pins manifolded on one cable with two red warning 
| Streamers attached. One gtreamer will Не across the pilots geat and one will extend 
outside the airplane. Тһе safety pins are inserted in the canopy release, seat ejection 
and firing arm mechanisms to eliminate the possibility of the eJection seat and canopy 
ejectors being fired accidentally. The lock pin assembly 18 removed and stowed in the 
cockpit prior to take-off. 


REFER: 
5Е-0763-801 AF 53-1791 AND SUBSE QUENT 
SE-0821 AF 54-1351 AND SUBSEQUENT 


LEVEL OF . 
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1-42 


GROUP: 
TITLE: 


Same as basic, except canopy initiator pin is detachable to remain with airplane when seat 


I 
Lock Pin Assembly - Canopy and Seat 
FUNCTIONAL CHARACTE 


is removed. 
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GROUP: I 


TITLE; Gage - Elevon Pendulum Rigging 

FUNCTIONAL CHARACTERISTICS 
This is a pendulum protractor gage made from aluminum alloy which is clamped on the 
trailing edge of the elevon. The protractor degree plate position is adjustable to allow 
for getting the degree plate at zero position when the elevon is streamlined in the neutral 
position. The pendulum pointer then indicates the angular deflection of the elevon in 
reference to the zero or neutral position. 


LEVEL OF 
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AF 53-1791 & ON 


I-44 


GROUP: I 
(2) TITLE: Gage - Rudder Angle Rigging 
FUNCTIONAL CHARACTERISTICS 
This is a degree protractor template made of aluminum alloy. The gage is attached to 
the stub island at the bottom of the rudder. The rudder acts as its own indicator pointing 
to its angular deflection in reference to the neutral position. 


REFER: 
801 ASSEMBLY FOR F-102A AND TF-102A 


LEVEL OF MODEL OR TYPE 
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I-45 


GROUP: 
TITLE; 


LEVEL OF 


Turnbuckle Assembly - Engine Positioning 


FUNCTIONAL CHARACTERISTICS 

The turnbuckle assembly, with adapters for attaching, one end to the engine and the other 
end to the airplane structure at the airplane trunion mount, is used for final positioning of 
the engine and holding the engine, facilitating mating of the engine trunion with the air- 
plane trunion mount on AF53-1787-1790 airplanes. On subsequent airplanes provisions 
for engine positioning have been made an integral part of the airplane. 


EFFECTIVITY 


DESIGNED BY: CONVAIR 


CFE X APPROVAL САТЕ: 7-21-54 


STOCK NUMBER PART NUMBER 
19G8220-NSL. SE-0770 
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GROUP: I 


TITLE; Anchor - Engine Ground Run-Up 

FUNCTIONAL CHARACTERISTICS 
The engine ground run-up anchor installation was designed and all parts (except concrete) 
were provided, for one installation, at Edwards Air Force Base. 


The anchor installation consists of a bar with an airplane attaching eye set in concrete. 
Transverse bars are welded to the airplane attaching bar to transfer thrust loads within 
the concrete block. 


The ground run-up anchor SE-0774 or an equivalent installation 18 required at YF-102 
and F-102A Bases. The airplane restraining bridle, SE-0583 is used, to attach the air- 
plane to the anchor installation, for ground engine run-up, when high thrust 18 required. 
Designed for a thrust load of 25, 000 pounds with a safety factor of 3. 
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GROUP: 1 


TITLE; Pad - Intake Duct Work Protective 

FUNCTIONAL CHARACTERISTICS 
This cover has been designed as a means of protection, from damage, to the intake duct 
by personnel working in the cockpit area. 


LEVEL OF MODEL OR TYPE 
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APPROVAL DATE: 6-15-54 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 


со TITLE; Pad, Intake Duct, Work Protective 


FUNCTIONAL CHARACTERISTICS 


Functional characteristics are same as basic - attaching method different. 


LEVEL OF 
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І-48А 


GROUP: I 


TITLE; Tow Bar - Nose Wheel Attaching 
FUNCTIONAL CHARACTERISTICS 


The tow bar made of aluminum alloy has an over-all length of 21.1 feet. It has a single 
tow tube 5 inches in diameter with a towing casting on one end and the nose wheel attach- 
ing casting at the other end. The tow bar is attached to the nose wheel by two 3/4 inch 
insert pins. 


The tow bar is made portable by two hard rubber tired wheels 10 inches in diameter which 
are attached to the nose wheel attachment casting. 
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SE-0781 FOR AF 52-7995, AF 53-1779 AND SUBSEQUENT 
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GROUP: 1 


TITLE; Adapter Assembly - Quick Disconnect (ATM Test Unit) 
FUNCTIONAL CHARACTERISTICS 


The quick disconnect adapter assembly will provide а means for connecting gas turbine 
compressor air power to the ATM and providing air power for running the air turbine 
motor when installed on the air turbine motor dolly SE-0586-801. 


The adapter will consist of a short section of air duct with a flange for attaching to the air 
turbine motor on one end and one half of a Roylan quick disconnect fitting on the other 


end. 
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GROUP: 1 


TITLE: Funnel - Fuel Tank Sump Drain 
FUNCTIONAL CHARACTERISTICS 


The fuel tank sump drain funnel has been designed to facilitate fuel tank draining. Тһе 
funnel is equipped with a gasket which provides a seal at the drain fitting thus reducing 
the possibility of fuel flowing on the wing and causing a fire hazard. 


LEVEL OF 
MAINTENANCE 


GFE DESIGNED BY: CONVAIR 
СЕ x APPROVAL РАТЕ: 5-27-55 

STOCK NUMBER PART NUMBER 
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I-51 


GROUP: І 


TITLE; Sling Assembly - Pilot Seat Hoisting 
FUNCTIONAL CHARACTERISTICS 


The pilot-seat sling is used for installing, removing or handling the pilot's seat. It con- 
sists of a steel lifting eye and three web straps. Snap hooks are placed on each end of 
the web straps to facilitate strap replacement and to allow for attaching the sling on the 
seat. Тһе sling is designed for lifting the seat in the same attitude the seat 18 in when 
installed in the airplane. 


۷ MODEL OR ТҮРЕ 
MAINTENANCE ЕРРЕСТМТҮ |-——____________| DESIGNED BY: CONVAIR 
gon. 
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GROUP: 1 


TITLE; Cover Assembly - Canopy and Radomes 
FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover similar to SE-0755-801, -803, -805 conforming to design 
change of AF53-1791 and subsequent airplanes. 


REFER: 

SE-0755-801 AF 53-1779-1786 

SE-0755-803 AF 52-7995 

5Е-0755-805 АҒ 53-1787-1790 

5Е-0818 AF 54-1351 АМО SUBSEQUENT 


MODEL OR ТҮРЕ 


Liao bL) Eo 
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I-53 


GROUP: I 


TITLE; Cover Assembly - Heat Exchanger Duct 
FUNCTIONAL CHARACTERISTICS 


This heat exchanger duct - cover assembly is similar to SE-0757-801 conforming to de- 


sign changes of AF53-1787-1790 airplanes. 


REFER: 
SE-0757-801 AF 52-7995, AF 53-1779-1786 
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1-54 


GROUP: I 
TITLE; Ladder - Cockpit Entrance 


This is а tubular aluminum alloy ladder similar to 
lage contour change of the F-102A, AF53-1791 and 


REFER: 

SE-0618-801 AF 52-7995, AF 53- 1779-1786 
SE-0618-803 AF 53-1787-1790 
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FUNCTIONAL CHARACTERISTICS 


SE-0618-801, -803 conforming to fuse- 
gubsequent. 


ОРЕ DESIGNED BY: CONVAIR 
STOCK NUMBER PART NUMBER 
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CONVAIR- A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-55 


GROUP: I 


TITLE; Lock Assembly - Lower Missile Bay Doors 
FUNCTIONAL CHARACTERISTICS 


This lock assembly will be similar to SE-0882 conforming to the configuration of AF53- 
1787-1790, AF53-1791 and subsequent and AF54-1351 and subsequent. 


REFER: 
550582 AF 52-7995, АЕ 53. 1779-1786 


LEVEL OF MODEL OR TYPE 
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SAN DIEGO, CALIFORNIA 
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GROUP: 


TITLE: 


LEVEL OF 
MAINTENANCE 
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Lock Assembly, Lower Missile Bay Doors 


EFFECTIVITY 
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FUNCTIONAL CHARACTERISTICS 


CONVAIR * А DIVIBION OF GENERAL DYNAMICS CORP. 
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DESIGNED BY; CONVAIR 


X APPROVAL DATE: 


STOCK NUMBER 


PART NUMBER 
SE -0808 -801 


I-56A 


GROUP: I 


TITLE; Plug Assembly - Boundary Layer Duct - Intake 
FUNCTIONAL CHARACTERISTICS 


This plug is similar to SE-0664 except for the increased plug size conforming to increased 
size of the intake boundary duct opening on the F-102A airplanes, AF53-1787- and subse- 
quent. 


REFER: 
ЗЕ -0664- AF 52-7995, AF 53-1779 -1786 
SE-0822- AF 54-1351 AND SUBSEQUENT 
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GROUP: І 


TITLE; Shield Assembly - Intake Duct 
FUNCTIONAL CHARACTERISTICS 


This intake duct shield assembly is similar to SE-0578 conforming to the configuration 
of AF53-1787 and subsequent airplanes. 


REFER: 
5Е-0578 AF 52-7995, AF 53-1779-1786 
5Е-0824 AF 54-1351 AND SUBSEQUENT 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP, 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


о 


GROUP: 1 


TITLE; Sling Assembly - Aircraft Hoisting 


FUNCTIONAL CHARACTERISTICS 


The aircraft sling has been designed for lifting AF 53-1791 and subsequent airplanes 


with or without engine installed. 


This sling is similar to SE-0572 sling assembly. 


REFER: 
SE・0572 AF 52-7995, AF 53-1779-1786 
5Е-0892 AF 53-1791 -1791-1818, AF 54-1371 & SUBSEQUENT, AF 54-1351 & SUBSEQUENT 
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SERVICE ENGINEERING - БАМ DIEGO, CALIFORNIA 


DESIGNED BY: CONVAIR 


1-60 


СКОЏР: 1 


TITLE; Cover Assembly - Canopy and Radomes 


FUNCTIONAL CHARACTERISTICS 


This is a canvas duck cover designed for weather protection for canopy and radome of 


AF54-1351 and subsequent airplanes. 


Design Information Not Available at 


Publication 


REFER: 

SE-0755-801 AF 53-1779-1786 

SE-0755-803 AF 52-7995 

SE- 0755-805 AF 53-1787- 1790 

SE-0803 AF 53-1791 AND SUBSEQUENT 


LEVEL OF 
MAINTENANCE 


DESIGNED BY: CONVAIR 


PART NUMBER 
SE-0818 


CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: I 
TITLE: Jack Pad Assembly - Nose Jacking 


FUNCTIONAL CHARACTERISTICS 
The jack pad assembly SE-0819 provides for single point jacking the nose of the AF54- 
1351 and subsequent airplanes. The installation facility for пове jacking is located on the 
after side of the double bulkhead at Station No. 122 forward of the nose wheel door on the 


centerline. 


LEVEL OF 
MAINTENANCE EFFECTIVITY 


DESIGNED BY: CONVAIR 


СЕ X APPROVAL РАТЕ: 


STOCK NUMBER PART NUMBER 
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CONVAIR + А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: 1 


TITLE: Ladder - Cockpit Entrance 
FUNCTIONAL CHARACTERISTICS 


This is а tubular aluminum alloy ladder similar to SE-0807 conforming to fuselage con- 
tour change of the TF-102A airplane. SE-0820-1 is designed to provide facilities for 
student cockpit entrance and -2 is designed to provide facilities for instructor cockpit 


entrance. 


REFER: 
5Е-0618-801 AF 52-7995, AF 53-1779-1786 


5Е-0618-803 AF 53- 1787-1790 
SE-0807 AF 53-1791 AND SUBSEQUENT 
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1-63 


GROUP: I 


TITLE: Lock Pin Assembly - Canopy and Seat 
FUNCTIONAL CHARACTERISTICS 


This lock pin assembly will be similar to SE-0763 except for raanges conforming to the 
AF 54-1351 and subsequent airplanes, dual seat single canopy, configuration. 
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GROUP: 1 


TITLE; Plug Assembly - Boundary Layer Duct - Intake 
FUNCTIONAL CHARACTERISTICS 


This plug is similar to SE-0664 except for the increased plug size conforming to in- 
creased size and design change of the intake boundary duct opening on the ТЕ-102А air- 
planes, AF54-1351 and on. 
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GROUP: [I 


TITLE; Sereen Assembly - Intake Duct 
FUNCTIONAL CHARACTERISTICS 


This intake duct screen assembly is similar to SE-0587-1, -2 conforming to the con- 
figuration of AF54-1351 and subsequent airplanes. 


REFER: 
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MODEL OR TYPE 
| _______________-| CONVAIR- А DIVISION ОР GENERAL DYNAMICS CORP. 


GROUP: I 


О TITLE; Shield Assembly - Intake Duct 


FUNCTIONAL CHARACTERISTICS 


This intake duct shield assembly is similar to SE-0578 conforming to the configuration 
of AF54-1351 and subsequent airplanes. 


REFER: 
SE-0578 AF 52-7995, AF 53-1779-1786 
SE-0814 AF 53-1787-1790, AF 53-1791 
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GROUP: I 


e TITLE; Sling Assembly - Canopy Hoisting 
FUNCTIONAL CHARACTERISTICS 


This sling assembly is similar to SE-0576 and SE-0576-801 conforming to the change of 
canopy on AF54-1351 and subsequent airplanes. 


REFER: 
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I-68 


GROUP: I 


Q TITLE; Shield Assembly - Exhaust Tailpipe 
FUNCTIONAL CHARACTERISTICS 


This exhaust tailpipe shield is similar to SE-0579-803, conforming to the configuration 
of subsequent airplanes. 


Q 


REFER: 
5Е-0579-803 AF 52-7995, AF 53-1779-1786 
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GROUP: I 


TITLE; Cover Assembly - "Q" Intake 
FUNCTIONAL CHARACTERISTICS 


The "а" intake cover assembly has been designed to provide a cover for the "Q" intake 
while the airplane is on the ground thus preventing the entry of foreign materials. 
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I-70 


GROUP: I 


TITLE; Streamer Assembly - Aircraft Warning 
FUNCTIONAL CHARACTERISTICS 


Aircraft warning streamer asgembly has been designed to reduce the possibility of 
ground safety equipment being attached to airplane during flight. It is a reminder to 
personnel to remove ground equipment before flight and to be attached to all 263 safety 
equipment. SE-0852 same as AF P/N 52C1543 plug various attaching provisions. 
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I-71 


GROUP: 1 


TITLE: Adapter Assembly - Air Conditioner Hose 


FUNCTIONAL CHARACTERISTICS 


This adapter assembly has been designed to facilitate connecting of the MA-1 gas turbine 
compressor to manifold cooling air to the cockpit and electronic sections during ground 


maintenance. 
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1-72 


GROUP: I 


TITLE; Rail - Engine Removal 


FUNCTIONAL CHARACTERISTICS 


The engine removal rails have been designed to provide support to the engine and facili- 
tate removal of engine and positioning on engine removal stand. Engine rails must be 
used in conjunctions with SE-0635 engine removal stand. 
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I-73 


GROUP: І 


2 TITLE: Rail, Engine Removal 
FUNCTIONAL CHARACTERISTICS 
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GROUP: 1 


TITLE; Container - Equipment Flyaway 
FUNCTIONAL CHARACTERISTICS 


This container has been designed to provide portable stowage of аП safety equipment 
which may be transported by air to various bases servicing the airplane. 


Design Information Not Available at 
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MODEL OR TYPE 


GROUP: 1 


TITLE; Truck - 2-57 Engine, Transport and Work à 
FUNCTIONAL CHARACTERISTICS 


The J-57 engine transport and work truck has been designed to facilitate overhaul and 
maintenance of the J-57 engine. The truck may also be used as a means of transporting 
the engine by air. 
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1-75 


GROUP: I 


TITLE; Stand - Engine Compartment, Mobile Work 
FUNCTIONAL CHARACTERISTICS 


The engine compartment work stand has been designed to facilitate overhaul and mainten- 
ance in the engine compartment when engine is removed. 
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1-76 


GROUP: 1 


TITLE; Stand - Engine Compartment, Mobile Work 
FUNCTIONAL CHARACTERISTICS 


Functional characteristics are same as basic. 
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1-76А 


GROUP: 1 


О TITLE: Net - Canopy Pressurization, Test Safety 
FUNCTIONAL CHARACTERISTICS 


The canopy pressurization safety test net is being designed to provide personnel safety, 
in the event of stress failure, during cockpit pressurization testing. 
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I-77 


GROUP: I 


TITLE; Brackets - 1-57 Engine Roller 
FUNCTIONAL CHARACTERISTICS 


The engine removal brackets have been designed to provide a means of movement for the 
engine on SE-0857-1, -2 rails during removal and positioning of engine on SE-0635 atand. 
The assembly consists of a forged bracket with rollers attached and is secured on both 
Sides at fore and aft end of engine prior to removal. 


On AF53-1787-1790 airplanes brackets are permanently installed on forward end of engine 
and require installation of brackets (2) on aft end only. On АЕ52-7995, AF53-1779-1786 
bracket assemblies are a permanent part of the engine. 


On AF53-1787- and subsequent, AF54-1351 and subsequent, access provisions have been 
provided for the installation of brackets on engine prior to removal. 
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GROUP: 1 


TITLE: Вгаскеів, 4-57 Engine Roller 


For Functional characteristics see page 1-78. 
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1-78А 


GROUP: I 


TITLE; Support Assembly - Radar Door Hold Open 
FUNCTIONAL CHARACTERISTICS 


The radar door hold open support has been designed to provide a means of securing the 
radar compartment door in an open position thereby facilitating overhaul and maintenance 
of radar equipment. 
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1-79 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY 


GROUP: I 


TITLE: Sling Assembly - Fuselage Support Fixture 
FUNCTIONAL CHARACTERISTICS 


This sling hag been designed to facilitate handling of SE-0739-1, -2 fuselage support fix- 
ture. SE-0739-1, -2 support fixture is required to support fuselage upon wing removal 
on AF52-7995, AT53-1779-1786。 AF53-1787 and on. 
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I-80 


GROUP: I 


© TITLE; Tow Bar - Nose Wheel Attaching 
FUNCTIONAL CHARACTERISTICS 


SE-0781-803 tow bar has been designed to permit towing of airplane configuration with 
long boom. This tow bar consists of a SE-0781 basic bar plus 36 inches long extension 
adapter and may be used on all F-102 airplanes. 
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GROUP: 1 


О TITLE; Bar Assembly - Aircraft Nose Jacking 
FUNCTIONAL CHARACTERISTICS 


The aircraft nose jacking bar has been designed to provide single point jacking of the nose 
section for AF53-1791 and subsequent airplanes. 
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GROUP: I 


TITLE: Lock Assembly - Speed Brake 


FUNCTIONAL CHARACTERISTICS 


This is a personnel safety lock which clamps around the speed brake actuators when ex- 
tended. The lock will prevent inadvertent closing of the brakes should hydraulic pressure 
be applied. The safety lock assembly consists of four clamps, one for each actuator piston 


ав installed on F-102A, AF53-1791 and on the TF-102A, АЕ54-1351 and on. 
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1-83 


GROUP: I 


Q) TITLE; 


Wedge - J-57 Engine Shroud Positioning 
FUNCTIONAL CHARACTERISTICS 


The engine shroud positioning wedge has been designed to provide a means of positioning 


the engine cannular shroud during installations on the engine. 
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I-84 


GROUP: I 


TITLE; Hoist Fitting - Fuselage 
FUNCTIONAL CHARACTERISTICS 


The fuselage hoist fittings have been designed to provide a means of sling attachment and 
hoisting of the fuselage. Тһе fittings (after wings removed) are secured to the ай wing 
attaching fittings and used in conjunction with SE-0892 aircraft hoisting sling for AF53- 
1791 and subseauent. AF54-1351 and subseauent. 


REFER: 
SE-0892- AIRCRAFT SLING HOISTING 
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GROUP: [I 


TITLE; Lock Pins - Rudder Control Rigging 
FUNCTIONAL CHARACTERISTICS 


The rudder control lock pins have been designed to provide an accurate means of position- 
ing the rudder controls in the neutral position to facilitate accurate rigging of rudder con- 
trols. 
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TITLE; Hoist - Constant Speed Drive 
FUNCTIONAL CHARACTERISTICS 


The constant speed drive hoist has been designed to facilitate removal of the constant 
Speed drive unit from the airplane for replacement, overhaul and repair. 


The constant speed drive unit is installed in AF53-1791 and subsequent airplanes only. 
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GROUP: 1 


TITLE: Sling Assembly - Aircraft Hoisting 
FUNCTIONAL CHARACTERISTICS 


This sling is designed for lifting AF53-1791 and subsequent, AF54-1351 and subsequent 
airplanes with engine installed. This sling is similar to SE-0572 and SE-0815 sling 
assembly. 


REFER: 
SE-0572 AF 52-7995, AF 53 1779-1786 
SE-0815 AF 53-1779-1786, AF 53-1787-1790 
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GROUP: 1 


TITLE: Adapter Assembly - Air Starter Valve 
FUNCTIONAL CHARACTERISTICS 


This adapter attaches to the MA-1 GTC for supporting the air starter valve which is re- 
moved from the airplane and installed on the GTC. Y fitting allows for by-passing air 
starter valve for starting airplanes with air starter valve installed in the airplane. 
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GROUP: I 


TITLE; Adapter - Defueling 
FUNCTIONAL CHARACTERISTICS 


This adapter is to be used in the process of defueling the airplane, one end attaches to 
valve installed in airplane and opposite end attached to standard nozzle рег MS29520. 
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GROUP: 1 


Q TITLE; Lockpin Set Assembly, Pilots Seat Removal 
FUNCTIONAL CHARACTERISTICS 


Set consists of three (3) pins which are used to safety the seat and canopy ejection system 
during seat removal. Dash nine pin is detachable and remains in the canopy initiator 
when seat is removed. Used for maintenance only. 
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GROUP: 1 


TITLE: Adapter Assembly, Sundstrand Handling 
FUNCTIONAL CHARACTERISTICS 


The adapter assembly adapts the Lockheed Cradle P/N 205226 for transporting and re- 
moving or raising the Sundstrand drive unit for attaching or detaching to/from the con- 


stant speed drive hoist SE- 
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1-92 


СКОЏР: 1 


TITLE: Tool, Brake Chute Door Latch Engaging 
FUNCTIONAL CHARACTERISTICS 


Used for resetting brake chute door latch with doors open, and to check for proper 
door. latching after closing of doors. 
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1-93 


GROUP: 1 


О TITLE; Plug Assembly, Rocket Grounding 
FUNCTIONAL CHARACTERISTICS 


Used as a rocket firing circuit ground connection during loading and unloading opera- 
tions, to prevent accidental firing of rockets. 
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GROUP: I 


TITLE; Cord Assembly, Armament Remote Control 
FUNCTIONAL CHARACTERISTICS 


Provides a means for operating the missile doors and launchers remotely, to eliminate 
the necessity of personnel placing themselves in line of fire of the armament equipment. 
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1-95 


GROUP: 1 


TITLE; Lock Assembly, Drag Chute Door Safety 


FUNCTIONAL CHARACTERISTICS 


Used to secure the drag chute doors in the open position to prevent inadvertent closing 
while personnel are working in this area. 
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1-96 


GROUP: 1 


TITLE; Hoist Apparatus, Radar T and Receiver 
FUNCTIONAL CHARACTERISTICS 


The hoist apparatus 18 used for installing or removing the Radar Transmitter and 
Receiver from the airplane. 
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GROUP: I 


TITLE; Guard, Ram Air Turbine 
FUNCTIONAL CHARACTERISTICS 


А protective cover, to be placed over the ram air turbine blades to prevent damage by 
personnel when working in the area of ram air turbine. 
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GROUP: [I 


TITLE: Support, Radome Storage Б. 
FUNCTIONAL CHARACTERISTICS 


Used to support the radome when not installed on the airplane. Also convenient for 
radome storage purposes. 


LEVEL OF MODEL OR TYPE 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


41-99 


GROUP: I 


TITLE; Fixture Control, Stick Locating 


FUNCTIONAL CHARACTERISTICS 


This rigging fixture is required for adjusting the connecting rod between the upper bell- 
crank on the torque tube near station 158. 0 and the lower end of the stick by holding the 


Stick vertical on the center line of the airplane. 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGIN&ERING - SAN DIEGO, CALIFORNIA 


1-100 


GROUP: 1 


TITLE; Fixture, Aileron Lower Crank Alignment 
FUNCTIONAL CHARACTERISTICS 


This rigging fixture sets the lower bellcrank on the torque tube passing through the cock- 
pit floor near station 158. 0, at the same station ав the center line of the torque tube. 
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GROUP: 1 


TITLE; Fixture, Rudder and Elevon Friction Check 
FUNCTIONAL CHARACTERISTICS 


А mechanical device for exerting and measuring a steady force up to 100 pounds on the 
control stick, in a forward, aft, left or right direction. This device also incorporates 
the use of SE-0766 Gage-Elevon Rigging Pendelum and SE-0767 Gage-Rudder Angle 
Rigging. 
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STOCK NUMBER PART NUMBER 
SE-0922 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-102 


GROUP; I 


8) TITLE; Aligner, Brake Pedal Hinge Line 
| FUNCTIONAL CHARACTERISTICS 


Rigging tool which sets the brake pedal hinge line at the bottom of both rudder pedals. 
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SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 


I-103 


GROUP 1 


TITLE; Aligner, Rudder Pedal Adjustment Gears 
FUNCTIONAL CHARACTERISTICS 


Rigging tool that adjusts the pedal adjustment gear arms (near Station 130. 0) во that the 
rod attachment holea line up on the вате station as the center line of the torque tube. 
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1-104 


GROUP 1 


TITLE: Straight Edge, Rudder Bellcranks 


FUNCTIONAL CHARACTERISTICS 


Rigging tool that centers the floating bellcrank on the torque tube (near Station 130. 0) во 
that the rod attaching points are at the same station. 
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LEVEL OF MODEL OR ТҮРЕ 
MAINTENANCE EFFECTIVITY 
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STOCK NUMBER PART NUMBER 
SE-0925 
CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


I-105 


GROUP: 1 


TITLE; Gage, Rudder Idler Bellcrank | 
FUNCTIONAL CHARACTERISTICS 


Rigging tool that locates the lower attaching hole on the rudder trim actuator idler bell- 
crank at the same station as the bellcrank pivot. 
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I-106 


GROUP: 1 


TITLE; Gage, Rudder Stops 


FUNCTIONAL CHARACTERISTICS 


Rigging tool that sets the stops on the torque tube (near Station 130. 0) so that a gap of 
. 71 inches shall exist between each cockpit stop bolt head and the casting stop pad at 
a point 2. 50 inches from the centerline of the cockpit rudder torque tube. 
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DESIGNED BY: CONVAIR 


X APPROVAL DATE: 


STOCK NUMBER PART NUMBER 
SE-0928 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-107 


GROUP: 1 


TITLE; Gage, Rudder Idler ВеПсгапк, 300 Pound System 
FUNCTIONAL CHARACTERISTICS 


Rigging tool locates the lower attachment hole on the trim actuator idler bellcrank 0. 25 
Inches forward of the bellcrank pivot. 
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CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-108 


ee a EE 
に ココ ドー ニニ ボー 2-2 STOCK NUMBER PART NUMBER 
に 
[үти ттун == л SE-0930 
косто eee ee 
Тотал 


GROUP: 1 


TITLE; Gage, Walking Beam Alignment 
FUNCTIONAL CHARACTERISTICS 


To check the drag chute compartment doors walking beam for alignment to assure prop- 
er opening and closing of drag chute doors. 
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CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING ・ ЗАМ DIEGO, CALIFORNIA 


I-109 


Q 


GROUP: I 


TITLE; Tow Bar, Nose Wheel Universal 
FUNCTIONAL CHARACTERISTICS 


A tow bar capable of towing by attaching to the nosewheel of any airplane with an axle 
length from 9. 0 inches to 18. 0 inches. When attached to the airplane and the towing 
vehicle, the tow bar wheels are retracted thereby removing any strain on the nose- 
wheel or the tow bar. The tow bar is in two equal lengths (sections) facilitating ship- 
ping and storage. 
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I-110 


GROUP: I 


TITLE; Target- Boresighting and Harmonization 
FUNCTIONAL CHARACTERISTICS 


This target is used in conjunction with AF Boresight Stand 7CAD-800900 Lockheed P/N 
456682 and is used to boresight and harmonize the airplane armament system. This 
target is part of SE-0972 Set- Boresighting and Harmonization. 
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I-111 


GROUP: 1 


О TITLE; Lock Assembly Rudder Batten 
FUNCTIONAL CHARACTERISTICS 


To secure the rudder while airplane is at rest, and prevent damage to control system 
during high wind conditions. 
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[къз — j] CONVAIR * А DIVISION OF GENERAL DYNAMICS CORP, 
SERVICE ENGINEERING ・ SAN DIEGO, CALIFORNIA 


1-112 


上 GROUP: 1 
Q TITLE: Wedge, Canopy Support 
FUNCTIONAL CHARACTERISTICS 


To support the canopy in the open position when the actuating mechanism is disconnected. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS. CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


I-113 


GROUP: 1 


TITLE: Sling Assembly, 2-57 Engine Handing 
FUNCTIONAL CHARACTERISTICS 


This sling is used for handling the Ј-57 engine and afterburner, the engine without the 


afterburner or the afterburner without the engine. 
this sling could handle other types of jet engines. 
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SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 
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TITLE; 
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Tester, Electrical Heated Windshield 


FUNCTIONAL CHARACTERISTICS 
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DESIGNED BY: 
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CONVAIR * А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


I-115 


GROUP: 1 


© TITLE; Gage, Afterburner Nozzle Position 


FUNCTIONAL CHARACTERISTICS 


This gage is used for setting the afterburner nozzle position switch plate and cam, and 
adjusting the actuating cables (when the engine is removed from the airplane). 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING + SAN DIEGO, CALIFORNIA 


1-116 
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Cover Assembly, NLG Wheel and Wheel Well 


GROUP: I 
| TITLE: 
FUNCTIONAL CHARACTERISTICS 


To protect the wheel and wheel well from foreign matter, sand and dust while airplane 
is in a static condition. 
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SERVICE ENGINEERING ・ SAN DIEGO, CALIFORNIA 


I-117 


GROUP: I 


TITLE; Cover Assembly, Wing 


FUNCTIONAL CHARACTERISTICS 


To prevent ice formations on the wing and to protect the surface from the elements. 
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CONVAIR - А DIVISION ОҒ GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-118 


GROUP: 1 


TITLE; Cover Assembly, MLG Whell Well 


FUNCTIONAL CHARACTERISTICS 


To protect equipment in the wheel well area from sand and dust while airplane is in the 
Btatic condition. 
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1-119 


GROUP: I 


TITLE: Cover Assembly MLG Wheel 


FUNCTIONAL CHARACTERISTICS 


To protect the wheel from sand and dust while airplane is parked. 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-120 


GROUP: I 


TITLE; Bracket Assembly, Hydraulic Hose Support 
FUNCTIONAL CHARACTERISTICS 


Used in conjunction with the Hydraulic Test Stand SE-0567 to support the hydraulic hoses 
when attached to the airplane. 
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GROUP: [I 


TITLE; Bracket, Transducer Vane Adjusting 
FUNCTIONAL CHARACTERISTICS 


This bracket is used for support and adjustment of Servomechanisms, Inc. 


Part No. 
804453 type BS-114 Boresight, which is used to boresight the airplane Angle of Attack 
Transducer to a 1000 inch target. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR 


21024 33-17918 ON APPROVAL DATE: 


Ера 0 


PART NUMBER 
SE -0958 -801 


SERVICE ENGINEERING = ЗАМ DIEGO, CALIFORNIA 


I-122 


GROUP: 


TITLE; 


I 
Cover Assembly, Pitot Tube 


FUNCTIONAL CHARACTERISTICS 


Used to cover the Pitot Tube when airplane is at rest; to keep sand and dust from enter- 


ing the 
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SERVICE ENGINEERING > SAN DIEGO, CALIFORNIA 


1-123 


GROUP: Ш 


TITLE; Air Conditioner, Trailer Mounted, Gasoline Engine Driven, Туре MA-4 Modified 
FUNCTIONAL CHARACTERISTICS 


This item relocated to page Ш-4 
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GROUP: I 


TITLE; Frame, Missile Loading and Handling 
FUNCTIONAL CHARACTERISTICS 


This is a three wheeled lightweight tandem dolly used to facilitate loading and unload- 
ing the missiles. 
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GROUP: 1 


TITLE: Set, Boresighting and Harmonization 
FUNCTIONAL CHARACTERISTICS 


This set consists of a complete Boresighting unit, combining SE-0934, ST-00546, 
SE-0958, SE-0967, and BS-114 Boresight Fixture. 
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1-126 


GROUP: I 


TITLE; Heater, Type H-1 Modified 
FUNCTIONAL CHARACTERISTICS 


Relocated to page IV-16 
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1-127 


GROUP: I 


TITLE; Support Assembly, Canopy 
FUNCTIONAL CHARACTERISTICS 


Used to support the canopy open when the actuating mechanism is disconnected. 


DESIGNED BY: 


LEVEL ОР MODEL OR TYPE 

MAINTENANCE | FFECTIVIY ов 

в. Xtra | иво | 
a ao eee 
эл реа 
RUNBER TT 
に SE -0974 
[ee le ee إل د‎ CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
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GROUP: 1 


TITLE; Target Assembly, Radar Antenna Boresight 
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Trailer, Servicing, Air-Nitrogen 
FUNCTIONAL CHARACTERISTICS 
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CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 


GROUP: I 


TITLE; Fixture, Sundstrand Drive Alignment 
FUNCTIONAL CHARACTERISTICS 


Used to align the Sundstrand unit drive shaft to the engine. 
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I-131 


GROUP: I 


TITLE: Pins, Set, Rudder and Elevon Rigging 
FUNCTIONAL CHARACTERISTICS 


Used when rigging the rudder and elevon control system. 
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I-132 


GROUP: I 


TITLE; Walkway, Flight Controls Mechanism Protector 


FUNCTIONAL CHARACTERISTICS 


To protect the flight controls mechanism and miscellaneous hardware when personnel are 


walking in the engine cavity. 
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FUNCTIONAL CHARACTERISTICS 


For hand steering the airplane when space is limited. Handle offset 30 degrees to elimi- 
nate interference by nose boom with person steering. 
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CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


1-134 


GROUP: 1 


| Е 
| © TITLE: Sun-Shade Assembly, Cockpit 
FUNCTIONAL CHARACTERISTICS 


Used to protect the cockpit from direct sunlight. Used in conjunction with the Lockheed 
| Cradle Мов. 205226, АЕ 8280-780800. 
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1-135 


GROUP: I 


TITLE: Adapter Assembly, "6" Pot Feel Test 
FUNCTIONAL CHARACTERISTICS 
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CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


1-136 


GROUP: 
TITLE; 


I 


Stand Assembly, Engine Removal 
FUNCTIONAL CHARACTERISTICS 


Used for installation and removal of the engine. 
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To be replaced by SE-1012. 
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I 


Gage, Control Surface Deflection 
FUNCTIONAL CHARACTERISTICS 


x | 17-102. 
| x | YF-102A 53-1787 -17901 
53-1791 -1818 


54-1371 & ON 
54-1351 & ON 
| x - xao 4 та 9 


DESIGNEO BY: 


APPROVAL DATE: 


STOCK NUMBER PART NUMBER 
SE -0987 


CONVAIR» А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


1-138 


GROUP: 1 


TITLE; Adapter Cable, MD-3 Generator Set 
FUNCTIONAL CHARACTERISTICS 


Used to support two (2) airplanes simultaneously. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE ЕРЕСІМІУ: コー で ーー DESIGNED BY: 
gan. 


TF-102A 54-1351 & ON APPROVAL, DATE, 


に ーー ニー ニー ニー リマ ーーー ニニ ーー ニーヨ SE -0989 
に 
|___________ 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - 8AN DIEGO, CALIFORNIA 


1-139 


GROUP: I 


TITLE; Support Assembly, Radar Door Hold Open 
FUNCTIONAL CHARACTERISTICS 


Used to support the radar doors open when performing maintenance. 


EFFECTIVITY | — Эн 08 ПРЕ ___ ОҚ ТҮРЕ 
SITET & oN 
ا‎ аиан 


LEVEL ОР 
MAINTENANCE 


GFE DESIGNED BY: 
STOCK NUMBER PART NUMBER 
SE -0990 
CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


x 


I-140 


1 


Lock Assembly, M.L.G. Door Safety 
FUNCTIONAL CHAR 


GROUP: 


TITLE; 


ACTERISTICS 


А personnel safety item to prevent inadvertent closing of doors while personnel are working 


in the wheel well area. 


LEVEL OF 
MAINTENANCE 


EFFECTIVITY 


|_F-102A | 

ТЕ -102А 
ーー 
に 
| 
セー 12272) 
س ا‎ 


MODEL ОВ ТҮРЕ 
ГЕ 2122-5222 271 
[—54-131& ON — — —] 


ram APPROVAL DATE: 
STOCK NUMBER PART NUMBER 


SE -0991 


CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - BAN DIEGO, CALIFORNIA 


I-141 


GROUP: I 


TITLE: Trailer, Missile Rocket Transport 
FUNCTIONAL CHARACTERISTICS 


For transporting missiles and rockets from storage area to airplane. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTVIYY [— ____________ DESIGNED BY: 
gon. 


APPROVAL РАТЕ 


STOCK NUMBER PARTNUMBER 
SE -0992 


CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING ・ SAN DIEGO, CALIFORNIA 


1-142 


GROUP: I 


TITLE: Adapter Assembly Air Conditioner Нове. 
FUNCTIONAL CHARACTERISTICS 


An 8-inch to 5-inch adapter to adapt the hose to the air conditioner unit. 


LEVEL OF 
MAINTENANCE REFECTI [SI еа Ti] DESIGNED BY: 
Fri02A | В — 

F-102A 54.137 
1371 & ON CFE APPROVAL DATE: 


ТЕ -102A 


SOTTO 
|- لإ‎ e] 
poete n 22-41 ЗЕ erbe e 
ЕН EISE АРА гы SE -0994 
| pu ee 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 


MODEL OR TYPE 
[Е SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 
1-143 


GROUP: I 


TITLE; Bar Assembly, Missile Handling 
FUNCTIONAL CHARACTERISTICS 


Used to remove the missile from container to the missile loading frame, SE-0967. 


LEVEL OF 
MAINTENANCE 


MODEL OR TYPE 
Erre сел E — os DESIGNED BY, 


> le | APPROVAL РАТЕ: 
ы PART NUMBER 


ҮЕ-102 
STOCK NUMBER 
SE -0996 


ҮЕ:102А 53-1787-1790 

Ё.102А 53-179 1- 1818 
CONVAIR - А DIVISION ОР GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING + ЗАМ DIEGO, CALIFORNIA 


F-102A 54-1371 & Он 

ТЕ -102A 54-1351 & ON 
_ 
に ーー ニニ 


І-144 


GROUP: I 


TITLE: Clamp Nose Landing Gear Strut Restraining 
FUNCTIONAL CHARACTERISTICS 


Used to prevent nose landing gear strut from extending when jacking the airplane. 


LEVEL OF 
MAINTENANCE EFFEGTIVITY fe DESIGNED BY: 
Е-102А 
| - | 54-1371& ON | 

Е-02А 54-13718 ON APPROVAL DATE: 


ТЕ-102А 


| ата on 
— STOCK NUMBER PART NUMBER 
5Е-0998 
に ニニ ーー 


CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP, 


MODEL OR TYPE 
X QN 
| O || SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 
1-145 


GROUP: 1 


TITLE; Positioner, Canopy Hold Open 
FUNCTIONAL CHARACTERISTICS 


To hold the canopy in the partially open position, for ventilation, 


LEVEL OF 
MAINTENANCE 
Organ. 
Field 
Depot 


DESIGNED ВУ: 


STOCK NUMBER 


F -102А 53-1791 -1818 


EFFECTIVITY MODEL OR TYPE 
| = 
сыз сл 
に 
ドー ЕЦ 
[ーー 
に = 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


PART NUMBER 
SE -0999 


1-146 


GROUP: I 


С) TITLE Fixture, Elevon Rigging 


А holding fixture to hold the double yoke bellcrank for rigging the elevons used in conjunction 


with the SE-0979 rigging pins. 


LEVEL OF 
MAINTENANCE 


EFFECTIVITY 


ТЕ-102А 
ニー ニー コ 
| urea 
ا‎ | 
EE 
に ーー ミー | 
= 


FUNCTIONAL CHARACTERISTICS 


MODEL OR ТҮРЕ 
に コー ニニ ーー ニュ ニニ ーー 
| 54-1351&ON | 
Ше ラー ニー ニー ニー | 
に ニー ニュ ーー ニニ ニー デー 
al 
に 
トニ ーー ニー ニュ ーー |! 
に ニュ 
[reus ——— 2) 


GFE DESIGNED BY: 
STOCK NUMBER PART NUMBER 
SE -1000 


CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP, 
SERVICE ENGINEERING + ВАМ DIEGO, CALIFORNIA 


I-147 


GROUP: 1 


Q) TITLE; 


LEVEL ОР 
MAINTENANCE 


Pin Assembly, External Fuel Tank Safety 
FUNCTIONAL CHARACTERISTICS 


EFFECTIVITY  ———zwr OR ТҮРЕ кегі 
53:1791:1818 
54-1371 & ОМ 


54-1351 & ОМ 


Used to safety Ше external fuel tank when airplane is оп the ground. 


DESIGNED BY, 


APPROVAL DATE: 


ニー 


CONVAIR - А DIVISION CF GENERAL DYNAMICS CORP. 


| SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


PART NUMBER 
SE -1003 


I-148 


GROUP: I 


Q TITLE; Adapter Cable, MD-2 Tester 
FUNCTIONAL CHARACTERISTICS 


Used in conjunction with the MD-2 Tester to test the capacitor type fuel gage tank units. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE DESIGNED BY: 
gan. Ë 


53-1779-1786 
APPROVAL DATE: 


7 PART NUMBER 
( ) SE -1004 


CONVAIR - А DIVISION OF GENERAL DYNAMICS СОВР, 
$ERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


| 1-149 


О 


GROUP: П 


TITLE; Kit Repair - Integral Fuel Tank 


LEVEL OF 
MAINTENANCE 


FUNCTIONAL CHARACTERISTICS 


Requirements not yet ascertained. 


Design Information Not Available at Publication 


YF102A 
TF 102A 


AODEL ОВ ТҮРЕ 
eS DESIGNED BY: CONVAIR 
АЕ 527995 


AF 54 1351 & ОМ PART NUMBER 


に 
EF ーー ST-00451 


PO сомума А DIVISION OF GENERAL DYNAMICS CORP. 
| SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: TH 


TITLE; Tool - Rocket Loading 
FUNCTIONAL CHARACTERISTICS 


This tool is required for installing or removing rockets in the missile doors. Consists 
of a handle with an engaging mechanism consisting of two fingers which engages slots on 
the nose of the rocket. A slight turn of loading tool will disengage the tool. A handle 
extension is provided for removing or installing rockets in the extreme depth positions 
in the missile doors. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR 


اا 
AA‏ 
STOCK NUMBER PART NUMBER‏ 


el 
p—uc[ —— e prs 84 5740456 
Е ص ص‎ 


CONVAIR - A DIVISION OF GENERAL DYNAMICS CORP, ' 


GROUP: П 


TITLE; Puller - NLG Trunion Pin 
FUNCTIONAL CHARACTERISTICS 


The puller is required for extracting the trunion pins from the nose landing gear trunions. 


The puller similar to a knock-out wheel puller used on automobiles has a gteel barrel 
and а screw extractor which screws into the trunion pin for extracting it. 


REFER: 
51-00478 AF 53-1787 А SUBSEQUENT, AF 54-1351 & SUBSEQUENT 
AF 53- 1779-1786 


LEVEL ОР MODEL OR TYPE 

MAINTENANCE EFFETS [m ү ee DESIGNED BY: CONVAIR 
қ x 

に ーーー 


СЕ X APPROVAL РАТЕ: 


に ーー ニニ ーーー ニー! 
に 
[ — —] 5Т-00477 


GROUP; I 


TITLE; Puller - NLG Trunion Pins 
FUNCTIONAL CHARACTERISTICS 


This nose landing gear puller is identical to ST-00477 except for the angle on the face of 
the barrel where contact on the trunion mount is made. 


ST-00478 may be used on all Е-102А airplanes. 


REFER: 
$T-00477 AF 52-7995 


гээ DESIGNED BY: CONVAIR 


св X APPROVAL РАТЕ 9-14-53 


STOCK NUMBER PART NUMBER 
18В-5 T00478 


MAINTENANCE | ec [BOBS — 
Lx]. YF 102A 
| TEF102A | AF 54-131 А QN | 
に ニー ビエ ーー е 
に ニニ ーー ーー テー ゴリ 
| ニー ニニ ーー テニ ニー _ 


LEVEL OF AODEL OR_TYPE 
53 779 
2 А ON 


ST-00478 


CONVAIR - А DIVIBION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING + ВАМ DIEGO, CALIFORNIA 


п-4 


GROUP: П 


TITLE; Puller - MLG Trunion Pins 

FUNCTIONAL CHARACTERISTICS 
The trunion pin puller is provided for withdrawing the main landing gear trunion pins 
approximately one and one-half inches, which allows the main landing gear to be detached. 


А screw extractor is attached to the trunion pin by a floating puller pin and utilizes the 
trunion webbing as a support for pulling the trunion pins. 


LEVEL OF 


MODEL OR TYPE 
MAINTENANCE EFFECTIVITY m GFE 


DESIGNED BY: CONVAIR 


ГЭХ увоза a аан FEX | APPROVAL DATE: 9.14-53 
6 ST-00479 


GROUP: II 


TITLE: Spanner - J-57 Thrust Mount Aligning 
FUNCTIONAL CHARACTERISTICS 


The J-57 thrust mount aligning spanner has been designed to provide an accurate method 
of aligning the engine thrust mount for mating with fuselage fitting during engine installa- 
tion. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE DESIGNED BY: CONVAIR 


Х APPROVAL DATE: 
STOCK NUMBER EIT 


2 ee 
に ニー ニョ ーー トー デー ニー テー ST-00506 
а CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP.. 


SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


GROUP: П 


TITLE; Wrench - Main and Nose Landing Gear Wheel 
FUNCTIONAL CHARACTERISTICS 
The main and nose landing gear wheel nut wrench is a double end box wrench cut out of 
.250x 6x 17.50 SAE 1020 steel. Hex box wrench opening of 3. 5 and 2. 75 inches are 
provided at each end for installing or removing the main and nose landing gear wheel nuts 
respectively. 


LEVEL OF 
MAINTENANCE EFFECTIVITY | 22-777) DESIGNED BY; CONVAIR 


AF 527995 
|___АЕ_53-1729-1786 | 


| AEsslazann | X 
| ん AE 54351405 | STOCK М 
^ M 
EO 188-51-00520 
АЕ ,54- 1371 & ОМ 
НЕН €oNVAIR- A DIVISION OF GENERAL DYNAMICS CORP. 
| 5 1 || SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


MODEL OR TYPE 
83 79 86 
ВТА ON 
& ON 
754: 


GROUP: П 


Q TITLE; Wrench Assembly - Fin Hold Down Bolts 
FUNCTIONAL CHARACTERISTICS 
The fin hold down bolt wrench consists of a boxwrench with a 1 inch square drive at the 
other end for removing or installing and torquing the vertical fin interval wrenching hold 
down bolts. A short piece of hex stock will be provided with this assembly for applica- 
tion to the internal wrenching bolts in sizes of 5/8, 9/16, 13/16 and 1-1/16 inches. 


А torque wrench the equivalent to Snap-on Torqometer TQ-1003-AL-1000 ft Ibs capacity 
will be required for torquing the hold down bolts to a maximum of approximately 8500 
inch pounds. 


LEVEL OF 
MAINTENANCE EFFECTIVITY 


MODEL OR TYPE 
GFE 
У 2102 АЕ 53-1779- 1786 
YF102A А 27 8.0) 
5ТОСК МИМВЕК PART NUMBER 
57-00522 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 


GROUP: II 


TITLE; Pins, Set - Wing Installation Aligning 


FUNCTIONAL CHARACTERISTICS 


The wing installation aligning pins have been designed to provide a method for accurately 
aligning the wing and fuselage fittings for installation of the wings. 


MENACE EFFECTIVITY 
а У 2102 
YF102 
YF102A 


DESIGNED BY: CONVAIR 


X APPROVAL DATE; 


STOCK NUMBER PART NUMBER 
5Т-00527 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


GROUP: II 


TITLE; Link Assembly - Missile Door Micro Switch Adjust 
FUNCTIONAL CHARACTERISTICS 


The missile door micro switch adjusting link has been designed to provide an accurate 
method for checking closed missile door micro switch position with the missile door in 
an open position. 


LEVEL OF MODEL OR ТУРЕ 
MAINTENANCE EFFECTIVITY 


сын ас тос сызу 
ҮЕ102 АЕ 52-7995 
ҮЕ102 AF 53- 1779-1786 


DESIGNED ВУ: CONVAIR 


APPROVAL DATE: 6-15-54 


CFE X 
STOCK NUMBER 


PART МОМВЕК 
ST-00533 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


П-10 


GROUP: П 


TITLE; Tool - Missile Positioning 
FUNCTIONAL CHARACTERISTICS 


The missile positioning tool has been designed to provide a means for positioning the 
missile on the launcher. The tool provides handles for application of force for moving the 
missile to the rear on the launcher rails. 


iEVEL OF 


MODEL OR TYPE 

MAINTENANCE КҮРСҮ гүлү е cec DESIGNED BY: CONVAIR 
ҮЕ [АЕ 53-1779-1788 | 

YF102A 

A 1 Шы STOCK NUMBER PART NUMBER 
ST-00536 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


П-11 


С 


GROUP: II 


TITLE; Tool - Rocket Tube Installing (2.75 Dia) 
FUNCTIONAL CHARACTERISTICS 


The rocket tube installation tool has been designed to facilitate installation and removal 
of 2.75 diameter rocket tubes. The tool consists of drive tool with internal expander. 


REFER: 
57-00537 FOR ROCKET TUBE INSTALLATION (2.00 DIAM) 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY Po DESIGNED BY: CONVAIR 
gan. YF 102 


=== CFE X | APPROVAL DATE: 

— STOCK NUMBER PART NUMBER 
о = = ST-00537 
ED CONVAIR- А DIVISION OF GENERAL DYNAMICS CORP. 
J 


| x | Yrio2 | 
[x 1 vri2 | 
Lx J Jj 
ニュ ニー Зан 
ل‎ 
[Re шинжин 
nn ee 


[— p — — 


SERVICE ENGINEERING ・ SAN DIEGO, CALIFORNIA 


П-12 


GROUP: II 


TITLE: Adapter - Hinge Pin Puller 
FUNCTIONAL CHARACTERISTICS 


The hinge pin puller has been designed to facilitate removal and installation of missile 


bay door hinges. This tool consists of jaws and slip drive handle, and is used in conjunc- 
tion with ST-00537 tool rocket tube installation. 


Design Information Not Available at Publication 


LEVEL OF 
MAINTENANCE DESIGNED ВИ CONVAIR 
| | АЕ 53-1779- 1786 | 


AF 53: 1779- 1786 X APPROVAL DATE: 


STOCK NUMBER PART NUMBER 
ST-00544 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - 5AN DIEGO, CALIFORNIA 


Ц-13 


GROUP: II 


Cj TITLE; Set, Boresighting Tools 
FUNCTIONAL CHARACTERISTICS 


| The boresighting tool set has been designed to provide а means for visually boresighting 
| the airplane on a one thousand inch target. This tool consists of two rods which аге 
secured into permanent fittings in the forward and aft bulkheads missile bay. 


MAINTENANCE CU ーー ニー ニョ DESIGNED BY: CONVAIR 
gan. | ТЕЗА 

Е-102А 

ТЕ-102А СЕ АХ APPROVAL DATS: 


— STOCK NUMBER PART NUMBER 
に ST-00546 
に 


CON VAIR - А DIVISION ФЕ GENERAL DYNAMICS CORP. 


ГЦ SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


LEVEL OF MODEL OR TYPE 


| | YFio2A | 
| x j 102^ | 
| x ] Tri | 
| E - 224) 
SS = xi 
e | 
ا ا ا‎ 


GROUP: Ш 


TITLE; Compressor Unit - Hi-Pressure Air Type MC-1 
FUNCTIONAL CHARACTERISTICS 


This unit is model WK-80-15H portable high pressure air compressor manufactured by 
Joy Manufacturing Co. and is identical to the Standard units being delivered to the Air 
Force by Joy Mfg. Co. in accordance with AF Specification WCL-560. It has a four stage 
3500 psi 15C FM gasoline driven compressor with dehydraters, mounted on a four wheel 
trailer chasis. 


А housing is provided for weather protection and provisions for a winterization kit is in- 
cluded. 


Storage receivers are not included on this unit. A bank of manifolded storage bottles on 
a cart will be required which will be Air Force furnished. 


LEVEL OF 


MAINTENANCE EFFECTIVITY DESIGNED BY CONVAIR 


feces 
APPROVAL DATE: 


STOCK NUMBER PART NUMBER 


CONVAIR - А DIVIBION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING ・ SAN DIEGO, CALIFORNIA 


| AF54-1351&ON | 
EE 
に ここ ーー ジー ーー 17A-8100-NSL SE-0704 
ee | 
ي .ي‎ сеу 


GROUP: IH 


TITLE; Test Stand - Hydraulic Portable 3000 PSI Dual Flow, 20 GPM Each System 
FUNCTIONAL CHARACTERISTICS 


This is а portable engine-driven dual system hydraulic test stand designed to provide 
adequate facilities for flushing, filling, checking for leaks and for making functional 
checks. 


Power is supplied by a Ford V-8 industrial engine capable of delivering HP at 4000 rpm. 
The engine is complete with (30 gallon) gasoline tank, cooling system 12 volt electrical 
System and а governor. (Note the first three units delivered had Chrysler V-8 industrial 
engines.) 


Hydraulic fluid delivery to each of the two systems is provided by two (2) (one for each 
System) engine driven compensator-controlled variable delivery pumps capable of fluid 
deliveries up to 20 gpm at 3000 psi. An air compressor, belt driven, mounted in the 
engine compartment provides means for pressurizing the hydraulic reservoir and pro- 
viding air through an external connection for pressurizing the airplanes reservoir if 
desired. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE EFFECTIVITY DESIGNED BY: CONVAIR 


А 2-799. 
YF102A AF 53-1787 & ON APPROVAL DATE: 7-21-54 


ГЭХ тєв девета ок тоски PART NUNBER 
ーーーーーーー 1  UC7CADNSL 5Е-0567 
[ETT] 


CONVAIR - А DIVISION ОР GENERAL DYNAMICS CORP. 


| || SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 


ш-2 


GROUP: IK 


О TITLE; Test Stand, Hydraulic Electric Motor Powered 
FUNCTIONAL CHARACTERISTICS 


Ап electric motor powered hydraulic test stand. Same as SE-0567-801 except electric 
motor power. 


LEVEL OF MODEL OR ТУРЕ 
МАМТЕМА СЕ に DESIGNED BY: 
gan. 
ALT APPROVAL DATE: 


| сомумн- л DIVISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


Q — STOCK NUMBER PART NUMBER 
-— = SE -0976 
| а р) 


Ш-3 


GROUP: Ш 


Q TITLE: Air Conditioner, Trailer Mounted, Gasoline Engine Driven, Type MA-4 Modified 
FUNCTIONAL CHARACTERISTICS 


This unit conforms with Air Force Specification Exhibit Number WCL-815 dated 1 November 
1954 with exception of the output requirements which are 60 pounds per minute of delivered 
air at 45°F against static pressure ranging from 0 to 30 inches water column gage. 


MAINTENANCE E ーー DESIGNED BY: CONVAIR 


LEVEL OF MODEL OR TYPE 


| 527995 | 
779 - 178 
Е-102А 53-1787 & ON 


СЕ X APPROVAL DATE: 


" ТЕ-102А [зиз Ó STOCK NUMBER PART NUMBER 
Q SE-0960 


| jÎ CONVAIR- А OI VISION OF GENERAL DYNAMICS CORP. 


SERVICE ENGINEERING - SAN DIEGO, CALIFORNIA 


ш-4 


GROUP: IV 


TITLE; Test Unit - Air Turbine Motor 
FUNCTIONAL CHARACTERISTICS 


The purpose of the air turbine motor test unit is to load, test and measure the speed and 
governor control action of the air turbine motor used on AF52-7995, AF53-1779-1786 
and AF53-1787-1790 airplanes. 


The accuracy of the test is such that the speed adjustment of the fine and coarse control 
of the air turbine motor can be readily determined under any of the following conditions, 
varying load, steady state load and overload. This is accomplished by means of the load 
banks and a direct reading recording sensitive frequency meter mounted on the control 
panel of the unit. 


The test unit consists of an AC load bank with a load capacity of 48 K. W. equivalent to 
64.3 horse power load capacity and a DC load bank with a capacity of 8 horse power pro- 
viding means for testing the air turbine motor to overloads up to 72 horse power. 


The test unit is housed in a steel cabinet mounted on a four wheeled trailer. Pneumatic 
tires and wheels size are in accordance with MIL-W-8005. A blower mounted in the steel 
cabinet provides for heat dissipation and an air duct provides for cooling air to the 
generators on the air turbine motor. А stowage compartment is provided for stowage of 
the electrical cables and the air duct. 


LEVEL OF MODEL OR TYPE 
MAINTENANCE DESIGNED BY: CONVAIR 
gan. AF 52-7995 


RESI APPROVAL DATE: 9-17-53 

НЕН LL 17C7CAC-NSL SE-0568 

и CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP, 
| SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 


IV-1 


GROUP: IV 


TITLE: Intervalometer Test Unit - Sequencing 
FUNCTIONAL CHARACTERISTICS 


The purpose of this test unit is to check the sequencing and operation of the rocket and 
missile intervalometers. 


The unit is portable and can be used prior to flight to insure proper intervalometer opera- 


tion since simulated loads are inserted during adummy run. Indicator lights show any 
malfunction of the unit being tested. The unit is necessary for field maintenance. 


LEVEL OF MODEL OR ТҮРЕ 

MAINTENANCE EFTECTIVITY Ex. | 

+ [ x | ую | А — — ——] 
BERITA 
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DESIGNED в CONVAIR 


X APPROVAL DATE: 62-54 


PART NUMBER 
SE-0594 


CONVAIR - А DIVISION OF GENERAL ОУМАМІСВ СО 
SERVICE ENGINEERING * ЗАМ CIEGO, CALIFORNIA 


ЯР, 


GROUP: IV 


TITLE; Tester - Heated Windshield Control 


For testing the heated windshield control unit. 


LEYEL OF MODEL OR ТУРЕ 
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[ vri | AF337778 | 
“RES: РЕРНИ 


ҮР 
-102А 

に ニニ ーー ニニ ニー ニー 

に ーー 

DS 

に 

に ニニ ニー ドー リー ニー ニー ニー ニニ ーー ニー! 


FUNCTIONAL CHARACTERISTICS 


GFE 


STOCK NUMBER PART NUMBER 
17C-7CAD-NSL SE-0685 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - $AN DIEGO, CALIFORNIA 


IV-3 


DESIGNED BY CONVAIR 


APPROVAL DATE: 


GROUP: ТУ 


TITLE; Intervalometer Test Unit - Timing 


FUNCTIONAL CHARACTERISTICS 


The purpose of this test unit is to check the timing and sequencing of the rocket and 


missile intervalometers. 
chronograph and a control panel with simulated igniter loads. 


dicators makes it possible to check the timing and switching of either intervalometer. 
This unit is for shop overhaul or receiving inspection. 


LEVEL OF 
MAINTENANCE 


The unit consists of a rack panel unit containing a digital timer 
Suitable controls and in- 


ЕС [norme | DESIGNED ВИС CONYAIR 


СРЕ. X. | APPROVAL DATE, 


pue i 
| 17C7CAD-NSL 5Е-0771 
に 


PO €9ONVAIR- A DIVISION OF GENERAL DYNAMICS CORP. 


MODEL OR TYPE 
AF 52 
| | —  " || SERVICE ENGINEERING - ВАМ DIEGO, CALIFORNIA 
IV-4 


GROUP: IV 


TITLE; Test Unit - Armament Circuit 
FUNCTIONAL CHARACTERISTICS 


The purpose of this test unit 18 to check Ше ship's armament wiring prior to the installa- 
tion of the intervalometers and for field checks of doors and launchers. It furnishes а 
step by step sequence of operations by means of a manual control knob in exactly the 
same manner as the intervalometers. The unit consists of а box containing a dual con- 
trol panel, one side for the rocket sequencing and the other for the missile sequencing, 
along with the necessary connecting plugs and cables. This unit is required for over- 
haul and field maintenance. 
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IV-5 


GROUP: ТУ 


TITLE; Test Assembly - Engine Thermocouple 
FUNCTIONAL CHARACTERISTICS 


The engine thermocouple test assembly is a Jet Cal thermocouple tester P/N BH12G-17 
with a four probe heater unit adapted to the requirements of the YF-102, TF-102A and 
Е-102А airplanes. 


The unit is portable and is housed in a metal carrying case with a total weight of about 
fifty (50) pounds. 


А 110 volt 50-60 cycle power source is required to supply power to the heater probes. 
The heater units are attached to the four thermocouple probes in the enginetailpipe. The 
temperature is measured by the imbedded thermocouple in the heaters. The average 
temperature is read on a null balance type potentiometer rubber mounted in the carrying 
case. Temperature readings on the airplane instruments in the cockpit are then com- 
pared to the Jet Cal readings. 
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GROUP: IV 


Q TITLE; Test Unit - Power Switch Sequencing 
FUNCTIONAL CHARACTERISTICS 


This test unit has been designed to provide a method for ground checking the sequencing 
of the master power switch. 


LEVEL OF 
MAINTENANCE 


DESIGNED BY: CONVAIR 


cre X APPROVAL DATE: 
PART NUMBER 


STOCK NUMBER 
SE-0785 


CONVAIR - А DIVISION OF GENERAL DYNAMICS CORP. 
SERVICE ENGINEERING - ЗАМ DIEGO, CALIFORNIA 


Y 2102 АҒ 527995 
Y F 102 АҒ 53-1779- 1786 
YF-102A 53-1787 thru 1790 


EFFECTIVITY LE OR TYPE 


а =s J 


GROUP: IV 


TITLE: Intercom Unit - Ground Support 
FUNCTIONAL CHARACTERISTICS 


The ground support intercom unit provides sound protection and a means for intercom- 
munication between the person in the cockpit and ground personnel during engine ground 


run-up tests. 


The intercom unit will include an ANA1C/10 intercom set and sound protective helmets. 


Three ground stations are provided for ground test personnel. 


The unit provides attenuation of ambient noise level to a level below that of painful sound 
including a signal noise ratio that is necessary to provide intelligent conversation during 


full military power engine run-up with afterburner. 


The equipment with this unit consists of 


(а) АМА1С/10 intercom set utilizing an C-823 interphone control, three M-34 hand 
held microphones with noise shields, three H-75 headsets and a DY-77/aic 


dynamotor. 


(b) Three sound protective helmets with provisions for mounting the H-75 headsets. 


(c) Additional cable, junction boxes and plugs as required to complete this installation. 


(d) A portable metal stowage box will be provided for stowage of the above equipment. 
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GROUP: IV 


TITLE; Test Unit - Cabin Temperature Control 
FUNCTIONAL CHARACTERISTICS 


This test unit has been designed to provide а method for ground checking the pilots cabin 
and electronic compartment temperature control system. 
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FUNCTIONAL CHARACTERISTICS 
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GROUP; IV 


О TITLE: Generator Set, Electrical Ground Portable MX 1179 
FUNCTIONAL CHARACTERISTICS 


Designed to supply electric power to the MX 1179 equipped airplanes only. 
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IV-11 


GROUP: IV 


Q TITLE; Tester, Edison Fire Detector System 
FUNCTIONAL CHARACTERISTICS 


Used to test the functional operation of the Edison fire detector system. 
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GROUP: IV 


Ga TITLE; Tester, Heater Windshield Control 
FUNCTIONAL CHARACTERISTICS 


Used to test the control unit for the heated windshield. 
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GROUP: IV 


TITLE; Tester, Electric Heated Windshield 
FUNCTIONAL CHARACTERISTICS 


Used to test the heating element of the electric heated windshield. 
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GROUP: IV 


TITLE; Tester, Electrical Heated Windshield 
FUNCTIONAL CHARACTERISTICS 


This tester is used (0 test the electrical heating element in the windshield. 
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GROUP: IV 


С) TITLE; Heater, Type H-1 Modified 
FUNCTIONAL CHARACTERISTICS 


Manufacturer to exhibit Ne. WCL-987. 
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F-102 TRAVELING DISPLAY AIRPLANE 


LOADING 


Use the following steps as a check list in loading the F-102 traveling display 
airplane. The two 40-foot flat-bed trailers have been redesigned to facilitate 
these instructions. 


STEP | PRELIMINARY CHECKS 


Charge the pneumatic system fully. 

Close the missile bay doors. 

Close the canopy. 

Remove observation platform and steps from the area. 


wt н 


NOTE 


The platform and steps can be handled with the 
Garland crane and stowed on the Garland crane 
trailer. 


5. Расе the main landing gear wheels upon the special ramp and сћоск. 
STEP И GARLAND CRANE POSITIONING 


Ten feet aft of airplane. 

Headed toward left. 

Trailer bed edge parallel to wing trailing edge. 

Base of crane slightly to left of fuselage. 

Order of removal and storage with crane in this position: 
а. LH/RH elevons, 


mh ç to = 


b. LH wing, 
с. fin, 
d. R/H wing. 
STEP III LH/RH ELEVONS (Reference Sketch Page 7 | 


1. Remove LH elevon first and then RH elevon as below. 
2, Remove slide pins with special tool from: 

а. outboard fitting, 

b. middle fitting, and 

c. inboard fitting from inside airplane. 


STEP Ш 


2 


STEP IV 


Dd 
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F-102 TRAVELING DISPLAY AIRPLANE 


LOADING (continued) 


LH/RH ELEVONS (continued) 


Lift by hand to set on ground. 
Hook two lifting lines from crane to 
а. outboard end, and 
b. inboard епа. 
Use two steadying ropes to control elevon during lift. 
Lift to stowing position: 
а, leading edge down, 
b. LH elevon horn fairing to the LEFT, and 
c. RH elevon horn fairing to the RIGHT. 
Secure elevon with the tie-down block on the stowing cradle. 


LH WING (Reference Sketch Page 7 ) 


Use wing sling. 
Engage the three lifting rings ontheupper wing surface with the sling hooks. 
Lift the wing vertically and slightly inboard. 


NOTE 


This action will disengage the wing attach fittings. 


Lower wing. 

Engage aft inboard lift rings with crane lift hooks. 

Attach two rope guide lines to wing. 

Lift wing until sling hook in aft inboard ring can be disengaged. 
Raise wing with two sling hooks until the wing is vertical. 
Disengage the lift hook from aft inboard wing. 


NOTE 


The wing now has the inboard edge down. 
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LOADING (continued) 


STEP IV LH WING (continued) 


10. Stow in forward left-hand cradle: 
а. trailing edge forward, and 
b. inboard edge down. 


NOTE 


The two pins in the cradle will engage the traveling 
fitting on the wing. 


11. Attach tie-down hooks to bolts on wing elevon fitting. 
STEP V FIN (Reference Sketch Page 7 | 


1. Engage crane lifting hook in lifting ring on upper leading edge of fin. 
2. Attach two guide ropes for steadying the fin. 
3. Lift in true vertical plane. 


NOTE 
This action will disengage the fin's attaching pin. 


Swing to stowing position. 

Stow vertically. 

Stow with leading edge forward. 
Tie down. 


STEP VI RH WING (Reference Sketch Page 7 | 


эь 


1. Repeat procedure т Step IV. 
2. Stow as shown in sketch. 


STEP VII SECOND GARLAND CRANE POSITIONING 


1. Forward and to left of airplane. 
2. Opposite nose lift bar. 


NOTE 


Leave enough room for second trailer to be backed 
under fuselage after nosecone has been removed. 
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LOADING (continued) 


STEP VIII NOSECONE REMOVAL (Reference Sketch Page 7 ) 


H Open doors aft of nosecone. 

2. Remove two upper attach turnbolts. 
3. Pull nosecone forward. 

4. Stow as shown in sketch. 

5 Tie down. 


STEP IX LOADING REMAINDER OF AIRPLANE (Reference Sketch Page 7) 


1. Pressurize main landing gear struts to full extended position. 

2. Remove towbar from airplane. 

3. Attach nose lift bar to nose jacking point aft of forward electronics 
compartment. 


NOTE 


Be sure that electronics compartment doors can be 
opened and closed to gain access to airplane's batteries.. 


Chock main wheel. 

Attach lift sling to lift bar. 

Raise nose of airplane to clear trailer. 

Back trailer under fuselage. 

Position for loading. 

Lower nose wheel into nose wheel well in trailer. 


RPA юж 


NOTE 


Be sure аП doors are closed during positioning of 
fuselage. 


10. Use the Garland crane trailer to pick up the observation platform, steps, 
and auxiliary ladder. 
11. Stow the items in above step as shown in sketch, 
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LOADING (continued) 


SECURING AIRPLANE FOR TRAVEL 
Remove air from both main landing gear struts. 
NOTE 
Vent valves are located on pneumatic panel in control 


compartment forward of left main landing gear wheel 
door. 


Removal of the air will allow aft portion of fuselage 
to rest on cradle in trailer bed. 


Remove wing spar bolts (4 per side). 
Attach wing hoist cables to hoist ring on outboard end of spar. 


NOTE 


Access to wing hoist cables is through doors in 
dorsal fin area about wing spar #4. 


Wing hoist cables can be raised and lowered by using 
remote control box and wire found in control 
compartment. 


Fold one wing at a time to side of fuselage. 

Secure each wing with wing lock strut between wing spar fitting and fuselage 
fitting at wing spars #3 and #5. 

Unlock main landing gear side strut down lock. 


NOTE 
Each wing strut is labelled for location. 
Secure cable with turnbuckle between the tie-down lugs on main landing 


gear struts. 
Remove slack from wing hoist cables. 
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LOADING (continued) 


SECURING AIRPLANE FOR TRAVEL (continued) 


Place screwjacks on base under main landing gear strut jack points. 


. Jack airplane a few inches. 
. Pressurize main landing strut until fuselage clears cradle. 


Pressurize nose strut to have only two inches clearance from full com- 
pressed position. 


. Use sling to tie nose of airplane to truck bed by nose lift bar. 


Tie down fuselage at spar #4 to trailer bed. 


. Load wheel chock and towbar on trailer and tie down. 
. Check both trailers for tie-down of all parts. 
. While traveling: 


а. keep pneumatic system fully charged, and 
b. check air in landing gear strut frequently. 
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TRAILER POSITION | 1 


1 ELEVON RH 


1 ELEVON LH 


2 WING LH 


TRAILER BED 


Figure 1. Stowing Position Diagram 
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F -102 TRAVELING DISPLAY AIRPLANE 


UNLOADING 


Use the following steps as a check list in unloading the F-102 traveling display 
airplane. 


(л єє со ~ 


~ 


10. 


11. 
12, 
13. 
14. 


PRELIMINARY СНЕСК 


Check pneumatic system: 
a, if pressure is below 750 psi, open outboard missile bay doors and 
start compressors; 
b. shut off compressors at 1000 psi. 


PREPARATION FOR ASSEMBLY 


Remove nose tie-down sling. 
Remove fuselage tie-down at main gear. 
Exhaust air from main landing gear to allow fuselage to rest in cradle. 
Remove screw jacks from under main landing gear jacking points. 
Remove cable tie between main landing gear tie-down lugs, allowing this 
cable to remain in fuselage. 
Use wing hoist to remove: 
a. wing lock struts, and 
b. lower stub wing. 
Put lower spar fitting bolts into place at: 
a. wing spar #3, 
b. wing spar #4, 
с. wing враг #5, and 
d. upper spar #4. 
Lock main landing gear side strut downlock. 
Pressurize main landing gear struts until fuselage clears trailer. Use 
Special ramp and chock if necessary. 
Bring Garland crane trailer alongside nose portionoffuselage as in Step VII, 
LOADING INSTRUC TIONS. 
Attach left sling to lift bar. 
Chock main landing gear. 
Raise fuselage nose by crane to clear fuselage trailer. 
Remove fuselage trailer. 
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UNLOADING (continued) 


STEP ШИ  NOSECONE REPLACEMENT 


Replace nosecone by reversing procedure in Step УІП о: LOADING INSTRUCTIONS. 
STEP IV RH WING REPLACEMENT 

Replace RH wing by reversing procedure in Step VI of LOADING INSTRUC TIONS. 
STEP V FIN REPLACEMENT 

Replace fin by reversing Step V of LOADING INSTRUC TIONS. 
STEP VI LH WING REPLACEMENT 

Replace LH wing by reversing procedure іп Step IV of LOADING INSTRUCTIONS. 
STEP VII ELEVONS REPLACEMENT 

Replace elevons by reversing procedure in Step Шо LOADING INSTRUCTIONS, 
STEP VIII READYING AIRPLANE FOR DISPLAY 


1. Remove all slings from airplane and stow on irailer. 
2. Remove nose lift bar. 
3. Reel in wing hoist cables until hooks are in stowage point in dorsal fin area. 
4. Stow wing hoist remote control box and wire in the display control 
compartment. 
5. Spot airplane in final display position by using towbar and prime mover. 
6. Connect 110-volt AC current to airplane at aft side of left hand main wheel 
well. 
7. Check electric system for operation. 
8. Refer to electric schematic 
а. circuit breakers, 
b. fuse locations, and 
c. trouble shooting procedure. 
9. Check pneumatic system 
10. Charge pneumatic system to 1500 psi. 


STEP IX CLEANUP BEFORE DISPLAY 


1. Put up observation platform and step. 
2. Remove trailers to their parking area. 
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F -102 TRAVELING DISPLAY AIRPLANE 


Figure 2. Display Airplane With Towing Bar Attached 10 
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F-102 TRAVELING DISPLAY AIRPLANE 


Figure 3. Removal of RH Elevon 
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Ғ-102 TRAVELING DISPLAY AIRPLANE 


Figure 4. Stowing ВН Elevon on Trailer 
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Е-102 TRAVELING DISPLAY AIRPLANE 
Figure 5. Removal of LH Outer Wing 
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Ғ-102 TRAVELING DISPLAY AIRPLANE 


Figure 7. Removal of Tail Fin-Rudder 
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Figure 8. Removal of Nosecone 
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Figure 9. Backing Trailer Under Fuselage 17 
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Figure 10. Folding Wing Stub 
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Figure 11。 Stowed and Secured Airplane on Trailer 
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Figure 12. Pneumatic and Electrical Control Panel 
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Figure 13. Electrical System Schematic 
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F-102 TRAVELING DISPLAY AIRPLANE 


SYSTEMS 


Electrical System 


The electrical system 15 composed of four 12-voltheavy duty, truck-type batteries 
(205 amp hour each) hooked in series - parallel with 24-volt output. 


А knife switch (located over top of compartment door just aft of missile bay and 
forward main wheel well, LH side, Station 405) turns power on and off ship. 


Тће electric poweris fused with а 150-amp cartridge-type fuse at the knife switch. 


А circuit breaker and switch panel (in the compartment at Station 405) controls 
the cockpit, landing, position, taxi, and formationlights. This board also controls 
the canopy and compressors. 


The canopy can also be actuated from the nose wheel well. 


А portable control box to operate the wing winches is stowed in the compartment 
at Station 405. 


A receptacle for 110-volt outside power is located in the LH main wheel well. 
Outside power can be used with a rectifier to run the display airplane's elec- 
trical equipment, 


Four compressors, drawing 21 amps, are used to furnish pneumatic pressure 
for missile bay door operation. Two compressors are located in each outboard 
missile bay (LH and RH). 


The winch motors which are located in the barrel, are used to fold and unfold 
the wings. These motors are rated at 135 amperes under full load of 10,000 
pounds on ће hoist cable, After initial surge, each motor draws about 50 amperes 
while raising the wing. 


The schematic drawing on page 22is to be used for trouble-shooting the electrical 
system. 
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SYSTEMS (continued) 


Pneumatic System 


The operational system will be 1550 psi (HP) pneumatic system, maintained by 
four compressors, controlled by a pressure transmitter switch located in each 
compressor, High pressure air is to be stored in two CVAC bottles -39, located 
in LH missile bay. 


The system is designed to open and close the missile doors and to pressurize the 
landing gear struts with high pressure air. 


Installations necessary to complete the above task, in addition to the ship's 
System, are a control panel, consisting of fourteen manually operated control 
valves, and one (HP) air gage. The panel is located in the aft electronic com- 
partment, The valves are identified with 3/16-inch lettering as to function and are 
further identified by color coding the valve handles. Four (HP) air compressors 
are located, two each, in either outboard missile bay. Four check valves are 
installed, one in each compressor line to permit the compressors to cut in or 
out as desired and are controlled by four pressure switches, located one each in 
each compressor. A relief valveisinstalled down stream near the storage bottles 
and is calibrated for 1600 psi. А filter is installed between compressor units and 
Storage bottles. A main line turnoff valve is locatedin the control compartment 
between the pressure gage and manifold. 


Four hose assemblies, two each in either main wheel well, permit raising and 
lowering the gears. One hose is installed on the nose landing gear to permit 
raising and lowering the gear. 


Method of Operation 


The landing gears are raised and lowered manually. The landing gear struts only 
will be pressurized. Each strut has an independent system and is controlled by 
а pressure valve and a vent valve. 


Missile doors are to be operated by (HP) air andcontrolledby an open, close and 
vent valve. The center doors are controlled and operated independently. The two 
outboard bays and all four doors operate simultaneously from the same set of 
control valves. 


23 


| 


Ғ-102 TRAVELING DISPLAY AIRPLANE 


SYSTEMS (continued) 


Pneumatic System (continued) 
NOTE 
To keep doors from opening ог closing too fast: 


1. Н operator is in process of opening doors, open 
CLOSE valve 1/2 turn. This will keep doors from 
opening too fast. 


2. If the same situation applies during closing doors, 
open OPEN valve 1/2 turn. 


3. If the same situation applies when filling struts, 
open valve 1/2 turn as above. 


АП valves on the control panel are normally closed. When selecting, for example, 
center doors close, first open the center doors close VENT valve; then open the 
center doors CLOSE valve when the doors are fully closed and locked. Close all 
valves. When opening center doors, first open center doors open VENT valve, 
then open center doors OPEN valve. When fully opened and locked, close all 
valves. When pressurizing landing gears, first open selected landing gear valve. 
When landing gear has required pressure, return the valve to the CLOSED posi- 
tion. Open selected landing gear VENT valve only when it is desired to bleed 
down the individual system. 


CAUTION 
When opening vent valves, turn control handle three 


full turns counterclockwise. Open control valves 
slowly and allow air pressure to build-up gradually. 


A pneumatic flow diagram will be found on page 25. 
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F-102 TRAVELING DISPLAY AIRPLANE 
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MAIN LANDING GEAR 1500 PSI 
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Figure 14. Pneumatic System Flow Diagram 25 
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ши CLASSIFIED 


2 November 1956 


T. L, Maloy 


Sulject:' Reporting and Analysis Group Weekly Progress Report for Week Ending 


2 November 1956 


EDWARDS AIRCRAFT Е | 


Airplane 53-1787 (J. E. Stengel) 
Data in Work. 


Alternate airspeed system evaluation 


1. 
2, Elevon position measurement techniques 
3. Comparison of skin temperature thermocouples 
4. Wing fence evaluation Classification Changed to: 
Airplane 53-1791 (J, E. Stengel) UNCLASSIFIED 
` | EN | | Authorized by: SAAMA Date 12-12-66 
Data in Work D D 254 KELLY AFB TEX. 
ATARI US Reclassified by: Dept. Date 
1. External wing tank in-flight flutter tests Z А 130-1 4-4-67 
2. Ambient pressure in the main wheel well K. б 


Airplane 53-1794 (В. А. Elms) 


Date in Work 


Analysis of wing deflection and/or twist from wing camera: film 

Maneuver time histories of roller coaster maneuvers (Flight 14 through 28) 
Investigation of right roll-out during high "g" maneuvers at specific Mach 
numbers end altitudes (Flight 17 through 32) 

Check of photopanél pressure gages against C.E.C. pressures during 1, 2, 3, 
4, and 5 "g" wind up turn maneuvers : 


Airplane 54-1353 (В. б. Rice) 


Data іп Work 


1. 


2. 


Roll Coupling Analysis 
Static. and dynamic directio 


ФИ СТА еереер 


т - 


CONFIDENTIQL | 


OEE AXRCRART (Continued) 


p BCU ssion of раба 


1555 (8, С; Rice) (Continued) 


Шруба of the most extreme airplane responses measured during а 360° right 
Ж). mamauver with dampers on indicates that divergence is present both during 
т afleron deflection (79) and at the time the ailerons are returned to ` 
да Ab thie Letter time the lateral and normal acceleration at the c.g. 
жфасћња the boundary of the predicted maximum load factor envelope, Data is 
not available for the ensuing 0,15 seconds since oneliateral accelerometer was 


4; 


не 


ainat its stop. 


Blane 54-1580 (J, E. Stengel). 


Data іп Work 


m 
в. 
8, 
fa 


Di 


Sundstrand negative Е value tests 
Carbon monoxide tests 

Emergency landing gear extension tests 
Anti-surge bleed valve tests 


scussion of Data 


Load banks were installed to determine the effect on the Sundstrand unit 
when 75% or 100% of the rated electrical load are placed on the A-G 
alternator. A-C. power failures occurred during Flight 33 when the load 
banks. were used. A standpipe was added to the Simdstrand transmission 
011 vent and the recirculating valve relief valve was vented to the Sund- 
strand transmission sump prior to Flight 34. A check valve in the oil 
line between the engine oil reservior and the recirculating Vdlve was 
also added prior to Flight 34. An A-C power failure occurred with 100% 
electrical load during an idle power roll, The failure occurred as inter- 
mittent cut-outs of approximately „1 second duration over a period of 
approximately 2.5 seconds. i 


А severe compressor stall was experienced during а rapid engine deceleration. 
The intercompressor bleed valve opened approximately 10 seconds before the 
stall осочггед, 62 seconds after the stall occurred the engine exhaust. 
gas temperature reached 830 degrees centigrade. The pilot cut the power 
off to recuperate from the stall, The bleed valve governor had previously 
‘baen revised to conform to the Convair suggested setting. The "bleed valve: 
appeared to open at в lower engine speed than required by the governor 
setting. The available engine data is presently being analyzed in an 
attempt: to determine if а malfunction of the bleed valve on fuel control 
gould have contributed to the stall. 
ーー で ` 


CONVAIR EFT-A-8-299 
Sum Офефб 


Pege 3 


> ni тепе аков ў 
щ: 02 айв е1еб®йолйё НН détipsritürg: Rud. pressure data 


Mp of hot day ground support data indicated that e —. of cooling 
айг are supplied бо the airoraft. However, cooling of the aft missile bays is 
poor due to the faulty distribution of the cooling air. Modifications of the 


&iror&ft will be made to correct this situation and additional tests will then 
Ы» made, 


Мирдала 54-1390 (E. C, Laudeman ) 
Diba in Work 


1% Demonstration of compliance with lateral-directional stability dbiteria їп, 
USAF Spec.. 1815-В 


Даме 54-1398 (R, А. Elms) 
Аве. ME 
Date іп Work 


1. Pressure calibration linearity (post Flight 2 calibration) 
2, Analysis of pressure calibration linearity error with an assumption of 
straight line variation between О and 6 P.S.I.D. 


3. Determination of drift on pressure calibrations for two consecutive calibration 
periods, 

4. Instrumentation shakedown. check 

5. Fin load ЕАН цайны asymetrical maneuvers 


Airplane 54-1401 (в. 8. Wallach) 
Data in Work 
1. Aircraft calibrations 


HOLLOMAN AIRCRAFT 


Airplane 53-1788 (Е. В. Meyers) 
Data in Work у | 


1. Launch error et: 


17 Mist атр але, (Fiighbe 84 - 58) 


hom ЕН 45, (Mt, 1.1 + 40, 000 ft) shows satisfactory ejection. 
Ander pressures at ejection were 8950 P.S.I. (fwd) and 

: The forward shackle released 1.5 milliseconds before thei 

А ioni after five signal. No igniter action was obtained on this 


he ‘Engine певропве to РЕ exhaust 
gs Айщота в вевропве to armament operation 


вом. 
Тай РО аге being investigated to determine the aircraft response to the 
armement óperatüon. The data does not show any adverse effects on ‚ hs. aircraft, 


ntn ó. and а Дт induced by the armament. operation: 


авнаа. of Data 
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WORK PUBLISHED 


Title алс: っ ‚ Report No, 

Defect of Wing Fence Modification on Airplane Drag ж20-8-512-87 
2нї ВРА p Angle Determination EFT-A-8-297. 
i ledio *20-8-512-8T7 


EFT-8-8-291. 
*Z0-8-512-87 ` 


Бён — : 
66-42 Variable Ramp Date ГРИ Proosdura ЕРТ-А-106-4 


*plighi Operations Report F-102 Development Progrem for Week Ending 28 October 1956, 


ducti | 2 November 1956, 


Рге liminary Graphs 


ЕР«8-1191-404, 405, 406, 407, 408, 409, 410 - Flight Histories and External Wing 
Tank in-flight Flutter Tests 

ЕР»8-1795-56 = Missile Bay Area Temperatures During GAR-1 Missile Firing, Flight 41 

EFe8-1793-57 = Missile Bay Area Temperatures During GAR-1 Missile Firing, Flight 43 

EF-8-1T98-58 = Missile Bay Area Temperatures During GAR-l Missile Firing, Flight 44 

EF-8-1798-59 - Missile Bay Area Temperatures During GAR-] Missile Firing, Flight 45. 

EF«@+1'793=60 - Missile Bay Area Temperatures During GAR-1 Missile Firing, Flight 46. 

EF@-1793-61 = Engine and Flight Conditions During САН-1 Missile Launches, Flight 43 

„Бре 8-1794-384-592 ~ Maneuver Flight Histories, Flight 32 

EF«8-1794-898 - Maneuver Flight Histories, Flight 27 

EF«8-1794-394-397 - Maneuver Flight Histories, Flight 23 

EF+81797-138 - Summary of Ground Camera Coverage of MB-1 Trajectories 

Elm 8219978163 = MB-1 Rocket Ignition and Movement Sequence ` 


EPe8-1T97-164 = Aircraft Flight Conditions and МВ-1 Jump Angle Data 

ЕРе8-1)97-165.- МВ-1 Jump Angle Calculations 

EF#8+1797-179 = МВ-1 Jump Angle 

EFe8-1797-188 + MB-1 Jump Angle as Function of Angle of Attack 

ЕР-8-1197-184 = МВ-1 Computor Jump Angle 

ЕГ-8-1797-185 = MB-1 Rocket Jump Angle (Relative) vs True Angle of Attack 
EF«8-1797-186 - MB-1 Rocket Jump Angle (True) vs True Angle of Attack 

ЕЁ-8-1187-187 = Comparison of Test vs Theoretical MB-1 Rocket Jump Angle (Jump Angle: 


| Uncorrected for Drop) 

EF«841797-188 - Comparison of Test vs Theoretical MB-l Rocket Jump Angle (Jump Angle. 
Corrected fór Drop) 

EF«8-1797-189 = Computed Jump Angle vs Test Jump Angle 

ЕГ-8-1553-45 thru 49 = Simultaneous Load Factors During Roll Maneuver 

EFe8-1553-50 thru 59 = Aileron Roll Capabilities 

ЕР-8-1555-60 thru 68 = Roll Time History Comparisons 

EF«8-1588-54 ~ Hot Day Ground Support Temperature and Cooling Air Flow Date 

`ЕР-8-1590-19 ~ F-102A Large Tail Yaw Demping 

EP«8-1590-20 = Rudder Effectiveness for Large Tail 

“ЕР-8-1: 590-21 = 15,000 Foot Yaw Damping 
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ЕР-8-1590- -22 = 15,000 Foot Yaw Damping 


Ереба 1590+25 
BF+8-1590-24 
ЕР-8-1590-25 
ЕР»8-1290- 
Eins ? 
ЕР-891890- 28 


5247995 
53-11781 
53+1787 
59-1787 
atk og 


889120)” 
831781 
53-1798 
58361798 ' 
584179) 
53178), 
275511: ` 
5541494; 
53-1190 
58.1818] 
55-1187, 
58-1805 
54491351 
54-155% 
Ба» 1354. 
5621354 
5481880 
6461380 
5491588 
54-1388 


` бишйайу of Lüvestg 


- 45, „060 Foot Yaw Damping 
- 80,000 Foot Yaw Damping 

Е Ак bie Stability of F-102A Aircraft 
до Stability of F-102A Aircraft 
c Stability of F-102A Aircraft 
2 Yaw Damping 


REPORTS IN WORK 


Subject 


Climb Performance, YF-102 Finel Report 


MBé Е 


в (Binary Report) 

Airspeed System Évaluation (Maneuvering Flight) (Memo) 
&rbson of Skin Temperature Thermocouples (Memo) 

Ried Wing Fence Evaluation (Memo) 


Summary of Buzz Investigation (Final Report) 


. ae Rocket Jump : 
1862416 нокиа Summary биге) i 


hup Angle (Memo ) 
hb Test Development of the Pitch g Limiter (Pinal Report) 


Angle (Memo) 


‘Summary of F=102A RAT Performance (Final Report) 


Evaluation of АРТ 0.6. Tests (Memo) 


“Landing Gear Pairing 
Test Evaluation of F-102A Automatic Flight Control System (Final Report 


Loads (Memo) 


don (Final Report - Joint шинэ CVAC) 
dons Concerning the Roll-Coupling and. Lateral, 


- Response Characteristics of the F-102 Airplane 
Inert Ejection = MB-1 (Meme) 


Buffet. Investigation 


ТЕ-102А Armament Hardware Tests (Meme) 


TF-102A Response бо à 
Lending Gear b 
Flight Test Ev 
Evaluation of eno" 


је. Firings (Meme) ` 
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56-455 
ҮР-102 


YF«102 


MIE:66 


CONFIDENTIAL 


EFI-À-8-299 
Page. 7 


REPORTS IN WORK (Continued) 


Subject 


Procedure for Caeloulating Air Load Shear, Moment and Torque for Wing 
and Tail (Memo) 


С Stability and Control, m 102¥F пој. Report (52- -7995, 53-1779, ала 


53-1780) : 
Airspeed Calibration, Final Report (52-7995, 53-1779, 53-1782, and 
53- 1783) А 2 


a 


1 


М, I. Edelstein 
Flight Test Group Engineer 
Engineering Flight Test 


бю--- = 
Bea o 
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1 -CONVAIR | EFT=A-6-298 
Index: 3.14; 
A Division of General Dynamics 


(San Diego) 
pds ^14 November 1956 
D» Distribution Noted 
From: Engineering Flight Test Reporting ànd Analysis Group 
Subject D Е-102А USAF S/N.54-1380, Compressor Stall Testing With Convair 


Recommended Bleed Valve Governor Setting 
References: (а) 20-8-240, Flight Test Program, S/N 54-1380, dated 2 July 1956. 
(b) EFT-A-8-184, Ғ-102А USAF S/N 54-1380, Results of Tests Run for 
the Determination of the Anti-Surge Bleed Valve Operational 
Limit, dated 9 July 1956 | 


(о) EFT=A-8-243, Anti-Surge Bleed Valve Optimization Tests on Air= 
| шэн S/N 64-1580, dated 23 August 1956 


(а) 


Mpssurge bleed valve tests run аз outlined in Reference (а) to obtain optimal, 
Bie ‘on of the engine, have been. reported in Referencea (b) end (о). From the 
regult} of these tests Convair recommended а reviged bleed valve governor setting. 
This change has been incerponated on the Р=102А airplane S/N 54-1380 and tested. 
Thé results of these tests are presented herein. 


sunman 
Wath the Corvair suggested bleed valve governor setting incorporated, compressor 
stalls were attempted while the bleed valve governor was in automatic operation. 
One stall attempt at approximately 51,000 foot pressure altitude and Mach 1.00 did 
not produce a stall. A second attempt at approximately 45,000 foot pressure 
altitude and Mach 1.12 produged a very severe compressor stall, The bleed valve 
opened approximately 8 8 зада prior to stall initiation, but evidently had little 
effect, The pilot reported thet duct rumble occurred almost. simultaneously with 
‘the compressor stall. 


Тһе redults of testing accomplished to date has not been conclusive and additional 
teating will be performed. 

КОШ 

Prior to Тізені 33 of airplane USAF S/N 5413580 the bleed valve governor of the 
Pratt dnd Whitney J-57-P-23 engine 5 5 3 d 
recommended setting. ‘The Соптафг setting was determined from previous flightwibest 
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DISCUGSION (Continued) 


data dnd predicted cruise and lotter power requirements as reported in Referencen(c) 
and (6). Figure 1 shows a comparison of the previous P-23 engine governor setting | 
with Convair setting. The Convair setting appears as 3 curves which were plotted 
directly from the governor calibrations made after the setting was adjusted. Each 
of thé 3 curves represents the low pressure rotor (ма) rpm at which the bleed valve: 
should open at the temperature indicated, During Flight 35 an attempt to induce 8. 
cümpréssor stall was made, The pilot reduced the power lever from military to idle 
power position in approximately 5 seconds, Тһе bleed valve was in automatic 
operation during the deceleration. The engine stabilized at idle power in approxi- 
mately 23 seconds after the deceleration had been initiated. Duct rumble was noted 
by the pilot, but no compressor stall was evident, The stall was attempted at а 
pressure altitude of approximately 51,000 feet and Mach 1.00. 


Airplane S/N 54-1380 does not have the extended inlet ramp incorporated, and: theres 
fore, when throttling back at high speeds duct rumble Фла be expected, 


А second attempt to induce a compressor stall was made on Flight 34. On this 
attempt the power lever was reduced from military to idle power setting in арргохіз 
mately one second. Four seconds later the bleed valve opened. While the engine 
appeared to be stabilizing at idle power, eight seconds after the bleed valve. 
opensd, the compressor stalled. The pilot reported that duct rumble occurred almost; 
simultanegüsly with the stall. А time history plot of the various engine functions 
at the ‘time of the stall is shown ix Figure 2. It should be noted that the airplane 
жав glimbing when the stall occurred айй during the stall the altitude was increased. 
from 44,200 feet to 47,600 feet. The turbine discharge temperature began to rige 

at the onset of the stall and rose steadily to 85090. At this time, the pilot cut 
the engine power completely and descended. | 


On som of the previous compressor stalls encountered (References (b) and (6)) at 
altitujes above 45,000 feet the stalls were reported to be severe and recovery could, 
not be obtained immediately by opening the bleed valve, It was necessary for the 
pilot to reduce altitude before the stall would abate. It is possible that when 
flying at altitudes near or above 45,000 feet the engine operates/60 near its surgë; 
limit that opening the bleed valve does not increase the surge margin sufficiently 
to agers compressor stalls during rapid decelerations. Ú 
There were а few other discrepancies in engine performance which ocourred on 

Flights 33 and 34 which may or may not be ¢onnected with the compressor stall 
cocurrgnce, After the stall attempt on Flight 33 two engine accelerations were made, 
The engine took an exceedingly long time (42 and 26 seconds) to reach militüry power 
after the accelerations were іні өөд. The fuel flow appeared to fluctu&te | 
considerably around 1800 pounds per hour fuel flow, At higher fuel flows the flow: 
appeared to rise steadily aid the engine accélerated normally. 


On Flights 33 and 34 the corrected low pressure compressor speed was determined at 
tha time of bleed valve opening. These points are potted on Figure 1. The points 
obtained on Flight 33 occurred very near the Convair suggested setting, however, 

on Flight 34 the bleed valve opened at a mach lower engine speed than required by 
the setting. Тһе bleed valve did open ргйог to the compressor stall, however, 
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1% арреагв. that at altitudes near and above 45,000 feet the bleed valve effect оп 
deterring compressor stalls becomes lessened, 


The available data does not indicate that the revised bleed valve governor getting 
was ‘the reason for the compressor stall that was encountered 
| 


Prepared by 


Checked by 


хайч Ђу 47, М, 222 


В. М. Kuhns 
Group Engineer 
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Enclosures: Figure 1 - ЕР-8-1880-1138) Bleed Valve Operation 
і Figure 2 - EF-8-1380-112, Compressor Stall Effect on Engine Functions: 
Distribution: F. D. Applegate/U. B. Hurt 
D. Н, Bennett 
M, Dublin/W, Daniels 
W. Le Dittmann 
C, Е, Chapman 
W. W. Withee/T. 1. Maloy 
М, I, Edelstein 
4. J. Beckman 
К, E. Ward 
| у. L. Allwardt/P. 1. Соок (4) 
! В. L, Johnson 
G. W. O'Haro/G. Hofeller 
A. B. Treffer 


5. B. Stevens ・ の 
В. C, Shaefor і. Е. Ballou 


А. W. Kellogg J. E, Stengel 
В. Е. Strayer . 4 

Н. К, Спепеу 
L, д, Gaber , 


CONTAR i  EPT-A-8-295 
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Dires | (22122 : 


Те: ТМ, T. Майор 


A Mvision of 


Subject ; Кып i 
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Data im. Werk 


1. Alternate Bixspeed 


3. Comparison of skin temperabure thé: 
4. Wing fence evaluation 


Data in Work 


l. External wing tank in-flight flutter tests 
2. Ambient Pressure in the main wheel well 


Airplane 53-1794 (В. А. Elms) 
- Data in Work 


1, Analysis of wing e вота and/or twist from wing camera film 
2. Maneuver time histo 11 өп egaster ipaneuvenrs (Plight 14, through 28) 
3, Investigation of nig Bs \ dg | g maneuvers at specific Mach 
numbers and altitudes (Flight 27 through 32 
ы Len of photopanel pressure gages against €.E.C. pressures at 1, 2, 3, 4, and 
5 g wind up turn maneuvers 


Airplane 54-1353 (R. С. Rice) 


Data in Work 


‚1. Roll coupling analysis 
2. Static and dynaniic directions stability 


Dissussion of Data 


1, Analysis of yaw rate data in the region of .65 to „ВО Mach number б) at 35,000 
feet shows inherent. dynay айу y Gharacteristios for "damper off" condition 
are within the limits врфонн ed ва USAT Spec. 1835-B. 
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Discussion of Data (Continued) 


2. Data available indicate that roll rates exceed predicted values at 36,000 
and 45,000 pressure altitude. 


1. Sundstrand negative g valve tests 
2. Carbon monoxide tests 
3. Emergency landing gear extension tests 


Discussion of Data > 


Sundstrand Negative g Valve Tests - The production governoré installed to replace 
the experimental governor used in the Sundstrand negative g valve tests has beem 
tested without the one-quart accumulator connected to the charge oil system. Тһе 
data obtained indicate that the charge oil pressure dropped and AC power failures 
осриггед in the same manner as when the experimental governor was used withewt an 

J  àoQumul&tor in the charge oil system. AC power failures were not experienced after 
the accumulator was reconnected to the charge oil system. 


Airplane 54-1388 (R. А. Біле 
Data in Work 
1. Computations апа plots of hot day ground support data 
2. Setting up of a sample problem on the compartment heating and ventilation test: 


3. Instrumentation evaluation on the first data flight to demonstrate compartment. 
heating and ventilation 


Airplane 54-1390 (E. С. Laudeman) 
Data in Work 


1. Demonstration of compliance with lateral-directional stability criteria in 
USAF Spec. 1815B 


]  Biegeussion of Data 


1. Full throw (7°) aileron roll, 609 to 60° bank, at 1.49 Mach number at 28,800. 
feet resulted in а peak roll rate of 100 deg/8eo。 
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рађа in Work СЭ i 

1; Préssure calibration linearity (бозы flight 2 eain) ^ абы RUE 

2, Analysis of pressure calibration linearity error with ап assumption of straight 
. . . line variation between © and 6 PSID 

PU e Determination óf- drift on pressure calibrations for two consecutive calibration. 


. periode 


Date in Work ` 


1; Aireraft. calibrations 


HOLLOMAN ATRCRAFT. ATRCRATT . | "T Е 
| | ва? у АЧ 5 а | 
Май 52-17 88 | . В уег = | 4 
Data in Work мин UR 1 i 
1. 2.75 rocket jump angle =. * š i 
2. Launch error at missile burn-out 
Зайв 2 Work | | 
12 Missile separation and trajectory : E | ! чет | | 
2. Missile bay temperatures and pressures 4 са ТЕ 
" И m Р Ё 2 - * ын E aris = 4 
Airplane 53-1797 (E. R. Meyers) 
Data іп Merk - “ーー ем же 
Ule МБ. jump angle 
= C = Cb 


Discussion of Data 


1. "Jump angle" has been ‘determing for eleven firings. Comparison with jump angle! 
- obtained by~using the гааны траки 


НЭЭ 
к.» 
ЕЈ 
ч 


125644 : 
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San, Diego 


Data in Work 


14 Engine response to missile exhaust 
?. Aircraft response during missile firing 
3. Performance during high speed dive у の 


Discussion ef Data 

1. Analysis of date from Flight 24, S/N 54-1354 shows that the aircraft reached а 
true Mach number (Mp) of 1.33 at 30,340 true pressure altitude (нь). The dive 
anglé will be determined by Askania camera coverage. 


| WORK PUBLESHED 


Reports | 
Airplane "e | 
S/N Title Report No. 
53-1787 `, . Airspeed System Calibration - Five Foot Test Nose Boom ME 
- Assembly ; #20-8-512-86. 
53-1797 Agr Launch of МВ-1 Rockets, 29 June Through 10 August ・ 
| ‚ 1956, YF-1020, USAF S/N 53-1797 ЕРТ-А-8-288 
53-1797 -” J-57-Pll Engine Trim History During МВ-1 Firings, ҮЕ-1020 : 
| USAF S/N 53-1797 EFT-A-8-289' 
53-1797 History of 4—57 Engine Installation on Aircraft During - 7 
МВ-1 Rocket Firing Program EFT-A-8-292 
54-1353. ^c Preliminary Investigation of Roll Coupling оп the ` Ч | 
Gloved Fin ТЁ-102А S/N 54-1353 - JAEFT-A-8-282 
411. Holloman Progress and Program Highlights F-102 Armament Test 
Program : А ЕРТ-А-8-090 
53-1798 Monthly Progress Report | - 
XFlight Operations Report 1-02. Development Program fer Week Ending 21 October 1956, 
dated 26 October 1956. Ju 
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52-7995 
53-1785. 
53-178) 
53-1787 
A, 
53-1791. 
53-1788 
53-1788 .. 
53-1794 ^ 
53-179) 


51-1351, 
51-13 2 
5 
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=1 Jump Angle Data 
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Subject 
Climb Регёоглайсе, YF-102 Final Report 


- МВ-1 Firings (Summary Report) 


Alternate Airspeed System Evaluation (Maneuvering Flight) (Memo) 
Comparisen of Skin Temperature Thermocouples (Memo 
Summary of Bugg Investigation (Final Report) 


Two-Inch Rocket Jump Angle (Memo) 
GAR-l Missile Trajectory Summary (Memo) 
at High Nermal Acceleration (Memo) 
Summary of High Altitude МВ-1 Firings (Memo) 
MLO Link Loads 
MB-l Jump Angle (Memo) 
Flight Test Deyelopment of the Pitch g Limiter (Final Report) 


Summary of F-102A RAT Performancé (Final Report) 


Evaluation of AFT C.G. Tests (Memo) 
Landing Gear Fairing Loads (Memo) 


Flight Test Evaluation of F-102A Automatic Flight Control System (rebua. 190551) 


Evaluation of High Speed Leteral-Directional Oscillations Encountéred 
on F-102A Airer&ft and the Effect of Goxrectüve "Measures (Memo) 

Weapon System Bv: 2 

Summary of Inves 
Response Characte 

Inert Ejection - МВ-1 (ee) 

Buffet Investigation (Final Report) 


ТЕ-102А Armament Hardware Tests (Memo) 
TF-102A Response to ie Firings (Memo) 
Landing Gear loads Q em: 


Flight Test Evaluation of Sundstuand Negative д Valve Operation (Memo) 
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Subject: Maximum Speed Envelopes Obtained From Flight. Test оп FetO2A апа. 
TF=102A ш A 


+ 


This memo has been issued to correct а duplication of memo numbers and to 4 
‚ revise Figure 2. Previous issues of this memo bearing the number ЕРТ-А-8-898: 
“ dated 25 October 1956 are to be destroyed. : 


‘the. purpose of this memo is to present maximum speed vs altitude envelopes 

‚ attained to date during flight testing of F-102A and ТГ-102А airplanes: The: 
‘date utilized for these envelopes was obtained from several different: 

aireraft of similar configuration regardless of flight attitude or maneuvering 
condition, 


Mnclosure (A) presents the envelopes for the F-102A small fin configuration; 
; With өлі without pylon tanks attached. 


| Enclosure (В) presents the envelopes for the F-102A gloved 1) fin ‘and 


| Production large fin configurations, without ia tanke attached. 


.nelosure (C) presents the envelopes for the TF«102A smell fin and 
large fin configurations without pylon tanks attached, (А production 
fin configuration TF-102A has not been flown for testing purposes as of 
‘this dete.) 


Prepared by S& = t loas... : 


В. Е. Moore ^ Sr а 
Checked by ` ' И 1224 


P у - А. Е. Marshall | ' | 
‚ Ápproved Ъў 2,4 ( 4 ж i 2 | | 
| | |, He Chausse | 


! Approved by 2. Се 
| M. Г. Edelstein 


CONFIDENTIAL 


~ 


“У 


^ 
3 


АХ 


CONFIDENTIQL 


CONVAIR C | : PE | ИГ 212127 
Баш: Diego: DIE: ' Pape 2. 


1 


2 Р лад 


Еподовигев: К 
! AM. “+ 2 ` i ни pk 


(A) Figure 1 = EF-8-00-128, Maxiium Speed Envelope, Small Fin F-108A ‘ 

(B), Figure 2 ~ ЕР-8-00-124, Maximum Speed Envelope, Gloved and Production 
か Large Fin F-102A | 

(C) Figure 3 ~ EF-8-00-125, Maximum Speed Envelope, Small Pin and prea 

s Rr Large Fin TF-102A 
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Distribution Noted 


Subject: Fire Control System Functions to be Monitóred During Flight Test of 


(1) 


F-1024 S/N 53-1797 and 1806 


~ А 5 
E PON" - ` 


Te following is a simplified. desoription of the fire control systems 
functions to be- ге: дей. daring the. "Complete System Evaluation" flight 
test program of^1797 aud"1806.' Many of these. items will not be used for 
miss-ovaluation and re monitored merely as an aid to maintenance of the 
system and to aid HAC if design changes are required, 


(а) Radar Range (В) - Measured range to the target at any instant, At 


weapon detonation time the radar range should equal the relative misside 


run 88 obtained from ballistics charts. 


(b) Automatic Gain Control (лға) - А signal generated in the radar receiver 
to tidintain the gain of the range tracking loop nearly constant ав 
range decreases. The signal is а negative going voltage inversely 
proportional #6 the fourth power of the radar range. 


(p) Antenna. Azimuth Angle ($) - Antenna position іп azimuth measured from 
the diroraft. center. line. This antenna azimuth position will diffe: 
from the target relative bearing by an amount « qual. ‘to the track: Е 
loop error. Ав ih апу servo system some position error must be present 
if motion is to be ‘Waintained. 


‚ (d) Antenna Elevation Angle (B) - Antenna relative position in elevation 


measured from the launcher line, 


(ә) Antenna Azimuth Tracking Error = This signal is the primary command 
` to the antenna azimuth tracking loop amplifier. It is derived from а 
comparison of received signal strength and antenna position when the 
antenna is rotating. 


(P) Antenne Elevation Tracking Error - The elevation counterpart of the 
antenna &zimuth tracking error. 


(6) Missile Relative Range (F) e This signal represents the computed rele 
| range of the missile аб. time of detonation. If the МВ-1 is used in tj 
"Normal" or "i ip'.mode the "Е" signal is equal to the computed 

relative rang 


t detonation minus the distance traveled by the inter- 


ceptor in 1.5 8860 nds; This под сайфоп is made ав ап aid to computation: 


etermined miss in aziiiuth. 
pe 


of a course to steer to give а $ 


(в) Accelerated Component РУТ - This кішеі is the 
detonation modified to &coount oi dSceleratió 


ing snap~up and 
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Заң Mays: 
[ы à d: tine. to go until impact. During, co-altitude 
8080 fication ia nüllified фу the Sinl" term in thé 852729 


фаре) зәп] 


where: Te = Computed time of flight of weapon 


Y 
1 


T = Computed time until impact 


E 7 Acceleration due to gravity 


= Flight path angle 


missile run at the 3 
lead angle. This сог 
during $nap-up. 
correction to も he ге: 3 ~ T 
is reduced. It should also be: noted that the time to go used in this 
equation is in érror by 1.5 seconds 85 time of fire апа does not 
represent. true time before firing. 


(i) Azimuth Accéleretion (Rg Sin’) = А term added to the pilots steering 
signal to give a quick indication or correction for aircraft motion, 


(j) Elevation Acceleration В (L-g CosÀ ) ~ Similar to azimuth acceleration 
signal but.accounts for aircraft motion in elevation. L = normal 
acceleration. 


(к) Smoothed Azimuth баданы Velocity (RW ) = An azimuth rate signal 
: from も he antenna rate gyro, multiplied by R? and run through а soothing 
amplifier to remove noise. Тһе signal is divided by R and compared 
with computed. sile azimuth tangential velocity to determine the ` 
8teering signal in azdmuth. 


(1) Smoothed Elevation TWogenttal Velocity (R2We) - Similar to smoothed 
azimuth tangential velécity with the angular velocity measured in the 
elevation plene. 


(m) Azimuth Steering Signal - The azimuth steering error ` signal delivered 
to the pilots scope. This signal is generated as а function of miss 
velocity rather than miss distance so that the pilots scope will indicate 
an angle to turn through rather than a miss distance at も he target. 


(n) Elevation Чиг Signal - Similar to the azimuth steering signal. 
(о) Jump Angle term £ т * (2) = Computed jump angle multiplied by modified 


relative weapon fange at detonation and divided by time to go. Jump 
pls is а ава function of angle of attack, air ences speed 
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(а) Radar Range Rate (R) - The computer differentiates the range voltage to 
determine range rate Тог use in compütation of time to go. 


(r) Mach Number, True Air Speed, Air Density X Speed of Sound - These 
quantities are computed from static pressure, dynamic pressure, and air 
temperature dérived from separate transducers associated with the air 
data computer. . 


(a) Госкеоп ~ А voltege step signal indicating that the radar is locked on 
а target and that automatic tracking has begun. 


(t) Advanced Time Signals "B," "D," and "E" ~ Signale generated by the 
+ 24; computer before те viie to initiate ргераха оп for firing. Іп the 
MB-1 configuration, iB" time signal indi 
when in the snap-up mode and is an indication of time. to Е9 until fire. 
` : in Normal mode, "D" signal initiates door openings and "E" signal is 
а fire signal айтапсей Жо account for delays in the firing circuit, 
The Біле of occurance of "D" and "E" signals will be different for the 
ejection and extension launch systems. 


X 


(3) Figure 1 is а simplified diagram of the problem solved by the computer. Range 
(R), Azimuth angle (0), and Azimuth angular velocity (Wy) are measured in the 
ndar. The computer determines the missile relative range (Е) from ballistics 
information, air density, air temperature and interceptor velocity. 


(5) From Figure 1 it can be seen that the miss along the line of sight can be 
computed from known parameters for any given value ‘of T (time to go чинэ 
impact), 


| : M. В-АТ- Flos и 


| In the computer М] ов із made equel to zero and the equation is solved for Т, 
| When this computed Т is equal to a predetermined time of flight for the MB-1, 
the fire signal is given, Thus the computer fires the rocket at a time such 
that the miss along the line of sight is zero. 


| (4) Figure 1 shows the miss in azimuth (мав) to be given by も he following relation: 
Maz: В ur Е Sm Ө 


| 

\ 

| The computer solves this equation өлі transforms the miss distance to an angle 
! to turn through for presentation оп the pilots scope. А similar equation is 

| solved for ап angle to turn through іп elevation. If the pilot steers the 
Џ 


&ireraft so that the angle to баги through is zero, then the miss іп azimuth 
&nd elevation will be zero. 
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Subject: Maximum 886 Д ®пуе1орев Obtained From Flight Test on Е-102А and 
УРА ЈОВА Apt ten 


ж 


The purpose of the memo is to establish the subject envelopes for aircraft 
having small fins, gloved fins, and production large fins so that flight 
flutter testing regimes may be clarified, The envelopes represent flight 


| toatsdata obtained without regard to flight conditions other than speed 
and altitude, 


Figure 1 presents the envelopes for the F-102A (8-10) smell fin configura- 
tions, with and without pylon tanks attached, 


Figure 2 presents the envelopes for the F-102A (8-10) gloved arge fin and 
production large fin configuration without pylon tanks. 


Figure 3 presents the envelopes for the ТР-102А (8-12) small fin and gloved 
large fin configuration without pylon tanks. 
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‘Subjects History of 4-57 Engine Installation in Aircraft During MB-1 Rocket 
Firing Program 


е 


References: (а) 20-8- 151, Flight Test Program 8-82 Armanent Airplane, YF-102, 
1. dated 1 September 1955 


E (か it Тез торгоп, МВ-1 Armament, YF+102C, USAF 
"An ed 1 а: 56 
| (е) “272, Aiamerit Firing Summary, Holloman AFB, dated 


~ 


20 September 3956 v 
This пето presents a detailed adsis of 2-57 engines "installed in F-102 aircraft 
during the MB-1 rocket ‘flight test program (Reference а and м. +. 


А total of 24 ува] rookte have baen successfully launched from YF-102, S/N 53-1181 
ала ҮВ-1020, sft 553-2797; (Reference c). These launches жеге conducted at Holloman, 
Air Force Вазе, New Mexico by Convair Flight Test. personnel. C YA 


нг | 
Table Т ‘presents & summary of engine types and numbers of ali engines that were 
91184 in A/C S/N 5531781 and А/С S/N 53-1797 during the merken of 24 April 

h 48. September 1956. . . 


te 


dS. 


Prepared by „22: DES | 


М. М; Roberta 


қ M Checke 
Approved by " ИХ... > а, 


$ R. ‚М. Kuhns 


Approved by .4-. ¿ / 
M, І. Edélstein 


МИЙ со 
Enclosure as 


(А) Table I = J-57-Pll and P41 Engine History During МВ-1 Rocket Firings, 
ЕРТ-841797-166 


CONFIDENTIAL 


5 


OONVAER 
Şan. Diego 


Distributions 


J. B, 
4. C, 
W. А. 


GONFIDENTIGL 


Hurt/L. Ва11оц (2) 
Hoover 
Pickens/R. Streed 


M. Dublin/W, Daniels 


C, E, 


Chapman/W. Thiel 2) 


J, Adamson 
A. Kellogg 


W. W. 
H. K. 
м. I. 
J. Je 
R. Е. 
Y, L, 
в. г. 
G. W 
A. В. 
8. B. 
Ly 4, 


Withee/T. Le Maloy 
Cheney 

Edelstein ` 
Beckman’ `` 
Strayer 
Allwarüt/F. L. Cook (4) 
Johnson 

O'Hare/G. Hofeller 
Treffer 

Stevars 

Gaber 


R. Dixon 
Е. Meyers 
59 Deming. 


a М. 


Корегъв E 


Fhe (3) 


CONFIDENTIAL 


ЕРЁ-А-8-808 
Index: 3.14 


COPY 


ae RR RGD 
А? Division of General Dynamics ` 1 
(бап Dtego) 
batos! ^ 26 October 1956 
Š | , 
То: Distribution Noted ¬ . 


Subjett: Computàt ion. Procedure Гог Cookpit and Electronic Compartments Heating 


ава Төл дв, Sy. ет, Е-102А S/N 54-1388 


Rufain: (а) Phase ІІІ Systeme Tests, F+102A S/N 64-1388, 20-8-183 


INTRODUCTION 


£e end pressure data from the heating and ventilating system for the 


Tonperatu 


These esta ма. be conducted on the F-102A S/N 54-1388 airplane in accordance WER: 
Referance (a). 


» 
Жос p eaoh flight. 


The card& аге to be sorted into temper&ture &nd pressure groups by frame nuhe 
and. section as shown in Table II, The temperatures, pressures, and 

re caloulated with equations. given in Table III, and the computed 
ted in Figures 2 and 5, The cards necéssany 
| : Өтө: parated accorditig to the frame number 

and commutator section a За E 16 4. eed e tres ONEP ог 
жей Үр flow valves. do по h | 
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өл ое ernination, EF-8-1388-55 


( Р = Сага Placement of Measurement Requirement Items, ЁРЧ8-2388-56 
(с) Table тп - Equations, ПЕ--8-1388-57-58 
(D) Table TV = Pressure - Voltage Constants, EF=8-1388-59' 
(E) Figure 1 - Input-card Form One, ЕЕ-8-1388-60 
(F) Figure 2 - Outputecard Form Two, BF-8-1388-61 
(а) Figure 3 = Output-card Form Three, ВЕ-8-1388-62 
(H) Figure 4 = Flow Sheet, ЕР-8-1588-65-64 
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os Distribution Noted + 
Subject: J=57=P41' S/N P420886, Engine Trim History During МВ-1 Firdügs. 


YF-102C USAF S/N 53-1792 


References: (а) ЕЕТ-Р-8-766, Engine Parameters required for ҮГ-1020 
S/N 55-1797 and S/N 53-1806, dated 17 August 1956 
(в) S/N ст,-т76:102- 202 Engine Trim &nd T&ke-off Curve for 
8-10 or 8-12 A/C with а 4-57-Р41 or 11 engine 


Пир те trim checks were conducted after each of eleven MB-1 launches РОН 
YÉ-192C, USAF 8/1 53-1797 to determine the effect of firing оп еп 
performancë, Tests were conducted at Holloman AFB from 17 August’ 1966 hike 
18 September 1956, іп accordance with Reference (а). 


SUMMARY 


The results of the trim checks indicate no accelerated deterioration o 
gine performanse бит 56 by Е 2 тосын» There “із some 


epted high and low ргевацке compressor арада to increase, 
succeeding flights. The engine trim setting Was not adjusted ove 
period of these launches. 


DISCUSSION : 
Тһе flight conditions for the МВ-1 rocket launches are presented in Table i. 
Engind parameters at trim аге shown in Figure 1 for each pre-flight. The 
pre-flight may also be considered as post flight trim conditions for the 
preceding rocket launch flight number. The engine was installed and 

trimmed prior to an engine check fight (Flight 45). There was no trim. 
adjustment made for the period ofthe reported flights. - 


Тһе engine parameters аге presented оп а corrected basis. Trim constant 

(а) жав developed from Reference (b). Since for trim ее, the ong: 
pressure ratio "varied дата а with inlet tempg ана! 58 
ава constant ^ : 


WHS roc 


CONFIDENTIAL 
ФОМУАТВ ; ЕРТ-448-289 
Pan Diego Вара 2 


i ISCUSSION: (Continued) 


Turbine discharge. pressure Рр, ("Hg abs) 
Compressor: Inlet. pressure Pr, ("Hg. aba) 
Compressor inlet temperature Tp, (ес) 
Constant at ty, = = 000 — а 


Slope of trim curve (References) m = .00783 


a = Pp, / Ра, + m Tp, 


of trim since 
those at: the с ip Е 

for the present purpose since only trends in trim. change аге of prime. 
importance. 


There was no significant trend in engine trim constent. The random variatiting 
shown аге considered normal operation variation and deta scatter, 


The corrected compressor speeds (も he speed ‘at which the compressors and alsa. 
turbines eerodynanically "think" they are operating) exhibit à gradual 
increase throughout: a normal data ‘séatter with each succeeding fight. 1 


The corrected Тре has a slight tendency to increase with succeading flights 
but this trend is inconclusive аїйс8 the measurement Eyaten accuracy is en. 
the order of + 10%, 


и 


CONCLUSTON 


Trim checks indicate no obvious 4-57-Р41 engine performance deterioration 
over a period of eleven МВеј rocket launches from a YF-1020 aircraft. ! 
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Ппейоватев: (А) Table 1 = ЕРТ-8-1797-166, МВ-1 Rocket Firing Summary 
(B) Figure 1 = EFT-8-1797-155, Engine Trim History 
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Тол Distribution Noted 
Subject: Progress and Program Highlights = F-102 Armament; Test Program 


Reference: EFT-A-8-285, Bar Chart of Progress and Program Highlights, 
dated 17 October 1956. 


The attaghed six (6) charts present а brief history of the Р-102 armament 
development test program et Holloman Air Force Ваве, New Mexico, during 
the prigi 21 October 1954 through 20 September 1956. 
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(A) Figure 1 ~ Armament Test and Program Highlights S/N 53-1781, ЕР-8-1 
(3) Figure 2 - Armament Test and Program Highlights S/N 63-1788, ЕР-б 
(0) Figure 3 = Armament Test and Program Highlights S/N 55-1793, EFe8-1 
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INTRODUCTION - 


Тһе ігрове of this memo is to present preliminary results of an investigation into _ 
the Beefs phenomenon experienced during high speed pull-outs with F-102A S/N 54-1390 
SUMMARY A 
The production 8-10 airplane has a "built-in" right roll tendency because ef an ассан 
lation of production tolerances that has resulted in asymmetric wing tips, This 
condition requires that left-wing-down trim be used for all level flight conditions. || 
During high speed pull-outs, elevon hinge moments become larger than the power вара Љу 


roll-off oecurs. 


CONFIGURATION : . š : | 


F-10244 8/N 54-1390 is 8-10 Number 48, and is equipped with the production large зайд, 
extended inlet ramps, and large area speed brakes. 


DISC, USSTON 


the roll-off phenomenon was first observed Хангай the high "g" and high "д! portion of 
SAT 53-1791. flight loads program. Since that time, S/N 51-1390 has encountered the 
problem during pull-outs from high speed dives. Consequently, a flight test ргодгай 
has been initiated to investigate this problem, ав outlined in References (a) and (b) 


The theory was advanced in Reference (c) that the roll-off problem is а result of & 
сошО лай еп of excessive elevon hinge moments and asymmetric wing tips. It is felt 

that the roll-off can be explained as follows: An accumulation of production tolerancés: 
has resulted in an asymmetric wing tip condition that gives the airplane а fbuilt-iu!t 
right roll. This right roll tendency will make it necessary for the pilot to carry 
left-wing-down trim during level flight. However, during high. "а," high "g" flight, 
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MON (за псу] 


Flight test data to help substantiate the above explanation is shown in Figures des n 
through 6. Five instances where roll-off was enoountered are illustrated in Figures; 1. 
through 5. Noice that, in all five cases, the pilot was carrying from 0.5 to 1.0 
degrees of lef aileron (aileron angle is one-half the included angle) when he started 
lig pull-up; bub at the instant the normal acceleration reached а peak and started to: 
drop off, the aileron angle went to zero. 


Figure 6 shows а reproduction of а telemetering record for а flight — where — 
roll-off occurred, Note that, for the elapsed time interval between approximately 8.2! 
to 10.2 seconds, the left-hand cóntrol valve was BON opened (the right-hand coribrod, 
valve instrumentation was inoperative). 


A summary of flight conditions in which roll-off was or was not encountered is presented 
in Mgure 7. This figure includes datia up to Flight 14 of S/N 54-1390 and Flight 26 
of S/N 53-1794. The design speed-altiitude envelope of the 8-10 airplane is divided 
inte (1) the region in which roll-off is known to exist, (2) the regions where Limit. 
load factor (7.0 g's) has been obtained, (3) the unexplored region, and (4) a "guesmliingtett 
of the roll-off boundary. = 


CONCLUSION 


The flight test program should be continued as per Reference (b) to definitely establish 
the Фоа оте boundary flight condition. 


Я. Long 


Approved by 7) A Су лен. Checked by. 2 G Ч Ане? Я 


В.Н. Chausse E. С. Шалбөтап 


Prepared by. 


Approved Бу, 


M. I. Edelstein 


вык. 


Boclouree: / 


(A) Figure 1 - ЕҒ-8-1390-10, Tine History of 8011-05 Following High "в" Pull-Out 
(B) Мике 2 - ЕР-8-1390-11, 
(9) Tigure 3 - ЕЕ-8-1390-12, " " и n " " " " " " 
(0) Figure ћ ~ ЕР-8-1390-13, " " " " " " " "Ü " " 
(Е Figure 5 - EF-8-1390-14, " " " " " " и " " " 
try Figure 6 - EF-8-1390-15, и " я tt " ft " " " " 
(0) Figure 7 - EF-8-1390-16, Roll-Off Boundary Conditions 
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Dato: 8: October 1956 


To: Distribution Noted , = | à 


5 


Subject: F-1024, USAF S/N 54-1380 Afterburner Relight and Flamegut Tests 


Refferonce: (а) Convair Report No, 20-8-240, Flight Test Program F-1024 
1 USAF S/N 54-1880, dated 2 July 1956 


„Дитворисътон 


It is essential, that the pilot of an interceptor type airplane such as the Е-ъфащ, 

ће able upon demand to obtain the use of the afterburner. Іп an effort to extend 

the reliebildt6y of the afterburner of the Pratt and Whitney J57-P-23 engine, | 

tests менә flown to determine the maximum flamecut and relight altitudes. for 

configurations of the afterburner. These teats were accomplished as outlined ; 
~ Reference (в). 


SUMMARY 

The current production afterburner assembly could not produce repeated а Pai] 
relights above altitudes of 40,000 feet at a Mach number of 0.65 and 46,000 Ê 
et Mach 0.97. The modified afterburner assembly produced consistent relights 
up te 90,000 feet throughout the Mach number. range from 0,8 to 0.97. The пахі 
des at which relights were obtained were 50,400 feet for the production: 


configuration and 55,000 feet for the modified configuration, 


Ошу one flameout was experienced during these tests, With the modif 
Зино? configuration an altitude of 67,750 feet was reached before 1 fla 
occurred, The production configuration was not flown up to that altitude. 


DISCUSSION 


Configurations Tested 


ALverbupner flameout and telighb testa were run on the F-102A airplene, USAF 
БИМ 54=1.580. The Pratt and Whitney JB7-P-23 engine, S/N 604711, had a current 
Laban anes ая assembly during the first series of test His aot The 


jaded replacement of the current prođu ton components rid 
трагба às follows afterburner flemeholder P/N 202246 
(88, 242190, and 278190; engine taii cone "i 526787 гері 
the afterburner ignitor valve B/N SKZ 

produption spray baga (әйе а 261072, 2 
j Фе: 


" Prior to the firat series of 2. the afterburner fuel meter жав 
сн кафей Фа the mean flow schédüle as shown in igara 1. 


The modified flameholder provides a slightly larger effective area then the 
current production flameholder to create more turbulence for mixing the fuel 
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end айт, hts change should provide а mere stable flame at high altitudes and 
also aid in igniting the afterburner at high altitudes. By providing more 
flameholder area a greater, pressure loss +В incurred, which may increase the ^ 
thrust specific fuel сопви рЫ1 ón Slightly. Тһе change іп flameholders caused 

a change in the flow pattern of the turbine exhaust gases. It was found that 
the exhaust gases ifibinged directly onto the engine tail cone, resulting in У“ 
failure of the engine tail cone. Therefore, the tail cone was recontoured to 
prevent exhaust gas impingement. 


M © 
The J57-P-23 Bngine utilizes a "hot streak" type igniter for ignitión of the 
afterburner. A measured charge of fuel is admitted to an engine burner can 
immediately after the afterburner fuel manifold has obtained full pressure and 
the exhaust nozzle hag opened. The charge admitted to the burner causes a 
local rich mixture, and hence a flame streak, to be carried through the turbines. 
and into the afterburner fuel spray providing ignition. The igniter allows only 
one injection per afterburner actuation. The recirculating afterburner igniter 
valve differed from the current production igniter valve only in that the fuel 
was constantly recirculated from the igniter to the fuel pump and back to 
prevent gum formation in the valve due to overheating. The production igniter 
valve Пай по recireulation. Тһе drain line from the igniter valve was vented 
overboard during the second series of relight tests. During the. first series 
of tests the drain line was plumbed to the fuel tanks. 


Test Results 


With the current production afterburner configuration the maximum altitude at 
which a relight was obtained was 50,400 feet at Mach 1.02. Relight attempt 
failures occurred as low as 40,700 feet (Figure 2). It appears from these data 
that the altitude et which relights may be obtained varies with Mach number, 


On the first flight of the modified afterburner (Flight 19) an unsuccessful 
relight attempt was made at approximately 40,000 feet. Otherwise, relights 
were obtained consistently up to 55,000 fest. Above 55,000 feet two relighta 
were attempted wit success, On Flight 20 relight attempts above 51,500 
And on Flight 21 relight attempts above 50,000 feet 
were without success. Figure 3 shows the ава dies and relight aepo edis for 
three. flights with the modified afterturner. 
a deterioration in the relight ability of + » 


лорд айы A 


The various afterburner components were checked after Biens 21. The only 
defective part found was the reddreulating igniter. Fuel was found to be leaking, 
from the igniter to the exhaust nozzle actuator control. The igniter valve was. 
веш to the Pratt and Whitney plant for inspection. During a bench check it 

was found that fuel leaked from the igniter valve to the engine combustion 
chamber, but по leakage out of the lime to the exhaust nozzle actuation control, 
was found, А new igniter is to be installed for completion of the relight ыы 


Only one füemeout occurred. during these tests. The flameout occurred during a 
high altitude climb at Mach 0,87 and 57, 750 feet = üde while the modified 

afterburner was installed. Previous ав well as E ter climbs with either after= 
burner configuration did not reach as high an де. The highest altitudes 
Flown wiihoyis  fiemeout and 【 [ ! 


à> 
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1 + EF-8-1380-50, Afterburner Fuel Meter Schedule 

2 - EF-«8-1880-56, Afterburner Relight Chart for Current Production 
Configuration 

$ - ЕР-8-1580-57, Afterburner Relight Chart with Afterburner 
Modifications 
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Date: 5 October. 1956 
To: He К. Cheney 


Subject: Reporting and Analysis Group Weekly Progress Report for Week Ending 
5 October 1956. 


EDWARDS AIRCRAPT 


Airplane 65-1787 (J. E.. Stengel) 
| Data in Work 


1, Alternate airspeed system evaluation 

2. Elevon position measurement techniques 

3. Comparison of skin temperature thermocouples 
4, Wing fence evaluation 

5. Topp angle of attack transducer tests 


Airplane 63-1791 (J. E. Stengel) 


Data in Work 
1. ‘External wing tank flutter tests 


5794 (R. A. Elms) 


Airplane 585 
у 


1. Am lysis of pressure calibration linearity error with an assumption 
of straight line variations between О and +9 PSTD 
2. Wing 81г10848 investigation 
(a) Check of pressures on right wing against the pressures on the 
Left wing, 


3. Vertical accelerameter calibration evaluation (Flight 28) 
4. Investigation of right roll-out during high "5" maneuvers at specific 


Mach numbers and altitudes (Flight 17 thru 26) . | 
i 5, Determination of hinge moment at limiting "g" maneuver points (ане 2%) 


Discugsion of Data 
а —— а Е 
1. the roll gyros have а tendency during bank to bank maneuvers бо drift. ni 
of phase to the airoraft attitude. Remedial action was requested, 
г. Over the normal pressure range the error introduced by assuming а 13066 
variation between © and #9 РЕР 48 generally small. 


"plene 53-1798 (E. C. Laudeman) 


Data in Work 


1. Aft 0,0. tests 
2. Lending gear fairir 


^ GONVATR. 


1. 


1. 


1. 
2. 


3. 


4, 


Sau Diego 


Airplane 54-1353 


| Data in Work 
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l (бол пива ) 
R, C. Rice) 
i 


Y 


Roll coupling analysis 


| Airplane 64-1380 (J, E. Stengel) 
| Data in Work 


Sundstrýna negative "g" tests 
Emergency landing gear extension time 
Afterburner relight tests 

Carbon monoxide tests 


Discussion of Data 


From bench tests of the recirculating igniter at Pratt and Whitney ite 
was found that the fuel and al meade) into the exhaust. 
nozzle actuator control. Рае X = Bstion chamber 
of the engine. А new igniter ~ 5 
burner flameout end relight t 


The bleed valve governor will be removed at the first two дау airplane 
lay up &nd shipped to Р.А.С. for revision. Тһе revision will be 

EC 75209 which delays the bleed valves opening until the low pressure 
compressor speed has obtained approximately 400 RPM more than was 
required Бо open the v&lve under the present setting. The bleed valve 
governor will then be reinstalled and testing will continue. 


Airplane 54-1388 (R, A. Elms) 
? Рафа in Work 


Computations of effectivity of duct anti-ice system 

Extrapolation of dry air engine duct anti-ice data to wet air conditions 
as defined by USAF Specification 40395-0 

Comparison of flight test data with thermodynamics laboratory data 
concerning engine inlet duct air temperatures 

Computation and plots of hot day ground support data 


Discus sion of Data 


ë K 
Analysis of hot day ground support tests shows that there is “inadeguate | 
cooling in the aft area of the missile bays under steady айг flow conditions, 


Airplane 


1 


54-1590 (В. С. Laudeman) 


Date in Work 


1. 


Lateral - directional stability of the large tail airplane 
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(8. А. Elms) 


was 
, Data in Work 27 ! 
| з ©; 

1. Pressure calibration linearity check (Post flight 2 calibration) 
| 7% 

HOLLOMAN AIRORAFT 


Airplane, 85-1788 (E. R, Meyers) 


, Data in Work у 
1. 2,75 inch rocket jump engle у 
‚2. Launch error at missile burn-out 


Airplane 58-1798 (E. В. Meyers) 


‚ Раба in Work 


| 1. Missile separation and tr&jéotory 


| 2. Engine operation during missile firing ' 


Airplane 53-1797 (Е. В. Meyers) 
“Фаза in Work | 
| 1. MB-1 rocket firing 1 
га, MB-1 jump angle 
| Disousglon of Date, 


, Аа attempt was made to obtain jump angle data from forward view strike 
camera and askania camera (ground) coverage. Efforts to obtain a suitable 

| boresight calibration were unsuccessful, Satisfactory askenia date were 
obteined from 18 firings. Апу determination of jump angle for these 

| firings will be dependent upon these data. ; 1 


Airplane 53+1806 (Е, Е. Меуега) 
| Рафа in Work | 
| 1. Pit ejection data 
| Discussion of Date | сү 
| Further investigation ef the pit ejection #8 data shows the forward 


! pistin movement trace to be ñormsl. The high operating pregsure,. 5200 PSI,. 
| of the system, however, warrants в rerun of the test prior to air ejection, 


VAS 
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1354 (R, C. Rice) 


Airplane 84% 


Data in Work 


1. Airplane response Бо missile firing 
2, Missile exhaust effect on engine characteristics 


` ` Discussion of Data 


! 1。 Analysis of date from flight 19 shows a total turbine outlet pressure 
drop (Pp ) of 6,55 inches Hg after firing three forward missiles at 
45,700 fet pressure altitude, true Mach number (Му) 1.060. This is 
the same order of magnitude as the pressure drop during missile firing 
at. 50,000 feet at Mach .90. 


8, Preliminary analysis of data indicates that missile firings had no 
adverse effect on the stability of the aircraft. 


WORK PUBLISHED 


Reports 
Airplane ` 
. S/N Title ЕС A 
53-1787 ^ Effect of Tailpipe Ejector on боб ће Air гі?» 
53-1787 Н Alternate Airspeed System Evaluation (Stsbilized ^ 1 
` Flight) ЕРТ-4-8-251 
58-1783 Missile Bay Door Flutter Cheracteristics *Z0-8-512-85 
55-1793 Armament Door and Gear Operation Film Report ЕРТ-8-006 
54-1354 Armametitt Hardware Tests у 5 *20-8-512-483. 
54-1580 Sundstrand Constant Speed Drive Negative © | 
Tests ж20-8-512-83 
54-1380 Afterburner Relight and Flameout Tests EFT-A-8-277 


*Flight Operations Report F-102 Development Program for Week Ending 30 Septembar 
1956, dated Б October: 1956. 


Prol iminary Graphs 


LF-8-1794-241-242-245-244-245-246-247-248-240-250-251-282-268-254—TPressure 

| Calibration Linear: Check (Flight 19) 
ET-8-1794-272-273-274-2T5-276-2'T 2 

Loads (Flight 17, 

EP-8-1794-259-260«-Filament and 
ЕР-8- 1794-2611262- 263-264-265+266-2 
' Chook (Flight 28) 
EF-8-1794-284-*Münuever Point Data Sheet (Flight 28) 
EF-8«1798-4344-110-8 Shelley Unit Performance 
EP-8- 1798-4344135-436-437-438-439--Тєїйл Elevator Angle vs Mach aber . 
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EF- 8-1380- “64 und автана Constant rade Drive Negative "р" Valve Test 
EF-821588-81. 88116 Bay Inlet Static Pressure vs Airflow Rate 
EF+8-1388-32ePre-cooling Missile Bay Temperature and O.A.T. va Time 
EER8-1588438--Missile Bay Temper&türe and О.А.Т. vs Time for Constant Cooling 
EF«8-13588-84--Nose Compartment Cooling Temperature and О.А.Т. vs Time 

ТР-8-1388-3 $8--Nose Wheel Inlet Static Pressure vs Airflow Rate 

EF-8-1588-36--No5o Compartment Temperature and 0.А,Т, ув Time for Constant Cooling. 


RBPORTS IN WORK 


Airplane 7 

Number ° Subject. - г 

52-7995 Climb Performance, YF-102 Final Report : 

52-7995 Wing Tip Air Loads Final Report 

53-1781 МВ-1 Firings (Summary Report) 

5361787. Alternate Airapeed System Evaluation (Maneuvering бан (Memo) 

53-178 Summary of Buzz Investigation 

53-11791] у + - 

58-1788 Two-Ineh Rocket Jump Angle (Memo) 

53-1788 САВУ] Missile Trajectory Summary (Memo) 

53-1794 Monthly Progress Report 

53-1794 Right Ro11=out at High Normal Acceleration (Memo) 

5841797 Summary of МВ-1 Firings (Memo) 

55е1797 -. MLG Link Loads 4 ! 

58-1790) Summary of Р-102А RAT performance (Final Repert) 

58-1787} , | 2 

55-1798 ` Evaluation of the Final Interim Trim Servo (Memo) 

53-1798 ‚ Accuracy ог. Shelley Unit Total Pressure Sensed at the Vertical Pin 
. Pitot Probe (Memo) 

52341798 Evaluation of Aft 0,0, Teste ・ 

63-1798 Evaluation of Éleotronie Pitch "g" Limiter (Memo) : 

55-1798 Evaluation of High Speed Lateral-Directional Oscillations Encountered 

525-1791! on F=102A Aroraft aid нө Effect of Corrective Measures (Memo) 

53-1799 ・ Weapon System Evalu&tion (Final Report) 

53-1813] ‚ Summary of Investigations Concerning the Roll-Coupling and Lateral, 

Siel 787] Response Characteristics of the F-102 Airplane 

54-1351) Buffet Investigation (Final Report) 


54-1553] я 

54155 TF-102A Armement Hardware Tests (Memo) 

54-1854 anm QN E to Missile Pirings ( toc 

54-1580 и 

64-1380 

54-1888 

54-1588 пре nents теріде Ground Support Equipment; 
54-1590 i oil Cooler Duet Differential Pressures During High Speed Dives 
54-1390 Response of Production Large Tail Е-102А бо Abrupt Aileron Rolle; 
54-1390 Investigation of High Speed Roll-Off (Memo) 
, 66-452 Variable Ramp Data Analysis Procedure (Memo) 
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‚ REPORTS IN WORK (Continued) 
Airplane A 
Nuniber Subject ・ 
—— i a г, が ^ z + 
56-465 ^". Procedure for басите ав Air Load Shear, Moment and Torque for 
ーー . Wing end Tail (Мейо) 
Yr-102 77 Stability and Control, YF-102 Final Report (52-7995, 53-1799, and 
ДАЛИ века. 
YFeX02 | [ d Calibration, Final Report (52-7996, 53-1779, 53-1782, and 
үй-)02 | | ‘Powerplant Performance, Final Report (52-7995 and 53-1787) 
Yr- Joza f . 
5 1. Edelstein 
Flight Test Group Engineer 
Engineering Flight Test 
MIB зсс Е Ё: 
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28 September 1956 


„То: “ Н, К. Cheney 


Subject: Reporting and Mlalysis Group Weekly Pores Report for Week Ending 
28 September 1956. 


Data in Work 


1. Wing fence evaluation 

2. Alternate airspeed system evaluation 

3. Elevon position measurement techniques 

4. Comparison of skin temperature thermocouples 
5. Topp angle of attack transducer evaluation 


Airplane 53-1 Re А. Elms 


Data in Work 


1. Preparation of air loads data curves for September Progress Report. 

#. Wing airloads investigation: 

i, (а) Cheok of pressures on right wing against the: préssures оп the left wing, 
3. Determination of hinge moment at limiting "g" maneuver points (Flight, 21) 

4. Instrument. evaluation (Flight 27) 

5, Determination of Cy values at peak normal accelerations during maneuvers 

6. Investigating the possible malfunction of the roll gyros 

7. Investigation of right roll-out during high "в" maneuvers at specific Maok 

| mumbers and altitudes (Flights 17 and 24) 


Discussion of Data 


1. Investigation of maneuver points where 7 g could not be obtained indicates), 
| inadequate hydraulic pressure to overcome the high elevon hinge moments. 
| Further instrumentation and testing should be accomplished for further evaluation, 


Airplane 53-1798 (E. C. Laudeman - 
Data in Work 
1. Landing géar fairing loads tests 


2. Aft C,G. tests 
3. Electronic pitch "а" lintter evaluation 
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XDWARDS AIRCRAFT (Continuea) ue 
Ангра, 56.798 (Continued) 
| Discussion of Data | B 
| 1. Limited stick force per пр" data were obtained with the 110-8 Shelley unit arid — ~. 
| 0.0. at 31% MAC. Stick force gradient at supersonic speeds (approximately 1.10 Mp) 
| was 5.0 pounds рег Ив". Subsonic stick force gradient (approximately „85 Mp) was 
‚ 4.0 pounds рег "д", ; Ac Wa 


2. Data obtained from tests run at 45,000 feet with nominal С.С. locations at 2 0f, 
' 30.2%, 31.0%, and 31.5% MAC show the subsonic stick fixed neutral point to ocoür 
e > gb. а б.б. position of approximately 34.5% МАС, , Л а - 


E 


3. Additional tests were run on the electronic pitch "а" limiter. Simulated pilot. 
assist failures at maximum control surface rate resulted in satisfactory "д" limiter 
trips (surface rate approximately 34 deg/sec). | 


| Airplane 53-1813 (E. C. Laudeman) る г Ш" f у 
Data in Work | И | 
1. ваде stick evaluation 
Airplane 51-1353 (В. с. Rice) | 1 НЕТА. 


Data in Work 25 t» 


1. Roll coupling tests 


'Álrplané 54-1380 (J. E. Stengel) 


Data іп Work * 1 , КАЕ: 


1. Sundstrand negative "g" tests ” 
2. Emergency landing gear extension time 2, : 
3, Afterburner relight tests ` s 


Discussion of Data 


1. The Sundstrand negative Ив" valve test data indicate a loss of charge oil pressure 
followed by loss of AC power during negative "ш" flight approximately 2 to 3 seorids 
, after operation of negative "є" valve from recirculating system te normal system. # 
This occurs after return to normal 1 д attitude. The addition of а one-quart. Et. 
accumulator to the charge oil line has dampened the charge pressure fluctuation and ` 
deereased も he pressure drop-off during these periods enough to prevent loss of AC 
power. ` DET : ў 


X& ЭМ 


2. The Pratt апа Wittney representative indicated that the reason for the fuel leakage 
from the recirculating igniter was found to be due to the use of undersized fuel 
and air pilot valve pistons in the igniter valve. Тһе unit is being Rêvörkêd and 
‘should be available in two to three weeks. Flight test data indicate that the 
modified afterburner configuration has increased the altitude at which relights may || 
consistently be obtained by ав much as 10,000 feet. | 
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Ime AIRORART (Continued) 


1388 (В. А, Elms) p ) 
Data in Werk 


1, Computations of effectivity of the duct anbi-ice system 

2. Extrapolation of dry air engine duct anti-ice data to wet air conditions ав: 
defined by USAF Specification 40395-0 -` 

3. Preparation of instrument calibrations for compartment heating and cooling tests. 

5. Comparison of flight test data with thermodynamios laboratory data concern š 
engine inlet duct air temperatures 

5. Computation and plots of hot day ground support data 


Discussion of Data 


1. Engine inlet duct anti-Leing air temperatures measured during flight tests: 
permit the calculation of anti-icing system effectivities. These compare 
favorably with effectivities calculated from temperature даһа recorded im 
the thermodynamics laboratory test on a mock-up of the engine inlet duct, 


2, Hot day ground support tests were conducted with an MA-4 refrigeration wits; 
: which appeared to be incapable of continuous operation during cookpit and 
missile bay pre-cooling operations. It is believed that sufficient data мере 
obtained to fulfill test requirements. 


Data in Work - 


1. Roll coupling tests А 
2. Investigation of roll-off during high mpeed dives а DA 


Discussion of Data 


1, The roll coupling tests called for іп the flight test program have been completed. 
The most critical response occurred during а 360? roll using 79 aileron ай 
0,95 Mm and 23,260 feet. Тһе following conditions were noted: 
(a) Peak normal acceleration at 0.0. # 6.2 g 
(b) Lateral acceleration at С.С. (corresponding t to "а" above) ~ 0.1 Е 
(c) Peak roll rate „> 300 deg/sec. 
(d) Peak sideslip angle. 3.4 degs“ 
(e) Peak lateral acceleration at C.G, ~ 0.4 g 
(f) Elevator input の approximately 1,0 deg。 мр 


2. Roll-off was once again encountered on Flight 12 (two instantes). Flight. 
conditions at the time roll-off occurred иеге ав follows: 
(а) Мр» 1.44, Нр ~ 24,890 ft., max. normal acceleration ¿ |. Og 
(») My > 1.25, Нр — 24,200 fte, max. normal шысы ыш = 4..0 в. 
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лавай ол, of Data 


(Continued) - 

| Тһе léft-hand control valve was instrumented during these tests. The records: 
showed that the elevon surfaces stopped moving ап@ the control valve ran to 

| full-open at the instant roll-off occurred. This indicates that the hydraulike; 
actuators do not have sufficient- power to overcome the elevon hinge moments at: 
these conditions, In addition, it was noted that, at the start of the pull-up, 

| there was approximately 1.5 total left aileron trim present. At the instant 

roll-off occurred, the differential aileron had dropped to approximately zeros: 


Airplane 54-1396 (R. А, Elms 


Data in Work 


3. Maneuver flight РЕ (Flight 1) 
| 2. Setting up ІВМ procedure for Stability derivative caleulations 


HOLLOMAN AIRCRAFT 


plane 53-1781 (Е, Е. Meyers 


А 
Data in Work ! 
„1, МВ-1 firing summary report 
2. Pylon launch film report 
Жітрізпе 53-1788 (E. В. Meyers > 
Data in Work 
1. 2.75 inch rocket jump angle 
Airplane 53-1 (E. R. Meyers, 
Data in Work 
1. Missile separation and trajectory | 
2, Armament operation Tum тө ў 
Pd 
irplane 53-1 E. R. Ме; ers) 
Data in Work as ・ p m | и 


1. MB-l госке firing 


Airplane 53-1806 (E. В. Meyers) 
Data in Work . ; | 


1. Pit Ejeotion #8 
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тээж 53.1806 (e. өкімінде) 


(f) 


Шіломезіош of Data | 


Ejection system data indicates rocket release at an ejection pressure of 5200 pët; 
with the forward piston moving first by approximately one millisecond, Pressure 
buildup was normal, and the sequence of events was satisfactory, however the forward 
piston position trace shows premature bottoming before full extension. For this 
reason, a rerun of this pit ejection prior to firing was requested. - 


Airplane 54-1354 (R. С. Rice) 


Data in Work ` 1 бул 


1. Missile trajectory investigation 

2. Airborne armament cycling tests 

3. Missile launcher operation at high altitudes 

1. Effect of missile exhaust on engine performance 


Discussion of Data 


1. The left-hand forward viewing camera film was reviewed from Flights 10, 12, 43 " 
and 15, and chase film from Flight 15 to determine if off trajectory firing 
occurred. Film from Flights 13 and 15 shows that the forward center missiLé 
angled left, crossing the trajectory of the left forward missile. Chase fili 
showed опе missile straying from the others. 


2. Maximum launcher and deor cylinder loads and pressures on Flight 12, а missile 
flight, compare favorably with airborne armament hardware tests from Flights 7 
and 10. ` t К 


Analyzed data from Flights 17 ала 18 show similar results to those of earlier: 
Nights оу а ме, effect of mlssigagiüaedun 


Gh 
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Title У ' Report: No. 


53-1793 Cabin Depressurization Check 2e | EFT-A-8-273 
53-1793 Missile Bay Door Flutter and Armament Gear Loads” ? ди ( 
53-1793 Armament Gear Forces а т); 
53-1794 Monthly Progress Report , 
53-1799 Armament Gear Operation (Revision) ‚ | 
51-1351, Engine Respense to Missile Exhaust 
54-1380 > Linear Thrust Fuel Control EF Т-4-8-270 
54-1388 Revision of EFT-A-8-175 HORUM това ае for Duct 

Anti-Icing Tests) ; 。 と 
Holloman А/0 Armament Firing Summary 2 EFT-A-8-272 


"Flight "Operations Report F-102 Bevelopment Program for Week а 23 September 1956» 
dated 28 September 1956, пат ыз 


Preliminary Data Цин ! 


54-1390 Tabulated Data from Roll Coupling Teste » . 
Preliminary Graphs | Е | AER 
ҰҒ-8-1787-1577 & 1578 - Alternate Airspeed System Evaluation (Yawed Flight), ・ š 
EF-8-1794-257 & 258 - Indicated Vertical Accel. Dispersion fy > 
EF-8-1797-123 - МВ-1 Firing - Flight 47 : 
EF-8-1797-97-102-112 - МВ-1 Firing - Flight 49 : цэнэг г ыг 
EF-8-1797-101-103-111-113-120-126 - МВ-1 Firing - Flight 50 | този а ее 
ЕҒ-8-1797-105-106-107-108-109-110 - MB-1 Firing ~ Flight 51 : 


EF-8-1797-114-116-117 - МВ-1 Firing - Flight 52 

EF-8-1797-104-118-119-121-122 - MB-1 Firing ~ Flight 53 | 

YF-8-1797-124,-125 - Comparison of Engine Parameters During МВ-1 Firing ~ Flights 48 & 51 

EF-8-1797-128 - Comparison of Test Results of Extension (Rail) and Ejection МВ-1 
Launching Systems QS 


EF-8-1799-209-212 - Snap-up Maneuvers 2 
EF-8-1380-55 - Manual Operation of Sundstrand ямаа "а" Valve š E 
EF-8-1380-56 - Afterburner Relight Chart ~ Current Production , 


БЕ-8-1380-57 = jr. de ын " with Afterburner Modifications 
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92-7995 
53-1781. 
53-1787 
53-1787 
53-1791 
53-1788 
53-1788 
53-1794, 
58-1791, 
53-1797 
53-1797 
53-1798 
53-1787 
53-1798 
53-1798 
53-1798 
53-1798 
531791 
53-1799 
53-1813 
53-1787 
5471351 
54-1353 
51-1380 
554-1380 


‚ 5421880 


54-1388 
54-1388 
54-1390 
54-1390 
56-452 
56-455 


Yr-102 
17-102 
ҮТ-102 


YF-102A  . 


Page $ 
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Subject, 1 
Climb Performance, ҮГ-102 Final Report 
Wing Tip Air Loads Final Report : 
МВ-1 Firings (Summary Report) 
Alternate Airspeed System Evaluation: (Memo) 
Summary of Buzz Investigation 
Two-Ineh Rocket Jump Angle (Memo) , 
GAR-1 Missile Trajectory Summary (Memo); 
Monthly Progress Report . 
Right, Roll-out at High Normal Acceleration (Memo) 
Summary of MB-1 Firings (Медо) тел 
Мб Link Loads : P 
Summary of F-102A RAT van Tomine (Final Report) Lo А» р 


Evaluation of the Final Interim Trim Servo (Memo) . -: 

Accuracy of Shelley Unit Total Pressure Зепзе Й то K: 

Evaluation of Aft 0.0. Tests : 

Evaluation of High Speed Lateral-Directiohal Oscillations Encountered 
оп F-102A Aireraft and the Effect of Corrective Measures (Memo) 

Weapon System Evaluation (Final Report) 

Summary of Investigations Concerning the Roll-Goupling and Lateral 
Response Characteristics of the F-102 Airplane 


` Buffet Infestigátion (Final Report) 


Landing Gear Loads (Memo) ns 
Afterburner Relight and Flame-Out Tests (Meno) | 
Flight Tests to Determine the Intercompressor Bleed Valve Governor 
Setting for the J57-P-23 Engine (Final Report) 
Evaluation of the Engine Inlet Duct Anti-Icing System 
Pilot and Eleotronios Compartments Cooling Ground Support Equipment 
011 Cooler Duct Differential Pressures During High Speed Dives 
Response of Production Large Tail F-102A to Abrupt Aileron Rolls 7 
Variable Ramp Data Analysis Procedure (Memo) 
Procedure for Calculating Air Load Shear, Moment and Torque for Wing nom 
and Tail (Meme) à 
Stability and Control, YF-102 Final Report (52-7995, 53-1799, and 53-3780) 
Airspeed Calibration, Final Report (52-7995, 53-1779, 53-1782 and 53-1783) . 
Powerplant Performance, Final. Report (52-7995 ала 53-1787) 


е ` e 


қ. 


ҮМ. I. Edelstein " 
Tight Test Group Engineer 
Ес Engineering Flight Test A 
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Dato: . 28 September 1956 i 
Tot 27 Distribution Noted А 
Subject: Missile Bay Door Flutter and Armament Gear огде Е-102А, 
S/N 55-1795 75 


References: (а) 70-8-242 Armament Test and Development, Convair Flight 
Test Program F-102A, S/N 53-1793, dated 14 May 1956 
(в) EFT-P-8-710 Revision to Flight Test Program, Report 
Z0-8-242, F-102A, S/N 58-1798, dated 19 July 1956 
(c) DT-8-179 Armament Gear Ground Testa F-102A, S/N 53-1793, 
dated 27 October 1955. 


INTROBUCTION 


Tests were conducted to demonstrate the structural integrity of the 24 + 
2 Шави rocket missile bay doors, determine armamerit gear loads, and 
denonsitirate satisfactory armament displacement system operation at: 
parameters with 2 inch rockets and GAR missiles installed. | 
тейейїз are set forth in References (а) and (b). Test flights Wene 
conducted on F-1024 хачиг $/N 53-1793 from 12 July 1956 through 2 
18 September 1956. 


ева bay door flutter characteristics are satisfactory. Armament gear’. 
lends меке within limits after the first flight (Flight 17). Some gear 
loads were over limit during Might 17, but the condition was corrected: 
by adjustment of eccentric gear bushings for succeeding flights. The dires 
placement system operation was acceptable except for the closing 8% 
time of the missile bay doors. Door closing actuation signal was вї Е 
hpet of the flights. "Oit Canning" of the door skin during open period 
waa evident from missile bay view camera film durdhg high dynamis pros ure 
f t conditions. Oscillations of the launcher raid in the extended — 
poWition were noticed during several flights from camera films. 


DISCUSSION 


Flight parameters when the missile bay doors start to open are giver 
1 and plotted in relationship to design limite and maximum level 
parameters in Figure 1. Detailed flight parameters during the armaent 


‘displacement system operation for several of the fights’ are presented за. 


Figures 2 through 6. 


Missile Bay Door Flutter 


E ope ficienbs with Pe 
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Migatle Bay Door Flutter (Continued) , 

Migsile Bay Door Flutter (Continued) 


missile bay door actugters are shown in Figure 8. There were frequency 
variabicns during the damping period and there wes interaction between 
adjacent doors evidenced by the increased amplitude of the center bay 
left door when the left bay door snubs down, The transmission of forces 
between doors is apparently through the actuator fuselage mountings of 
adjacent doors to a common fuselage member. The damping characteristics 
of the missile bay doors are considered satisfactory. 


Armament Ge ar Loads 


Armament gear loads were within limits as reported in Reference (с) for 

all flight conditions except: Flight 17. Some gear loads were overlimits 
during Flight 17, but а readjustment of eccentric bushings reduced loads 

to within limits for all succeeding flights. The maximum gear loads 

during the gear operation period and in the retracted position are 

presented in Table 1. A sample of the characteristics and values of loads 
during the extension operation of the ва with eccentric bushings for 
ground and flight conditions is presented in Figures 9, 10, and 11. Previous 
to Flight 29 the eccentric bushings were replaced by concentric bushings. ` 
The bushings are locüted im the gear trunnion. The loads during flight 

and ground runs were generally less with the concentric bushings than with 
eccentric bushings, Ground and flight operation load characteristics of 


И maximun r rod Toad Wes 2080 рошійв tension. 


Armament Displacement Operation Time 


The armament displacement system time sequence (Table 2) as determined from 
три traces ned 8, тезе тата airtel n г аа E of one Second 
al opere: 
(The forward, Там: 


ала slow duking PL ahi "M 
Switch lights on the phéboparnsll | аге plotted on ng Meier ia curves ай. 
Figures 2 through 6. 


Observations 


From bay viewing е} 
bay door в! ў 
missile Launcher гал 1: extended р 
was not available Бо determine the аб 
evidence of fatiguing or in n 
were no excessive Loads in Suppo Û. goar due to launcher oscillation. The 

effect of this oscillation on missile trajectory is unknown but is expected 
to be resolved from scheduled tests of missile firings at comparable flight 


` CONFIDENTIAL 


„о anni g" of the missile 
вв or shaking of the 
d. Ih&sGrunentation 

8 phenomena. No 

in wes obserwed. There 


‘on. mounted camera сотегаще, 
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Observations (Continued) 
During all armament operations, normal acceleration loads at aircraft б.б. 
were greater than “1:06. The maximum normal acceleration of +4.4g occurred 
during flight 25, the armament gear loads and load characteristics for 
this flight are shown in Figure 11. 


CONCLUSIONS ЛЕ м 5 
: | | " 
1, Missile bay door flutter characteristics апа damping’ coefficients were 
satisfactory up to а dynamic pressure of 1340 pourids/square foot. 


2. Armament gear leads were within design limits. 
3. Missile bay door closing signal generally had excessive time delays. 


D 


+ Prepared by 


Checked by 


Approved by 4 ж Od УН 
: . Н, Chausse 
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) Table 1 - ЕР-8-1795-28, Armament Gear Forces 
) Тађје 2 - EF-8-1793-29, Armament Displacement System 

Time Sequence У 
Figure 1 - EF-8-1793-30, Flight Parameters =. 
Figure 2 - EF-8-1793-31, Flight Parameters (Flight 18). а 
3 = 12821793552, Flight Parameters (Flight 24) 

е (Flight 25) 

6) 


ENCLOSURES: (A 
шилэх! 


46 - ЕН-8-1793-54, Flight Warame 

6 = EF-8-1793-35, Flight Parameters 

7 = BF-8-1793-36, Missile Bay Doors 

` - EF-8-178$-37, Missile Bay Doors 
i load Characteristics ы 

) Figure 9 = EF-8-1793-26, Launcher Loads (Flight 18Ground Rum); 

) Figure 10 - EF-8-1793=22, Launcher Loads (Flight 18) 

) Figure МІ - EF-8-1793«38; Loads (Flight 25) 

) 

) 


ficionts. 
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Figure 12 - ЕР-8-1793-39, La her Loads (Bright 29-Ground Run) 
Figure 13 = ЕР-8-1793-40, Launcher Loads (Flight 29) 
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Dater 26 September 1956 m ES ` 
To: Distributton Noted 


Subjects “Cabin Depressurization Check on Е-102А, S/N 53-1793 


Reference: (а) EPT«P-8-712 Preliminary Check of Cabin Pressure Altitude with, 
Pressurizing System Inoperatiye on F-1024, S/N 5321793, dated 
20 July,"1956, 


INTRODUCTION 
Test was conducted to determine if there is significant difference in cabin and 


aircraft altitude during various flight conditions with cabin pressurizing, system 
inoperative according to reference (a). ! 


” 


SUMMARY 


One altitude test at subsonic and supersonic speeds Tas conducted during Flight 23 
of S/N 53-1793 with the following results: 


Соскр it Indicated Altitude Aircraft Indicated Altitude Indicated Mach Хо, 


37,000 Faet 35,000 Feet 1.10 
36,000 Feat, 35,000 Feet .90 


DISCUSSION 


‘Test was conducted during Flight 23, 21 August 1956. Flight conditions werê 
stabilized at 35,000 feat indicated altitude, and .90 and 1.10 Mach пошьег., 
cabin was depressurized and the pilot recorded aircraft and cockpit altitude 
Mach number when cockpit pressure had stabilized. 


CONCLUSION ` | 
1. Cockpit altitude. under depressurized conditions was higher than aircraft 


altitude. 
2. The difference between aircraft altitude and cockpit altitude increased with 


inereased Mach number. 
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Dates 20 September 1956^ a 
“Те: Distribution Noted 


Subjeot: Armament Firing Summary, Holloman AFB 


This memo presents а summary of all missiles and rockets fired from Convair-tested 
! F-102 aircraft at Holloman Air Horce Ваве. 


The ranges of flight conditions, the total number of armament expended and the 
launch aircraft: are presented in the following table: 


Trub Pressure 


Altitude-Feet 
АДС 、 Range 
| caR-2 53-1781 (21660 - 48040 
Missiles 53-1788 10790 = 52140 
55-1793 geo - 40875 
5241799 4540 - 47360 
5441554. 12110 - 51770 
Peak Values > 52140 
у 58-1781 - 25420 
5321788 53250 
| Tot 145 Peak Values 12610 - 53250 
ио ka war mnn mE = 

2.90 ‘Inch 46 53-і781 8340 - 46470 
Rockets 831 53-1788 4370 - 53040 
Tobal 877 Peak Values 4370 = 53040 

| : EEUU NES 
| * МВ-1 11 5381781 Ground - 45200 
Rockets 18 535-1797 12250 - 54340 
6 535-1806 20300 = 40035 
Total 85 Peak Values Ground < 64340 


0.63 - 1.15 


*Inoludes air jettisons (8), inert rocket motor ejections (6), and ground firings (8). 


This qummary includes all armament firing through 20 September 1956. Enclosures (A) 
through (L) present а detailed summary of stores expended. Enclosures (М) through 
(P) present а graphic summary of each type of armament fired; 
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Checked by 222272 


Approved by . u 
R. Н. Chausse 
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Enclosures: 


(А) Table I 
(B) Teble II 
(C) Table 111 
(D) Table IV 
(E) Table V 
(F) Table VI 
(G) Table VIA 
(H) Table VII 
(I) Table VIII 
(J) Table IX 


GAR-l Missile Firing Summary, YF-102 S/N 55-1781, EF-8-1781-128 

GAR=1 Missile Firing Summary, YF-102A S/N 53-1788, EF-8-1788-177 

GAR-l Missile Firing Summary, F-102A S/N 53-1793, ЕР-8-1795-17А 

GAR-1 Missile Firing Summary, Е-102А S/N 53-1799, EF-8-1799-183 

GAR-l Missile Firing Summary TF-102A S/N 64-1354, EF-8-1354-5 

2.75 Inch Rocket Firing Summary, YF-102 S/N 53-1781, ЕР-8-1781-129 

2.75 Inch Rocket Firing Summary, YF-102A S/N 53-1788, EF-8-1788-56 

2.00 Inch Rocket Firing Summary YF-102 S/N 53-1781, EF-8-1781-130 

2.00 Inch Rocket Firing Summary YF-102A S/N 53-1788, EF-8-1788-149 4 150 
МВ-1 Rooket Firing Summary, YF-102 S/N 53-1781, EF-8-1781-2354 


bere 0 pees 


(К) Table IXA - MB-1 Rocket Firing Summary, YF-102C S/N 53-1797, ЕГ-8-1797-228 
(L) Table IXB - МВ-1 Rocket Firing Summary, YF-102C S/N 53-1806, ЕР-8-1806-5А 
ИН ji = GAR=1 Missile Firing Summary, EF-8-1781-242 
N gure 2 - 2,75 Inch Rocket Firing, EF-8-1781-241 
(0) Figure 3 - 2,00 Inch Rocket Firing, EF-8-1788-185 
(P) Figure 4 - МВ-1 Rocket Firing Summary, EF-8-1781-240 
Distribution: Т. L, Lowry/D. Mancuso 
К. Е. Ward i | 
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(111217: ща 
А Bivision of бөлеуді Dynamics TPT As g2 
лица (вал, Diogd), л Index №. 414 
Date: 26 September 1956 
To: ^M. I. Edelstein 
‘Subject: Report of trip to Hughes Aircraft, September 18 - 20, 1956, 


concerning XMG-14 Fire Control System and Miss Evaluation 
Techniques. 


Attendence: W, Addington 


р. Middlekauff 
7. Howell 


The following is a list the Hughes personnel contacted and the sub- 
jeot discussed with eacht | 


Ј. Pohen = Air data computer mechanization and jump angle equations. 
авав - Instrumentation for S/N 53-1797 and S/N 53-1806. 

R. Westlake = Miss evaluation procedure to be used in ХМ0-14/МВ-1 test. 
А, Stasney - Miss evaluation methods and kill probability’, 

В. Cayford - Hughes experience with short range rooket miss evaluation, 
C. Walker - Photo projection equipment used in miss evaluation, 

D, Dedarien - Ballistics oomputer circuitry and mechanization, 


Ј. Gray/R. Coe/G., Shook ~ Measurements requirements and data reduction 
1 technique. 
The Hughes recommended technique for F-102A/MB-1/XMG-14 miss evaluation 
wes reviewed with Mr. К. Westlake. The proposed technique will employ 
the computed weapon detonation time and target position at detonation 
time to determine the misa distance. Target position will be obtained 
from a single forward viewing strike camera and radar range. The write 
up of the proposed procedure has not been completed and no error study 
has been made, It appears that the greatest measurement error will be 
in the radar range, Ап error in measurement of target range will be 
direotly reflected in the reliability of the miss evaluation system. 
It is expected that the write up of the miss evalustioh-procedure will 
be completed within 50 days. This system using а single forward viewing 
strike camera is not suitable for use in the snap-up mode. 


No service publications on the XMG-14 system are available. Schematic 
diagrams of parts of the fire control system were requested and are to 
be forwarded via В. Wright. E 
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4. Тһе miss evaluation technique used by Hughes on short range rockets was 
reviewed in detail. This technique is similar in many respects to that 
proposed for use with MB-1 and requires the measurement of angular dis- 
placement on strike camera film. Hughes personnel strongly recommended 
the use of a Richardson Film Reader for this purpose. The Richardson 
Reader has the following advantages over film reading equipment now in 
use by the Analysis and Reporting Group: 


(а) Constant magnification 
(о) High speed operation 
(c) Grester magnification 
(d) Integral fram count 


It is understood that a Richardson Reader may be purchased for about 
$5,000.00. 


5. Some information was obtained concerning equations mechanized in the 
ballistics and air data computer. These include the jump angle 
equations which were derived from theoretical and wind tunnel data, 
Mr. J, Cohen of Hughes Aircraft requested that jump angle data from 
flight test be furnished when available. 
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Distribution: б. Hofeller/W. Piper (HAFB) 
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` 


` INTRODUCTION 
Flight tests were run to evaluate the Bendix fuel control P/N 190849-2 asi. 
installed on the Pratt and Whitney J57=P-23 engine. The tests were flown by the 
: Fe102À airplane S/N 54-1380 ав outlined in Reference (e)a, 


SUMMARY 


The Bendix fuel control P/N 190849-2 improved the low power acceleration stall 
problem. However, stalls could still be induced by retarding and advancing the 
power lever rapidly. The engine response to normal power lever movement appeared 
satisfactory, 


DISCUSSION | : | 


The Bendix fuel control P/N 190849-2 was installed on the Pratt and Whitney 
J-57-Pe23 engine S/N 604711. This fuel control incorporated the following changes 
to the previously used Bendix fuel control P/N 19065521; the acceleration cam was 
revised at the idle power setting, the も ake=off вборв were removed, and the 
governor cam was revised to obtain а linear thrust to power lever relationship. 


ACCELERATION CAM 


The &cceleration cam was modified to reduce the engine's tondshey to stall during 
engine &ccelerations from idle power. It is not known which compressor stable | 
on the low power accelerations. Ав can be seen in Figures 1 and 2 (Point А) а 

sudden increase in fuel flow to the burner will increase the burner,.pressure | 
which builds up а back pressure on the compressors. Тһе back pressure will 

lower the speed of the air through the compressors, Since the compressors are | 
both operating near the stall line at low power the decreased air velocity сап | 
cause the compressor blading to stall. The low power stalls encountered in this | 
manner are called "chugging" ог "ohoo-choo" stalls, The engine while stalked: 
emita short burp-like sounds and then-normally recovers rapidly to complete 
acceleration, The acceleration cam was modified to decrease the rate of increas 
in fue} flew to the burner during an acceleration from idle power. | 


The pilot stated that the modified fuel control has improved the low power 
acceleration stall problem but has not eléminated м. During normal ground- 
accelerations no stella were encountered. However, ‘it was possible to induce 
acceleration "Bodie" stalls. Ап accelération "Bode" stell is encountered when 
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AGOWLBRATION CAM (Continued) 


| ‘the power lever is retarded and advanced rapidly. Here, too, it is not known 
which compressor stalls (Figures 1 and 2, Point В). The acceleration "Bodie" 
stall is similar to the "chugging" stall except the "Bodie" stall oocurs when 
shifting from the deceleration to the acceleration schedule rather than from the 
steady state operating line to the acceleration schedule. 


| Compressors stalls were experienced after in-flight engine relights. From the 

| -data it was noted that the engine speed was decreasing when the engine was ге 
| and the power lever advanced. These stalls were similar to acceleration "Bodie" 
! stalls. Since these stalls occur at engine speeds above idle power, the cam 
modification would not be effective in “decreasing the occurrences of these stalle. , 


a ms 
MV. ra i 


ТАКЕ-ОРР STOPS ` | 2 CM 


The take-off stops were removed from the fuel control. Тһе stops were previously 
installed ав a safety measure to prevent the main fuel metering valve from 
closing beyond the area required for take-off thrust at 6,000 feet altitude оп a 
hot day. , This can be caused by failure of the compressor face total temperature 
Bensing element, the compressor discharge pressure sensing element, or the й 
· asccoleration scheduling system. The take-off stops were armed when the power... 
‘Liver was advanced to the take-off position. It was found that the. pilots have 
occasionally neglected to take the power lever out of the take-off position 

when above 6,000 feet altitude. Above 6,000 feet with the take-off stops on 

the fuel flow remained constant and with increased altitude overspeeding of the 
engine resulted. Васа ве of the above danger and since no fuel control failures 
have been noted the takeoff stops were removed. The engine's opgration should . 
not be affected by the removal of the take-off stops from the fuel control. | 


GOVERNOR CAM.  ・. SS 

The linear thrust fuel control was installed во that the pilot could obtain в 

| "feel" Гог the power system by being able to move the power lever proportional 

, to the thrust change desired, The governor cam of the fuel control was revised - 

to providd & linear thrust with power lever moverlibnt 。 Figure. 3 compares. the | 

thrust und engine speed with the power leyér angle at stabilized flight. conditions 

for the J57-P-23 engine with the fuel control with апа without the linear. thrust 

governor cam modification, The Pratt and Whitney curve No. 17382 ів based upon 

stabilized see Level operation for the Buel control without the. ldnear “thrust: . 

modification. The, data points presented were obtained from flight аб altitudes.of 

| approximately 30,0 40,000 ànd 45, ood feet, Figure 5 shows that the engine .. 
speed levels of ower) at 79% of military speed at 50,000 feat altitude 

s whereas at ве! Y levels off at approximately. вой of milit y 

speed at sea 3 fuel flow does not degrease below 650 pour per. 

Я he fuel flow required for constant engine врева 

decreases vien alt de, the 14185 pf engine speed at hight altitudes is higher than 

at sea level. 


Throttle bursts were also табу to determine the response rate of the engine. The 
power lever was moved from age to militar power setting within one second, Ten 
to twenty seconds elapsed Before the eng stabilized at military power. Тур са 


| curves of the engine parang bers during a throttle burst are shown in Bigure 4, 
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Subject: Reporting and Analysis Group Weekly Progress Report for Week Ending 
j 21 September 1956 


EDWARDS АТВОВАРТ C "E 


Airplane 58-1787 (J, E. Stengel) 
Data in Work 


1. ` Wing fence evaluation 
2. Alternate airspeed system evaluation 


Airplane 53-1794 (В. А. Elms) 
Data in Work Ч 


1. Investigation of strain gage data (Flight 15 thru 21) 

‚2, Strain gage output check (Flight 21 and 24) 

18. Angle of attack аб peak "gta" (А11 flights) 

4. Maneuver flight histories (Flight 25 and 26) 

8. Determination of control surface position as a function of normal 
acceleration, stick force, Mach number, and altitude (Plight 25 and 26) 

"6. Investigation of right roll out during high "а" maneuvers at specific 
Mach numbers and altitudes (All flights) 

7. Preparation of air loads data curves for August Progress Report 

8. Instrumentation evaluation (Plight 26) 

9. ‘Wing airloads investigation: 
(а) Check of pressures on right wing against the pressures on the left 

wing 
10% Investigation of instrument failure at high "g's" during wind up turns. 


Discussion of Data 
е 
1. Strain gage data, shears, moments, and torques taken rom air loads data 
on flights 15, 16, 18, and 21 have been analyzed and the aircraft has 
been cleared Бо fly 7 "g" maneuvors at the following Mach numbers and 


altitudes: 
Mech Number Altitude 


25,000 Feet 
‚ 25,000 Feet 
253000 Feet 


27,000 Feet 
00 Feet 
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EDWARDS AIRCRAFT (Continued) 


A&rplane 53-1794 (Continued) . ~ 


Discussion of Data (Continuted) 9) 


£ * ї ЦЭ 
Ё 


2. Investigation shows very little correlation between photopanel pressure 
gages and C.E.C. pressure gages at 8, A 210, А 310, and А 407 
lecations on the left wing. 


5. Preliminary investigation of fuel ЕЕ (У 021) indicates & possible 
instrument error of 2 200 pounds, : 


Airplane 53-1798 (Е. С. Laudeman) 


Data in Work 


1. Landing gear fairing loads tests 
2. Aft C, С, Tests 
5. Evaluation of 110-8 Shelley unit 


Discussion of Data 
Perch аласа Mak МЫ ыы ыы 


1, Emergency landing gear operating times with the modified actuating 
cylinders and 3200 psi air flask charge were: main gear 3.5 seconds, 
end nose gear 5.5 seconds, 


Airplane 53-1813 (E. С. Laudeman) ES ^ 


Data in Work 


1. Side stick evaluation 


Airplane 54-1380 (J, Е. Stengel) 


Data in Work 


1. Sundatrand negative "g" tests 
2. Lending gear loads 
8. Afterburner relight tests 


Discussion of Data 


D4 
Tests conducted on the Sundstrand unit during flight 22 were багын after an 
engine change, Мо change was noted in the operation of the Sundstrand unit 
during flight 23. Immediately after recovery from negative "g" operation the 
system returned from recirculation to normal operation, Two to three seconds 


thereafter the charge pressure dropped resulting in ап А.С... power loss. 
5 ng 2 й “Р 
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EDWARDS AIRCRAFT (Continued) 


Airplane 54-1388 (R. A. Elms) 
Ређа іп Werk 


‚1. Flights 1 and 2 engine duct anti-ice heat release ane weight flow 
! computations and plots, 
, 2. Computations of effectivity of the duct anti- ice system. 
3, Extrapolation of dry air engine duct enti~ice data to wet air conditions 
5 as defined Бу U,S.A.F, Specificatinn 40395-C 
4. Set up of data recording procedures and forms to be used in the hot day 
ground support tests 
5, Preparation of instrument calibrations for compartment heating and жээ 
tests 
6. Comparison of flight test data with thermodynamics laboratory data ооп- 
cerning engine inlet duct air temperatures. 
ж- 
Discussion of Data * 
`1, Engine inlet duct exit air temperatures measured during test flights 
were much lower than predicted values. Therefore, it has become necessary. 
to compare the flight test temperatures to the ténperatures recorded in 
the thermodynamics laboratory engine duct anti-ice test, which was run 
' under simulated flight conditions. These comparisons should result in 
the determination of exit air temperatures which can be used in the 
evaluation of the engine inlet düct anti-icing system, 


` Airplane 54-1390 (E. C. Laudeman) 


Data in Work 

1. Roll coupling tests 

2. Investigation of roll-off during high-speed pull-out ET ! 
3. Oil cooler air duct and engine compartment ДР at high "а" flight cond д ой. у 


HOLLOMAN AIRCRAFT 


Аїтрїапе 55-1781 (Е. В. Meyers) E 


‘Data in Work 


Ју, MB«l firing summary report 
2. Pylon launch film report š ú 


Airplane 53-1788 (Е. R. Meyers) 


Data іл Work + ' 


1. 2,75" jump angle | 
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HOLLOMAN AIRCRAFT (Continued) ` 


. Airplane 53-1793 (8. R. Meyers) 


A 


Airplane 54-1354 (В. 


Data in Work 

1. Missile bay door flutter 

2. Armament gear loads 

5. Missile separation and trajectory 


lane 53-1797 (Е. В. Meyers) 


1. МВ-1 rocket firing 
Discussion of Data 


1. А comparison of engine parameters during the two maximum altitude МВ-1 
firings indicated almost identical response. The engine 15 affected for 
approximately 0.8 - 1.0 seconds, however recevery is complete after 
3.0 ~ 4,0 seconds, No engine deterioration is evident from the eleven 
firings on this engine. š 


0, Rice) 


MM 
Data in Work 


1. Airborne armament hardware tests. 
2.7 Engine operating characteristics during nifi firing 


Discussion of Data 


1. Airborhe operations of the missile bay doors and both launchers at. 
tely 50,000 to 38,000 feet pressure altitude and between „9 Му 
2.2 Му had а oycling time of from 12 Бо 22. seconds respectively 
which agrees favorably with YF+102, ЗУ 55-1793. 


d 
Maximum launcher cylinder forces were well below those encountered on 


not excesd the load limits. 


pressure Toss 
negligible, 
showed а turi 


the 1 misai ЕЕН 
on the entime 
MEN uod from а, 


series of exhaust effect 
time History plot of Np and Pj, vs time of ВИТ ок. indicated 
the pressure drop of flight 9 Ч, be con: y less than previously 
reported, майн | А 
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REPORTS ТМ WORK 


(Continued) 
Airplane 
Number Subject 
5501788 GAR-1 Missile Trajectory Summary (Memo) 
53-1793 Summary of Armament Door Flutter Tests (Memo) 
551794 Air Loads (Memo) 
55-1794 Monthly Progress Report É 
55-1797 _ Summary of МВ-1 Firings (Memo) 
53-1797, MLG Link Loads 
5517981 | 
53s1787 Summary of F-102A RAT performance (Final Report) 
53-1798 Evaluation of the Final Interim Trim Servo (Memo) 
53591798 Evaluation of High Speed Lateral-Directional Oscillations Encountered 
53-1791 on Ғ-102А Aircraft and the Effect of Corrective Measures (Memo) 
55-1799 Weapon System Evaluation (Final Report) 
58-1799 Armament Gear Operation (Revision ЕРТ-А»8-251) 
5341813, Summary of Investigations Concerning the Roll-Coupling and Lateral 
5341787 Response Characteristics of the F-102 Airplane 
54+ 1,351 Buffet Investigation (Final Report) 
54-13531 - 
54*1880 Lineàr Thrust Fuel Control Evalustion (Memo) 
5441380 Landing Gear Loads (Meme) 
56w452 Variable Ramp Data Analysis Procedure (Memo) 
56:455 Proceduring for Calculating Air Load Shear, Moment and Torque for 

А Wing and Tail (Memo) 
ҮРн102 ЦЭЭНЭ Control, ҮР-102 Final Report (52-7995, 53-1799, and 
55е1780 
YF-102 Airspeed жанын Final Report (52-7995, 53-1799, 53-1782 апа 
53-1783 H 
pm Powerplant Performance, Final Report (52-7995 апа 53-1787) 
YF-10 | 
F-102A Summary of Buzz Investigation (53-1787 and 53-1791) (Final Report) 
Y: т; As Ий. 
Flight Test Group Engineer 
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Datei 20 September 1956 


To: 1 , Distribution Noted 
8ubjeot: Effect of Tailpipe Ejector on Engine Cooling Air Flow, 97-1024, 


S/N 5301787 : 
References: (а) Convair Report No, 20-8-177, Flight Test Program, fr-102a, 
, S/N 531787 Táilpipe Ejector, Dated 23 January 1956. : 
(b) Convair Memorandum ETT-A-8-199, Effect of Tailpipe Ejector 
on Airplane Thrust and Drag, YF-102A, S/N 53-1787, Dated > 
11 July 4956. 5 
(о) Convair Memorandum EPT-A-8-121, Flight Test Evaluation of 
Engine and Structural Cooling, Dated 16 April 1956. 


SUMMARY 

The effect revising the engine shroud on engine cooling of the YF-102A airplane: 
S/N 53-3278: presented in this memorandum. The primary modification to the 
engine 4 wes decreasing the exit diameter as shown in Figure 1. Cooling air 


flows were 1 


for crushing loads, pHroud modifications пад по appreciable effect on base 
pressures during subsonic speeds but at supersonic speeds base pressures decreased 
ав & result of modifying the а. 2 ^ 


る 
+ 


INTRODUCTION 


In agcordance with reference "a," flight tests were made on the YF-102A airplane,’ + 
8/N^53-1787, to evaluate the effect of engine cooling shroud modifications : я, 
(tailpipe ejector) on airplane performance and engine cooling. Тһе modifications. 
were (1) & reduction in the exit area of the shroud, which would. possibly increase 
thrust during afterburner operation at high speed and (2) the inétallation of a 
cooling air duct on the right side of the engine, in addition to the left düct 
presently installed, which would provide increased air flow from the inlet! duct $` 
the shroud. » 4 


Tests were made in the three following configurations (see Figures 1 and 2): 


Condition I ~ Cooling duct on the left sáde,only, unmodified cooling shroud 


"with ра/Ваљ = 1.31 (рада неће ratio of the shroud exit 
diameter to e afterburner ‘nozzle diameter with the nozzle in 
the open p п). 
Condition II- Right coolath ct instelled, D/P af = 1.21. 
Condition III-Right cooling duot фила тей, Р,/8,/, = 1.11. 


Locations of pressure and temperature pyobes are: shown in Figure 2. Cooling air 
data were obtained concurrently with part а. This memorandum presents. 
the results of the cooling tests. ‘Tie ‘ai је ejector on performance is 

presented in reference "b," ts 


| CONFIDENTIAL 


ュー CONFIDENTIAL 


„СОТ ЕРТ-А-8-285 
Зи. Diego . Page 2 
DISCUSSION ` 


Tests were conducted in the above three configurations in both afterburning апа 
non~afterburning flight at weight-pressure ratios of approximately 50,000, 75,000, 
апа 120,000 pounds. Subsonic, non-afterburning data were obtained in stable, level 
flight at Mach numbers of approximately 0.7, 0.8, 0.85, 0.90, and 0.95. After- 
burning data were obtained during maximum power, level flight accelerations from a. 
Mach number of approximately 0.8 to maximum speed. Data obtained were engine 
cooling Mir flow, outer annulus cooling air flow, cooling air temperature in the 
shroud, “cooling air pressures, shroud differential pressures, and base pressures. 


ENGINE COOLING AIR FLOW 


г. 


Тва left duct cooling air flow variation with Mach number is shown in Figure 3 for 
nen-afterburning operation and in Figure 4 for afterburner operation. Bm 


' data for the right cooling duct are shown in Figures5 and 6 for non-afterburning 


and afterburning operation respectively. 


The left cooling duct air flow had been calibrated as a function of the cooling 


. duct static and total pressures and the total air temperature. The test statio and. 


ы pressures were measured end it was assumed that the test duct total sir tem 
Рав equal to the indicated total outside air temperature, Тһе calibrati 


operation acre dês with 8 decrease in shroud exit diameters. However, the ай 
іп air flow for the three exit diameters decreases with altitude and at an approxi 
m&be pressure altitude of 38,000 feet the difference is negligible. 


During afterburner operation (Figure 4) the left cooling duct air flow generally 
decreases with а decrease in shroud exit diameter. The difference between Condition 
I and Condition II values does not change appreciably with altitude although the 
subsonic. Dondition II flows are greater than in Condition I at an approximate 
pressure altitude of 28,000 feet. However, the difference between Condition МІ амж 
flow and flow in the other two conditions increases with increasing altitude. 

The original calibration to obtain air flow 00:56 right cooling duct could not be 
used because required data were not recorded, due to an instrumentation malfunction, 
Therefore, the following method was used. The duct was laberatory calibrated as a 
funotion of the ratio of the duct inlet static pressure (ambient pressure) to the 
static pressure in the exit plenum chamber. The static pressure in the chamber was 
аавоте to be equal to the shroud total pressure (Peg) and the inlet static pressure 
was assumed to be equal to the static pressure in the engine inlet, duct forward of 
the compressor. The static рђеввуге at the compressor was calculatéd using the 
compressor face total pressuré ana assuming thet the compressor face total tempere 
ature was equal to the free stream total temperature and that engine cooling air 
flow was equal to four per cent of engine adr flows The laboratory calibration was. 
then used to determine the right cooling duct айг flow by assuming that the duct 
total temperature wüs equal to the free stream total temperature. 
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с AIR PLOW (Continued) 


The ir flow in the’ right dubius duet during both non=afterburning and afters 
burning operation (Figures 5 and 6) is similar to that of the left cooling duct 
except that at all flight conditions flow in the right duct is slightly greater 

‘than, in the left duct. Also, during afterburner operation the difference between 
Condition ІІ flow and Condition III flow is not as great in the right duct as it 
is in the left, EC х 


3, “the. patio of the анын air flow (cooling air flow)to engine air flow кеш. 


помен егЪагиег operation is shown in Figure 7» At ell test conditions айй бопе 
figurations the ratio increases with increasing Mach number until 8 peak value is 
reached ‘at an approximate Mach number of 0.85 after which the values decrease. In‘ 


- 811 pases the ratio decreases with ап increase in altitude, Condition II and III 


ratios are considerably higher than Condition I values, but differences between 
Condition II and Condition III values are noticeable only at low Mach numbers and 
at the lowest pressure altitude tested (18,000 feet), At the low altitude 
Condition III values were lower than those of Condition II. 


774 As oan be seen in Figure 8 the ratio of secondary air flow to engine air flow 


be 


during afterburner operation increases with increasing Mach number at all test - 
conditions, Beth Condition ІІ and Condition III ratios are higher than those in 
Condition 1. Condition II ала ТТТ ratios are approximately equal at a pressure 

altitude of 18,000 feet. But at higher altitudes Condition II ratios are higher 
than Condition ТТТ ratios and the difference increases with increasing altitude. 


| 
In Figure 9 predicted secondary air flow to engine air flow ratios are ghown for T 
Conditions ТТ and III along with test ratios for those two conditions at approxi= - 
nately equivalent flight conditions, Predicted values are slightly higher then | 
the test data which have been interpolated to the same flight conditions as the, Ка 
prédicted data, ма 

1 


Upon, completion of the final flight of the tailpipe ejector tests, it was discovered. - 
that several shroud attachments had failed which permitted the shroud to move aft 
‘approxiniately 0,6 inches. It could not be determined if the failure had occurred on 

- the final flight or on some previous operation. Inspection indicated that no air 
seals had been broken and probably no leakage had occurred. However, as can ђе 

geen in Figures 3 and 5, the final flight (Flight 170) check points at weight presen, 
rabios of 50,000 and 75,000 pounds give values which agree more closely with ^ 
Condition Т data than with Condition ТТТ data as would be expected. This indicates 
that the attachment failure occurred on Flight 170 and therefore air flow and 

pressure data on that flight are probably invalid. ; 


{ferential total pressure variation with Mach number is shown in Figura; 
on=-afterburner operation and in Figure 11 for afterburhing. The base e 3 
total pressure (Рур = Pta) is the pressure at the fonwerd facing total 

probe less the pressure at the aft=facing total probe at Bs 694 between E 


shroud and the tailcone, 


| 
3) 
} 
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OUTER ANNULUS AIR FLOW (Continued) 


Аз can be seen in Figure 10 the Condition ІІ non-afterburning base differential 
pressures are approximately equal to the Condition III pressures and both are con- 
siderably higher than the Condition I valies. The differential pressure increases 
- with а Mach number increase for all three conditions. The Condition II and ITI 
values are positive (indicating flow from forward to aft) throughout the Mach 
пуне range tested, but the Condition 1 values are negative (indicating а reverse 
Тізе) a 38, 000 feet altitude below & Mach number of 0,85. 


During afterburner operation (Figure 11) the base differential total pressure again 
increases with increasing Mach number ӛхсәрь during the transonic speeds slightly 
less than M = 1,0, In all cases Condition III values are higher than in Condition 
II, which in turn are higher than Condition I values sa Negative values, indicating 
reverse flow, are not encountered under any test conditions. 


COOLING AIR TEMPERATURE | 0- | „ын 


The variation of shroud total temperature with, Mach number during non-afterburning 
anil afterburning operation is shown in Figures;12 and 13 respectively. The shroud 
total temperature (T,g) is the air total temperature between the engine and the:. 
shroud ар ФЕВ оп 68 ў 


Since there ів а considerable amount of lag in temperature facopåing equipment, the 
temperature reading at a particular time depends on the lergth of time the айгрійпе 
lized st that flight condition and on the flight conditions that existed - 
des Дог to the point in question. Therefore, considerable variation can exist 
за k temperature readings, particularly during the maximum power level accelera~ 
t ons where flight conditions were changing continuously. 


COOLING AIR PRESSURE Ч ge 


The shroud total pressure ratio variation with Mach number is presented in Figure 14 
for non-afterburning operation arid in Figures 15 and 16 for the afterburning condi" 
tion. The shroud total pressure rafio (PL "A ) is the ra も to of the total pressure 

` between the engine and shroud at (Station $8 E Бо the static ambient pressure, 


During non-&fterburning operation the shroud total pressure ratio (Figure 14) 
increases with increasing Mach number and remains at a value greater than 1.0 at 
811 test condition, Altitude has no appreciable effect оп the pressure ratio, 
There appears to be а slight іпогевве in ratio with a decrease in the shroud exit 
diameter, 5 


‚ тагу with Mach number as consistently 
: dig в ав shown in Figures 15" and 16. 


Дө shroud mati Lier ratio. does 
ti : 


Ons. “The higher сін NU of 


баца она т and II Values under all test 
8 ü exit: area which allows 


Condition ІІІ sre the result of the de 
pressures in the shroud to build wp; 
ата less than Condit: I values fo e low altitude tests end are approximately 
the same at 38,000 f altitude. AE supeérsonic Mach numbers Condition I values 


Е : .CONFIDENTI AL- | 


бал шеге 
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эйе nig than 4. ) aon 11, 


Furthermore Condition I and II ratios drop sharply’ 
ат. 


1 variation of shroud dif ) 
9 ӨР nontafterburning operation an in Figures 18 to 20 Гог afver tur ing оре; 
bos ' The shroud differential pressure (AP,,) is the static pressure between, the eng де 
апа shroud at Station 636, less the 888630 pressure between the shroud and airplane 
| | structure at Station 656. Negative values indicate a crushing load. 


Ав сап be seen in Figure 17, the shroud differential pressure in non-afterburning 
оре ав оп decreases slightly with increasing Mach number and remains negative at 

811 test conditions although the pressure increases slightly with altitude increase, 
The Condition 11 and III values are almost id@fitical аб approximate altitudes of | 
18,000 апа 28, 900 feet and are both greater than Condition I values. However, the 
difference between Condition I and Condition II and ІІІ values decreases with 
altitude and at an approximate altitude of 38,000 feet the difference is negligible. 
For the reason noted on page 3 the data of Flight 170 appears to be in error. 


‚ During afterburner operation the shroud differentialgpregsure (Figures 18 to 20) 
"іп Condition I is negative at all test conditions, decreases with increasing Mach || 
number, atid increases with increasing altitude, Condition II pressure differentials 
are lower than Condition I values in the subsonic region, but are higher at super~ 
вопіс speeds, Condition II values increase with increasing altitude, degneage 
with .inoreasing Mach number subsonically, and increase with increasing Mach number 
2 in the supersonic region, Condition III values are higher than Condition I and TI 
values and increase with increasing Mach number and increasing за ае of all teat: 
conditions. | I да 


The pressure differentials encountered during the tests did not exceed the design, 
crushing limit pressure differential of 5 inches of mercury, Maximum shroud 
orushing loads recorded during take-off for Conditions I, ІІ, and ты меге 0.1, 
0.1, апа 1.2 inches of mercury respectively. a 
+ 

BASE PRESSURE : 
The variation of base pressure coefficient with Mach number is shown іп Figure 21 
for noneafterburner operation amd in Figure 22 for afterburner operation, The base 
pressure ос өг 101615 is equal to Pia ` Ра , where: . 

, 1 а, t Boc 
Pra 2 Pressure at the àft-facing total prove at Station 694.0 botween the shroud and, 

tailcone. 

Р, = Static ambient air pressure. 
а , = Dynamic pressure (incompressible). 


Ав сап be seen in Figure 21, the. base pressure coefficient during non-afterburner 
operation increases with increasing Mach. numbér and remains positive throughout the 
range tested. _ The condition II and III values are approximately equal arid. both 
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BASE PRESSURE (Continued) 

remain lower hen the Condition 1 values ‘at all test оо For the reason 

. noted on page 3 the data of Flight 170 appears to be in error. 

During afterburner operation (Figure 22) the base pressure coefficient again © 
ingreases with increasing Mach number. until a sharp drop occurs at approximately > 
ш/а 1.0“4ше to ghoclkzwave formation. The coefficients then gradually decrease to. 

approximately" Mysa 1.15 where they again begin to increase. Subsonioally, during 

afterburner operation, thee appears to be little difference in the three con- 

figurations, р i&aabove M, = 1:0 the.Condition II and III та! ез аге again иркем 

mately equal arid: Lower . than the Condition I values. 


Base pressures obtained during Condition I are slightly higher than previously 
тарог$®@ on ea£ly. flights of S/N 55-1787 (Reference 85). The repeatability of the 
data presented in this report is more consistent than" that reported earlier- and 
therefore is felt to be more correct も han the previous data, Data on these flight 
were bbained from а pheto ada while the earlier flights were recorded оп tele- 


ES 


ће 


^. O0NGLUSIONS `. - 


1. Тһе shroud revisions caused a decrease in air flow through the left cooling 
duct, but the additional flow through the right duct increased the total flow 
to a value considerably higher than the flow with the shroud unmodified 。 


Эв, Cooling flow is from forward to aft during all flight conditions except аз low 
5 speed and high altitude with the original shroud ње 


5. Cooling alr temperatures at all test conditions were lower with も he revised 
shroud than with the unmodified shroud. 


4, The cooling sir total préssure within the shroud is higher for Condition III 
bhan for Oonditionsi апа ІІ during afterburner operation. 

` 5。 Shroud crushing differential pressures did not exceed the dosien orushing limit 
of 3 inches of mercury, Р 


6. Revising the shroud had little effect on base pressures іі ае Ыра 
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Teilpipe Ejector Test = Cooling Shroud Configurations. 
Tailpipe Ejector Test = Instrumentation Installation. 


Teilpipe Ejector Tests - Cooling Air Flow in Left Duct; 


.During Non-Afterburner Operation. 


st 


Teilpipe Ejector Tests = Cooling Air Flow in Left Рио 


During Maximum Power Level Acceleration. 


12 
Tailpipe Ejector Tests - Cooling Air Flow in Right 
Duct During Non-Afterburner Operation. , 


Teilpipe Ejector Tests = Cooling Air Flow in Right 
Duct During Maximum Power Level Acceleration. 


Tailpipe Ejector Tests = Ratio of Secondary to Primary’ 


Air Flow During Non-Afterburning Operation, 


Tailpipe Ejector Tests ~ Ratio of Secondary to Primary 
Air Flow During Maximum Power Level Acceleration. 


Tailpipe Ejector Tests е Comparison of Test and Рге- 
dicted Secondary Air Flow to Primary Air Flow Ratios. 


Tadlpipe Ejector Tests - Base Differential Total Press 


sure During Non-Afterburner Operation. 


Tailpipe Ejector Tests - Base Differential Total Pres- 
sure During Maximum Power Level Acceleration. 


Tailpipe Ejector Tests - Shroud Cooling Air Total 
Temperature During NoneAfterburning Operation. 


d 
Таі1ріре Ejector Tests = Shroud Cobling Air Total 
Temperature During Maximum Power Level Acceleration. 


Tailpipe Ejector. Tests = Shroud Total Pressure Ratio 
During Non-Afterburning Bperation. 


Tailpipe Ejector Tests - Shroud Total Pressure Ratio. 
During Maximum Power Level Accelergtion. 


Tailpipe Ejector Tests ~ Shroud Total Pressure During 
Maximum Power Level Acceleration - 


Tailpipe Ejector Tests - Shroud Differential Pressure 
During Non-Afterburner Operation. 
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(V) Figure 
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= EF-8-1787-1492 Tailpipe Ejector Tests = Shroud Differential Pressure 
During Meximum Power Level Acceleration уда = 50,000. 


`= EF-8-1787-1493 Tailpipe Ejector Tests = Shroud Differential Pressure: 


During Maximum Power Level Acceleration Ws = 75,900. 


“ ЕЕ-8-1787-1494 Tailpipe Ejector Tests - Shroud Differential Pressure: 
During Maximum Power Level Acceler&tion W/5 = 20,000 


< 
EF-8-1787-1438 Tailpipe Ejector Tests - Base Pressure Coeffioients | 
During Non-Afterburner Operation. ФЕ - 


ЕР-8-1787-1455 Tailpipe Ejector Tests - Base Pressure Coefficients 
During Maximum Power Level Acceleration. | 
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Subject: Effect of Tailpipe Ejector on Engine Golkê Air Flow, ҮЁ-102А, 
S/N 53-1787 ым て 
4 VU 


This revision is made as а result of additional investigation after the iU: 
ef ‘the oripinal memorandum, This revision is to be attached to the original | 


memorandum. 


е Сан the ана total "probe Таба the ag | 

be (PE, - Pta ) at station 694 between the shroud and the も icone 
dy senbittive ^to provide accurate data. Theréfore the original 
‘revised as followsi 


memorandüm 48 
1. Peragraph.6, Page B: 


"The base differential total pressure даи with Mach number is shown in 
Figure 10 5 nonedfterbarner poration апа in Figure 11 for af'terburnitig, 
ji `e: (ғ, = Бр.) is the pressure at the 
е pressure 88 the aftefacing total probe 
1 The Condition I base 
n-afterburninug and 


afterburning flight due е заз туей 
recorded between + „02 inches of mercury &re ех! 


2. Paragraph 1, Page 4: 


"Ag oan be seen in Figure 10 the Condition II non-afterburning base differ- 
ential pressures are approximately equal to the Condition ITI pressures and 
both are consgdoráb] бгаа the Condition I values. The differential 
pressure ; 4 for all three. And ま Loma・ The 
Condi; 
throughout: the Mi 5 д 
negative (indicating а Reverse flow) реч 38,0 ; Ве 
number of 0285. However , ав stated in the Preceding paragraph the Condition I 
data may be iüvalid." 


8。 Paragraph 5, Page 5 (BASE PRESSURE): 


"Тре variation of base pressure coefficient Dee Mach number is shown in 
Figure 21 for non~after: gure.22 for &fterburner 
operation. The base pre е coefficient m unl to Pta = Ра , wherei 
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3, Paragraph 5, Page 5 (BASE PRESSURE): (Continued) 


1 

ІР, = Pressure at the aftefacing total probe at Station 694.0 between the 
| shroud and tailcone, 

Ра Static ambient eir pressure. 

а = Dynamic pressure (incompressible). 


Since base differential ‘total pressure data were used to obtain base 
pressures, the Cond ù I bane рг 


and afterburning flight may be siii 


y. in error for the reason described on 


Page S (Outer Annulus Air Flow). However due to the relative mag иг of も he 


pressures used in the calculations (approximately 029i 
base differential total pressure error would have only & m 
base pressure coefficients," 

4, Paragraph 4, Page 6 (Part 2 of the CONCLUSIONS) : 


"2. Cooling flow is forward to aft at all flight conditions for which 
&oourate data were available." 
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Tot Distribution Noted 
Subject: F-102A, USAF S/N 5851791, Low Altitude Production Piteh Damper 


Evaluation 


References: (а) EFT-P-8-677, Р h Damper Tests on S/N 53-1791 
( BFT-A-8-218,, Е 2A, USAF S/N 53-1791, Results of Pitch Damper | 
Evaluation at 5; 000 Feet Pressure Altitude 
(e) EFT-A-8-245, TE LODA, USAF S/N 53-1791, Results of Pitch Damper 
Evaluation at 10,000 Feet Pressure Altitude 


| SUMMARY d 
Data obtained from exploratory flight tests conducted by Е-102А, USAF S/N 53-1791 
indicated that with respect to stability considerations, flight may be safely 
undertaken with pitch damper operating at true Mach numbers up to 0.95 at altitudes 
greater than 5,000 feet true pressure altitude. Structural considerations were 
beyond the scope of these tests. 


INTRODUCTION 


All 8-10 aircraft having the production pitch damper configuration (i.e., no HEP 

wesc’ valge) are currently restricted with respect to pitch damper operation to less 
than 480 knobs (calibrated airspeed) below 12,000 feet, Іп order to raise these ' 
restrictions to Mach 0.95 and 5,000 feet, s 55-1791 was used to conduct а ' ` 
series of exploratory flights into the restricted area, in accordance with 
Reference (а). Tests consisted of accelerations and decelerations between М 
and maximum level flight Mach number (approximately Mach 1.0) followed by e 
pulses over the same Mach number range. All tests were conducted with piteh- ` 
dampér off and on, and at nominal pressure altitudes of 15,000, 10,000, and 5; 600 ` 
feet. . bus 


DISCUSSION ox . | й 
Flight tests conducted ab 15,000 and 10, 000 feet are described in References 
b and c. Figures 1 through 6 present airplane response to elevator pulses pt 
—5,000 feet, It will he noted that at M&ch6,7, with the pitch damper on, dadd- 
beat damping was obtained (Figure 1), and t all Mach numbers tested. the Pitch 
dampar caused a decided reducti 1 3 146381. overshoot. At Mach numbers 
greater than 0.7; however, the pitch dam caused a deterioration in dynamic 
longitudinal stability as soon ав the amplitude of the disturbance was sufficiently 
reduced, and lightly damped short period oscillations resulted. » 


Small amplitude pitch oscillations were also encountered in flying straight end 
Е" level in о The combination of the pitoh damper and pilot 
corrective inputs resulted in elevator motion whieh caused в & small a oe 
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DISCUSSION (Continued) 


Typical results are shown in Figure 7 for flight at 5,000 feet altitude and 

Масу 0,92. The oscillation damped out rapidly as soon as the pilot reduced his 
inputs and allowed the pitch damper to handle the disturbance.  Peak-to-peak 
amplitudes of the normal acceleration at the C.G. reached 0.8 g's during the 
oscillations. Although this was obviously an undesirable condition, it was not 
uneontrollable, since the removal of pilot inputs allowed the pitch damper to 
furnish sufficient damping to prevent any serious divergence, Similar oscilla- 
tory tendencies were observed just prior to some of the pulse inputs (вее Figures 
3 and 5) and could be а result of the pilot tightening his grip on the stick or 
bracing himself or attempting more precise control just prior to the pulse; 


CONCLUSION 


Althqugh the airplane does not furhish as stable a platform at high subsonic Mach 
nunbers at 5,000 feet pressure altitude as it does at higher altitudes, dynamic 
longitudinal stability is sufficient with the pitch damper either оп or off to 


permit flight at these conditions. 
Prep&red by e d : 
А. L. Cafpelen ў 


! : Checked by 


É я: Chausse .. E 


Approved by 
| 
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| 
ALC reg 
ENCLOSURES : 
(A) Figure 1 - ЕР-8-1791-582, 5,000 Foot Pitch Damper Tests, Mach 0.7. _ 
(B) Figure 2 - ЕР-8-1791-983, 5,000 Foot Pitch Damper Tests, Mach 0.75 ? 
(с) Figure 3 ~ ШЕ-В-1791= 4884, 5,000 Foot Pitch Damper Tests, Mach 0.8 
(D) Figure 4 - ЕР-8-1791-585, 5,000 Foot Pitch Damper Tests, Mach 0.85 
(E) Figure 5 - EF-8=1791-386, 5,000 Foot Pitch Damper Tests, Mach 0.9 
Е) Tigure 6 - EF-B-1791-387, 5,000 Foot Pitch Damper fests, Mach 0.95 
9) Figure 7 = 


EF-8-1791-388, Pitch Damper Operation 
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Subject: Reporting and Analysis Group Weekly Progress Report for Week Ending { 

14 September 195 - I 
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EPWARDS | 

: Airplane 63-1787 (J, E. Stengel) у | | | 

| Веља 3 Wore ' | | 

1. Wing fence evaluation 

2. Alternate airspeed system eyaluation | 

・ || 
Airplane 88-1791 (J. В. Stengel) 

Data in Work ` | 

‘Le Pitot dünper tests | | ‚| 
| oadg investigation: 
| Hack of pressures on right wing against the pressures: оп the left, 
| wing Қарар 12 айй 17) 

2. t 1 је data (Flight 15 も hru 21) 

`8. don (Flight 22, 23, апа bi 
| 4, 24.) 

5, в) 
| 6. пв Рог new weight and 0.0. 

t 7. » 28, ана 24) 

8. 26) | 
| 8% HÛ вв a function of "g" loading, : 
i | ана Q pot pressure (шь 21 end 24): 

204, ие MS, 
| 11. 
| 12. ages — 68,6. pressures at 142, 5,4, 
| 
| 
1 er appears to have, 
1 до effect on the Sud. pr ев d 3 ӨН are equal оғ. 
nearly equal や 9 пара Е: ка Л. . 
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EDWARDS AIRCRAFT (Continued) Pa EAS. 


“Airplane 53-1794 (Continued) 


Discussion of Data (Continued) 


2. Due to the gradual deterioration of data traces it was found necessary 
to remove Number One tape recorder from the вфгегайв for either repair 
or replacement, 


3. During the performance of the wi 
оп tape recorder Number Orie cóni 
malfunctioning Nujiber One 
drop out. 5 
correction and installation has been 


Airplane 53-1798 (E. C. Leudeman) 


Data in Work 


1. Transonic buffet investigation 

2. Evaluation of the eleótrónic pitch "g" limiter 
3. Landing gear fairing loads tests 

4. Aft С.С. tests 


Discussion of Data 


Flight testing is considered to be satisfactorily completed on the electronic 
pitch "g" limiter. 


Airplane 53-1818 (E. С. Laudeman) 


Data іп Work 

1, Side stick evaluation 
Airplane 54-1380 (J. Е. Stengel.) 

Data in Work 


1. Sundstrand negative "g" tests 
2. Landing gear loads 


Afterburner ге! ight tests 


iscussion of Data 


ТА 
1. The Sundstrand 58858 with the negetive "g" valve installed indicated that. 
А.с. r очно осемитед afte: recovery fiom negative "g" conditions, 
шиве тома о Ihe 
ШЕ maneuvers but recorered 


returned to normal . 
d hy Доза. of А.С, power. 
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AURORNBE (Conec) 


à 


ne duct antdsice heat release and weight flow com- 


ОЁ hb duot: sysitem.. 


"Бо wet adr conditions 


€ 
Mon of the water catch by the engine, inlet ducts under icing 
às de амаа än USAF deos #onbión 48395-С 


p ióient heat is supplied to the engine inlet ducts to prevent 4006 icing 
,under any flight condition. 


Airplane 54-1300 (B. Wallegh) 
(pate in Work 


‘Le Investigation of roll-off during high speed pull-out 


HOLLOMAN AIRORAET 


“Мир 


Data in Work 


1. Pylon launch movie report 
г. Final summary repott МВ-1 program 2 


d. Two inch rocket jump angle 
2. 2. "TS" rocket jump angle 
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Airplane 63-1806 (E. В. Meyers) 
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nds and = Tdunch delay 
г of tubes) was used іп 


Data in Work 


1. 


4 4 ⁄ ` : 2 
Missile Bay Boor Putter 
2. 


Armament gear 10848 


Discussion of Data 


1. The last point of the flutter program was flown - Mach 1.2 &t 12,000 feet 
altitude. Damping was satisfactory and loads were within limits.. 


Airplane 5341797 (E. В. Meyers) 


Date in Work 


1. МВ-1 rocket firing 
8. Rail Yaunch movie report 


Discussion of Data 


1. 


А total of eight consecutive fining flights have been conducted with 
negligible engine esp Kidê BE 


dynamic response do not appear で 


вв, temperatures, skin strains, and. 
сай at any condition tested," 


Data in Work 


1. 


Oscillograph, pilots panel, and photopanel calibrations 


on of Data 


plete set of с 
panel) wene 


bration curves (oscillograph, photo-Banel, and 
by the 
scheduled to depar 


group. The aircraft ів, 
or, Hortonin 18 September 。 
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ЖЫН AUI CGombimued 


Adrplane 5 Saas БА. (Bin Gs. ісе) 


ЕРІ А-8-28$ 


bs 
cis during. missile firing 


Missiles were fired from 5 
of 30; 800, 40, 000, and 51,0 
хћацё се 


Reports , 1+ Title i 3 Р Report No. | 
щета i 
525-1791 Pitch Damper Operation *20-8-512-BO 
535-1798 Evaluation of Ram Air Turbine Door Load - 3 I 
ә” Flight Tests |OEFT-A-8-258 
5834-1799 ^ . Armament Gear Operation · ' #46-8-512980 
54841551 " Response of the Small Tail ТР-102А Airplane . 
E S/N 54-1351 During Abrupt Aileron Rolls *. — EFT-A«-8-260 
* 54-1380 Engine Air Starts ^ #2с-8-612-80 
Б4-1,580: ' Afterburner Component Temperature ЕРТ-Л-8-253 
544189 Jet Pump Cooling Test ! БЁТ-4-8-258, ч 
- 54-1590 Large Tail Flutter Test ЕРТ-А-8-254 


° "Flight Operation Report F-102 Development Program for Week Ending 9 September 
1956, dated 14 September 1956. 


» Preliminery Graphs | TX 

ERc8-1794=172A Strain Gage Readings 

po! Ef-0-1794-230-233 Manifold Pressures 

EF=8-1794-234 Moment of Inertia About Airplane Axis 

EF-B-1797579, 80, 81, 82 = MB-1 Firing Flights 54, 35, 36, 57, and 44 
ЕРеВ-1797-77, 88, 91 МВ-1 Firing Flight 48 

ЕР-8-1797-98 МВ-1 Firing Flight 47 

EF-8-1797-84, 86, 87, 89, 90 МВ-1 Firing Flight 49 


| ЕР-8-1797-85, 92 МВ-1 Firing Flight 50 | E 
| BE-9-1797-98, 95 ИВ-1 Fi 
| р-8-1797-06 
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Preliminary Graph (Continued) 


EF-8e1390-1 thru 3 In Flight Flutter Characteristics: 
ЕР-8»1799-195 and 196 Armament Oyclüng Sequence 


р 


у REPORTS IN WORK 


Airplane 
Number Subject 
52-7995 Final Summary Report 
527995 Climb Performance, YF-102 Final Report 
52-7995 Wing Tip Air Loads Final Report 
53-1780 Final Summary Report 
53e1781 ‘`` Sound Pressure Evaluation (Memo) 
53591788 Final Summary Report 
53-1787 Effect of Tailpipe Bjector on Engine Cooling Airflow (Мепо) 
53=1787 | Alternate Airspeed System Evaluation (Memo) 
53-1788 Two=Tnch Rocket Jump Angle (Memo) Жа 
53-1788 GAR-1 Missile Trajeotory Summary (Memo) 
5351791 Pitch Damper Evaluation at 5,000 feet Altitude (Memo) 
. 53-1795 ` Missile Bay Pressures (Memo) , 
58-1793 ~ Summary of Armament Door Flutter Tests (Memo) 
53-1794 Air Loads (Memo) 
53-1794 / Monthly Progress Report 
53-1797 Summary of MB=1 firings (Memo) А у 
5561797 MLG Link Loads 
58-1798 and 
53-1787 » Summary of P-102A RAT performance (Final Report) 
52-1798 Evaluation of the Final Interim Trim Servo (Memo) 
52-1798 and Evaluation of High Speed Lateralelirectional Oscillations Encountered 
531791 on Ё=102А Aircraft and the Effect of Corrective Measures (Memo) 
52-1799 , Weapon System Evaluation (Final Report) 


53541813 апа Summary of Investigations Concenhing the Roll- Drilling апа Lateral 
523-1787, Response Characteristics of the F-102 Airplane 

55-1797 and Summary of Armament Door Flutter Tests (Memo) 

55-1806 and 

535-1788 


55-1798 | Evaluation of the Biectronic pitch "g" limiter (Memo) ` 
54»1551 and Buffet Investigation (Final “амгүй! 
5461553 4 
541380 Afterburner Component Temperature Survey (Memo) 
54-1380 Linear Thrust Fuel Control Evaluation (Memo) 
54-1880 , Landing Gear Loads (Memo) 
56-452. Variable Remp Data Analysis Procedure (Meme) А 
56455 ç Proceduring for Caleulating Air Load Shear, Moment & Torque for ww 
- Wing and Tail (Memo) 
YF«102 hoo as Control, YF-102 Final Report (52-7995, 53-1799, and 
i 58-1780 
тере Calibration, Final Rada (52-7995, а 1778, , 55-82 and. 
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REPORTS IN WORK (Continued) 
ҮРе102 and Powerplant Performance, Finat Report (52-7995 and 53-1787) 


ҮР-102А 
Р-10рА Summary of Вива Investigation (55-2787 and 53-1791) (Final Report) 


fx 1. Edelstein 
・ Flight Test Group Engineer 


Engineering Flight Test 
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Date + 12 September 1956 


Тө: Distribution Noted 
Bubjectt Minutes of Meeting Held 6-7 August 1966 to Disouss Instrumentation 
Calibrations and Status Reperbs д А, 
Attendance: М. G. Kirby y | ュー id. Е, Stengel, 
ге SOR. Le Meredith 5c J. Е. Reidy 
E. P. Newman ` : W, S. Scott, Jr. 
E. C. Laudeman . | С. Е, Carpenter 
J. Т. Lack 
1. This mesting was held to review the problems encountered in даба reduction 


‘oalibration curves the EFT Analysis group agreed to submit recommended: 


associated with instrumentation calibrations and status reports. 


After а brief discussion of а general nature, Mr. Kirby and Мг. Meredith 
worked with each leadman to obtain specific information, А final discussion. 
was. £hen held to determine how the flow of required information m&y bo 

imp oved. ` гэ 


"ће particular problems associated with the instrumentation status reporta: 
were to be discussed further with cognizant, personnel at EAFB. EE 


か 
4, 


Tt was agreed that Я of calibration procedures, at least to 
some extent, is necessary. With respect to preparation and utilization of 


scales to ЕАРВ to facilitate use of these curves in data. reduction. ., Thé 
following is recommended. | 


(а) ‘Use "inch" graph paper Гог all data that require measurement, such ав 


data recorded with овсі11оргарһа. .For other calibrations, use either 
"Finch" or "centimeter" graph paper considering scale и: plotting 
convenience, readability, etc. 


(b) In general, the following scales are considered standard. anā ‘should ‘be 


used: “у 
22 21 
Let one inch or . } + ((1 x 19% units of function, 
two centimeters (2х 10% " " , on 
(4 X 10* n н " 


е. 
Where x is zero ог ап integer, either plus ог minus. 


(о) In particular, recommended telemetering frequency presentation is 

| given іп Figuresl, 2, and 5. For altitude, airspeed, indicated temp-. 
erature, and engine speed correction curves, recommended scales are 
given in Figures 4 and 5. Except for indicated temperature, these 
correction curves will require continuation and/or elimination of part. 
of the correction scale for the various instruments. 
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(8). The title block should conteint: 


cord location, 1.6., Photopanel Insert (11) 
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Approved by 
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“FO tec: - 


Recommended Telemetering Frequency Scales, 4 57 
| (1.7 to 7.35 КС) 

(B) Figure 2 < Recommended Telemetering Frequency Scales, ай 
・ (10.5 to 70 КС) А 
に (C) Figure 3 = Recommended Telemetering Frequenoy Scales, +187 

(22 to 70 КО) 
, (D) Figure 4 - Recommended Scales for Airspeed and Altitude 

Correction Curves 

^ (в) Figure 5 - Recommended Scales for Indicated Temperature and 

' Engine Speed Correction Curves 


= 
О 


Enclosures: (А) Figure 
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